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PREFACE  TO  FIRST  EDITION 


This  treatise  is  designed  for  practicing  engineers  and  contractors,  and 
also  for  a  text  and  reference  book  on  concrete  for  engineering  students. 

To  broaden  the  scope  of  the  work  and  avoid  personal  inaccuracies,  each 
chapter  has  been  submitted  for  critcism  to  at  least  one,  and,  in  some  cases, 
to  three  or  four  specialists  in  the  particular  line  treated.  We  have  aimed 
to  refer  by  name  to  all  authorities  quoted,  and  where  the  data  is  taken  from 
books  or  periodicals,  to  give  the  original  publication,  so  that  each  subject 
may  be  investigated  further.  Proof  clippings  have  also  been  submitted  for 
approval  to  those  whose  names  are  mentioned.  Numerous  cross  refer- 
ences will  be  found  as  well  as  many  repetitions,  inserted  for  the  purpose  of 
emphasizing  important  facts. 

The  chapters  are  arranged  for  convenience  in  reference,  and  therefore 
are  not  always  in  logical  order. 

The  Concrete  Data  in  Chapter  I  presents  a  list  of  definitions  of  words 
and  terms  relating  distinctively  to  cement  and  concrete;  a  summary  of  the 
most  important  facts  and  conclusions,  with  references  to  the  pages  discuss- 
ing them;  data  on  concrete  labor,  and  conversion  ratios. 

The  Elementary  Outline  of  the  Process  of  Concreting,  Chapter  II,  is  de- 
signed, not  for  the  civil  engineer,  but  for  those  seeking  simple  directions  as 
to  the  exact  procedure  in  laying  a  small  quantity  of  concrete.  Most  of  the 
subjects  there  treated  are  discussed  at  length  in  subsequent  chapters. 

The  Specifications  for  Cement  in  Chapter  III  include  the  latest  recom- 
mendations of  committees  of  our  national  societies,  with  incidental  changes 
to  adapt  them  for  direct  use  in  purchase  specifications.  The  Concrete 
Specifications  have  been  prepared  by  the  authors  to  represent  standard 
practice.  Specifications  for  First-class  or  High  Steel,  drawn  up  by  Mr. 
Taylor,  are,  we  believe,  the  first  recommendations  which  have  been  made 
to  safely  adapt  this  important  material  to  reinforced  concrete  construction. 

In  Chapter  IV  the  Choice  of  Cement  is  considered  in  an  elementary 
fashion,  which  will  serve  as  a  guide  to  the  constructor.  Classification  of 
Cements,  Chapter  V,  distinguishes  the  various  cements  and  limes  manu- 
factured in  the  United  States  and  Europe. 
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Mr.  Spencer  B.  Newberry,  an  international  authority  on  the  subject 
treated,  has  very  kindly  written  for  us  Chapter  VI  on  the  Chemistry  of 
Hydraulic  Cement,  discussing  this  complex  subject  in  such  a  clear  and  prac- 
tical manner  that  it  will  be  of  interest  not  only  to  the  scientist,  but  also  to 
the  general  reader  and  to  the  cement  manufacturer.  Mr.  Newberry  has 
also  criticised  Chapter  V. 

Chapters  VII  and  VIII  give  the  latest  information  on  the  testing  of  ce- 
ment. Chapter  IX  presents  practical  rules  for  selecting  sand  for  mortar, 
and  the  effect  of  different  sands  and  of  foreign  ingredients  upon  its  quality. 
Characteristics  of  the  Aggregate  are  further  treated,  and  practical  data  in 
regard  to  it  are  given  in  Chapter  X. 

The  subject  of  Proportioning  Concrete  has  been  treated,  at  our  request, 
by  Mr.  William  B.  Fuller,  the  concrete  expert,  and  his  practical  use  of 
mechanical  analysis  is  fully  discussed. 

The  tables  of  Quantities  of  Materials  for  Concrete  and  Mortar,  in  Chapter 
XII,  and  the  diagram  of  curves,  will  be  found  useful  in  estimating  materials. 

The  Strength  of  Concrete,  Chapter  XX,  is  taken  up  from  a  practical 
standpoint  so  that  the  data  may  be  directly  employed  in  design. 

The  theory  and  design  of  reinforced  concrete  are  as  yet  in  an  elementary 
stage,  but  the  rules  and  tables  in  Chapter  XXI  represent  the  most  ad- 
vanced knowledge  on  the  subject. 

Practical  methods  of  Mixing  and  Laying  Concrete  are  treated  in  Chaj)- 
ters  XIII,  XIV  and  XV. 

Mr.  Ren^  Feret,  of  Boulogne-sur-Mer,  France,  whose  extended  researches 
enable  him  to  speak  with  authority,  has  kindly  written  for  us  Chapter 
XVI,  entitled  The  Efifect  of  Sea  Water. 

Chapters  XVII,  XVIII  and  XIX,  on  Freezing,  Fire  and  Rust  Protection, 
and  Water- Tightness  are  of  practical  interest  to  the  contracting  engineer. 

Plain  and  Reinforced  Concrete  Structures  are  treated  in  as  much  detail 
as  space  permits  in  Chapters  XXIII  to  XXVIII  inclusive.  The  designs 
are  taken  mostly  from  original  drawings  redrawn  by  the  authors.  They 
have  been  selected,  not  as  extraordinary  productions,  but  because  the  data 
in  regard  to  them  may  be  of  use  in  designing  similar  structures. 

Methods  of  Cement  Manufacture  in  its  modern  types  are  described  in 
detail  in  Chapter  XXX. 

The  References  in  Chapter  XXXI  will  be  found  especially  valuable  to 
one  pursuing  more  extended  investigations  than  can  be  presented  in  a 
volume  of  this  size. 

They  have  been  selected  from  the  large  number  contained  in  the  authors' 
index,  as  those  which  it  may  be  to  the  advantage  of  the  reader  to  consult. 

Note:  The  chapter  numbers  have  been  changed  to  agree  with  the  Second  Edition. 
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The  articles  are  usually  described  by  their  subject-matter  rather  than  by 
their  titles  verbatim. 

Appendix  I  gives  the  method  of  chemically  analyzing  cement  and  cement 
materials  according  to  the  recommendations  of  the  American  Chemical 
Society. 

Additional  formulas  for  reinforced  concrete  beams,  too  complicated  for 
insertion  in  the  body  of  the  book,  are  given  in  Appendix  II,  these  having 
been  kindly  compiled  by  Prof.  Frank  P.  McKibben  for  this  treatise. 

The  authors  desire  to  express  their  sincere  appreciation  of  the  various 
kindnesses  extended  to  them  while  compiling  the  work.  It  has  been  neces- 
sary, because  of  the  lack  of  authoritative  information  on  many  fundamental 
questions,  not  only  to  conduct  numerous  original  investigations,  but  also  to 
correspond  with  the  most  prominient  engineers  in  this  countr>',  and  with 
experts  in  England,  France,  and  Austria. 

Mr.  Feret,  besides  writing  the  chapter  on  The  Effect  of  Sea  Water,  has 
kindly  criticised  Chapter  IX,  and  made  numerous  suggestions  which  have 
been  incorporated. 

Mr.  Fuller  has  examined  and  criticised  all  the  chapters  on  practical  con- 
struction, and  Prof.  McKibben  has  rendered  material  assistance  in  the  line 
of  investigations  and  criticisms  relating  to  the  theories  of  reinforced  con- 
crete. 

The  authors  are  indebted  to  many  gentlemen  for  careful  criticism  of 
chapters  or  portions  of  chapters,  for  drawings,  or  for  replies  to  questions, 
and  take  this  opportunity  to  express  their  sincere  appreciation  of  all  such 
assistance.  Among  those  to  whom  especial  acknowledgment  is  due  are 
the  following: 

Messrs.  Earle  C.  Bacon,  David  B.  Butler  (England),  Harry  T.  Buttolph, 
Howard  A.  Carson,  Edwin  C.  Eckel,  William  E.  Foss,  George  B.  Francis, 
John  R.  Freeman,  Charles  S.  Gowen,  Allen  Hazen,  Rudolph  Hering, 
James  E.  Howard,  Richard  L.  Humphrey,  A.  L.  Johnson,  George  A.  Kim- 
ball, Robert  W.  Lesley,  Alfred  Noble,  William  Barclay  Parsons,  Henry 
H.  Quimby,  George  W.  Rafter,  Ernest  L.  Ransome,  Clifford  Richard- 
son, Thomas  F.  Richardson,  A.  E.  Schutt^,  W.  Purves  Taylor,  Edwin 
Thacher,  Leonard  C.  Wason,  George  S.  Webster,  Robert  Spurr  Weston, 
Joseph  R.  Worcester;  and  Professors  Ira  O.  Baker,  Lewis  J.  Johnson, 
Edgar  B.  Kay,  Gaetano  Lanza,  Charles  L.  Norton,  Charles  M.  Spofford, 
George  F.  Swain,  Arthur  N.  Talbot. 

Cuts  have  kindly  been  furnished  by  Allis-Chalmers  Co.,  Austin  Manu- 
facturing Co.,  Automatic  Weighing  Machine  Co.,  Bonnot  Co.,  Bradley 
Pulverizer  Co.,  Clyde  Iron  Works,  Contractors  Plant  Co.,  Drake  Standard 
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Machine  Works,  Fairbanks  Co.,  Falkenau -Sinclair  Machine  Co.,  Parrel 
Foundry  and  Machine  Co.,  Iroquois  Iron  Works,  Kent  Mill  Co.,  Link-Belt 
Engineering  Co.,  McKelvey  Concrete  Machinery  Co.,  W.  F.  Mosher  &  Son, 
Tinius  Olsen  and  Co.,  Philadelphia  Pneumatic  Tool  Co  ,  Thos.  Prosser  and 
Son,  Ransome  Concrete  Machinery  Co.,  Riehl^  Bros.  Testing  Machine 
Co.,  Robins  Conveying  Belt  Co.,  Sherburne  and  Co.,  T.  L.  Smith,  Henry 
Troemner,  Tucker  and  Vinton. 

FREDERICK  W.  TAYLOR. 

SANFORD  E.  THOMPSON. 
February  y  1905. 

The  writer  wishes  to  state  that  the  investigation  and  study  necessary  for 
the  writing  of  this  book  were  done  by  his  colleague,  Mr.  Thompson,  and 
desires  that  full  credit  for  this  should  be  given  to  him. 

Frederick  W.  Taylor. 


PREFACE  TO  SECOND  EDITION 

The  second  edition  aims  to  cover  the  developments  in  the  design  and  con- 
struction of  reinforced  concrete  since  the  issue  of  the  first  edition.  To 
accomplish  this,  more  than  200  pages  of  entirely  new  and  original  text  and 
tables  have  been  added,  giving  to  the  constructing  engineer,  the  architect, 
and  the  contractor  data  for  design  and  for  building,  and  to  the  student  a 
comprehensive  and  practical  text  and  reference  book. 

One  of  the  principal  objects  also  in  writing  and  in  revising  the  book  has 
been  to  make  it  useful  to  those  men  who  are  practically  engaged  in  this  class 
of  work  and  yet  who  are  unable  to  devote  enough  of  their  time  to  make 
either  a  profound  or  an  original  study  of  it.  Attention  is  directed  to  the 
new  Chapter  I,  in  which  many  of  the  essentials  of  concrete  construction  are 
pointed  out  and  the  reader  is  warned  against  the  serious  errors  that  have 
frequently  been  made  in  this  field. 

The  chapter  on  Reinforced  Concrete  Design,  which  is  increased  from  51 
to  131  pages,  includes  a  comprehensive  statement  of  the  details  of  design. 
Features  of  special  interest  in  this  chapter  are  the  treatment  of  column  design ; 
the  discussion  of  shear  and  diagonal  tension;  the  design  of  the  supports  of 
beams  and  girders;  the  treatment  of  bending  moments;  the  design  of  flat 
plates;  the  most  recent  tests  on  hooked  bars;  the  analysis  of  shrinkage  and 
temperature  reinforcement;  and  careful  notes  relating  to  many  smaller 
though  not  less  important  details.  Tables  and  diagrams  for  design  cover- 
ing over  20  pages  are  prepared  for  office  use.  A  complete  example  of 
floor  design  gives  the  mathematical  computations  in  detail  for  all  the  parts 
of  the  several  members. 

In  subsequent  chapters  are  treated  the  designs  of  retaining  walls,  footings, 
culverts,  and  chimneys. 

Prof.  Frank  P.  McKibben  has  kindly  prepared  the  chapter  on  Arches, 
which  presents  the  design  of  the  arch  by  the  elastic  theory  and  gives  a  com- 
plete example  with  all  the  steps  to  be  followed. 

In  Chapter  XXIX  brief  reference  is  made  to  a  variety  of  structures  in 
which  concrete  is  employed  as  the  building  material. 

Prominent  among  the  changes  in  the  first  part  of  the  book,  which  is 
devoted  to  plain  concrete,  are  the  revised  Specifications  for  Cement  and  Con- 
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Crete  in  Chapter  III;  Chapter  IX  on  Proportioning;  the  enlargement  of 
Chapters  XIV  and  XV  on  Mixing  and  De|>ositing;  the  addition  on  pages 
236  and  237  of  tables  for  quantities  of  materials  for  rubble  concrete;  and 
the  insertion  of  the  most  recent  tests  and  conclusions  on  the  strength  and 
permeability  of  concrete.  The  list  of  references  in  Chapter  XXXI  has  been 
increased  over  fifty  per  cent,  new  references  having  been  carefully  selected 
from  the  immense  quantity  of  current  literature  published  since  the  first 
issue  of  our  book. 

The  large  increase  in  the  quantity  of  material  has  necessitated  a  rearrange- 
ment of  the  matter  and  beyond  page  235  the  pages  have  been  renumbered. 
To  simplify  the  formulas,  the  demonstrations  have  been  placed  as  far  as 
possible  in  footnotes  or  appendices.  By  the  use  of  a  thinner  but  higher 
quality  of  paper  the  book  is  increased  but  slightly  in  size. 

The  authors  desire  to  express  their  appreciation  of  assistance  rendered  in 
the  work  of  revision.  Special  acknowledgment  is  due  to  Messrs.  E.  D. 
Boyer,  R.  D.  Bradbury,  William  B.  Fuller,  Frank  P.  McKibben,  Spencer 
B.  Newberry,  George  F.  Swain,  Arthur  N.  Talbot,  and  Joseph  R.  Worces- 
ter; also  to  Mr.  Edward  Smulski  for  his  original  studies  for  the  matter 
on  Reinforced  Concrete  Design. 

September,  1909 

FREDERICK  W.  TAYLOR. 
SANFORD  E.  THOMPSON. 
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A  Treatise  on  Concrete 

CHAPTER  I 

ESSENTIAL  ELEMENTS  IN  CONCRETE 
CONSTRUCTION 

The  forming  of  concrete  structures  is  essentially  a  manufacturing  opera- 
tion, and  requires  more  close  attention  to  detail  both  in  the  design  and 
the  building  than  most  other  classes  of  construction.  For  the  benefit  of 
those  who  are  not  thoroughly  experienced,  a  number  of  the  most  essential 
elements  are  recorded  below  with  references  to  pages  upon  which  more 
detailed  information  may  be  obtained. 

General  properties  of  materials  and  of  concrete  are  outlined  in  Chapter 
la  on  Concrete  Data,  and  Chapter  II,  page  ii,  gives  in  elementary  form 
an  outl  ne  of  the  process  of  concreting. 

CEBIENT 
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Except  for  unimportant  structures,  the  cement  should  be  sampled  and 
tested  in  a  laboratory 63 

Even  if  not  tested,  cement  should  be  purchased  with  the  requirement 
that  it  must  pass  the  specifications  of  the  American  Society  for 
Testing  Materials 29 

Portland  cement  is  the  only  cement  that  can  be  used  for  all  kinds  of 
concrete  work 12 

SAND 

Tests  of  the  sand,  unless  it  comes  from  a  bank  which  has  been  pre- 
viously tested,  are  as  necessary  as  tests  of  the  cement 159 

Even  a  small  amount  of  vegetable  matter  in  sand  prohibits  its  use  154b 

Fine  sand,  even  if  free  from  vegetable  matter,  makes  a  much  weaker 
concrete  than  coarse  sand.  If  it  is  necessary  to  use  fine  sand, 
therefore,  the  proportion  of  cement  should  be  increased 136,  159a 

If  the  grains  are  mostly  less  than  3^  inch  diameter,  nearly  double 
the  amoimt  of  cement  should  be  used  than  with  an  equally  clean 
sand  having  mixed  grains  running  up  to  J  inch,  in  order  to 
obtain  equal  strength 159a 

For  unimportant  work,  fine  sand,  if  clean,  may  sometimes  be  used, 
but  it  is  usually  cheaj)er  to  import  a  coarse  sand  and  use  leaner 
proportions 149,  159a 
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The  maximum  size  of  the  stones  should  be  such  that  the  concrete  is 
readily  placed  around  the  steel  reinforcement  and  into  the  cor- 
ners of  the  forms.  For  reinforced  concrete  a  maximum  size  of 
one  inch  is  frequently  specified 34 

If  the  stone  contains  dust,  it  must  be  uniformly  distributed  through- 
out the  stone,  and  the  proportion  smaller  than  \  irtch  should  be 
determined  by  test  and  considered  as  sand  when  proportioning. .       34 

Soft  stone  should  be  avoided  in  important  structures 390 

Gravel,  if  used,  must  be  clean;  that  is,  the  particles  must  be  free 
from  coating  of  vegetable  matter  or  clay  which  will  retard  the 
setting  or  prevent  the  cement  from  sticking  to  the  pebbles. . .     34, 386 

Gravel  can  be  washed  satisfactorily  only  with  special  apparatus 250 

REINFORCEMENT 

All  steel  should  be  subject  to  the  bending  test 415 

Steel  must  be  placed  in  exact  position  called  for  on  plans 37 

Steel  must  be  fixed  in  place  so  that  it  cannot  be  moved  during  the 

process  of  concreting 37 

Round  steel  can  be  safely  used  in  reinforced  concrete  since  with 
proper  imbedment  the  concrete  adheres  to  it  with  sufficient  bond 
to  develop  the  full  strength  of  the  steel  at  its  elastic  limit 461 

Square  and  flat  bars  v'-^  not  bond  as  well  as  round 463 

Deformed  bars,  that  is,  *:"rs  with  irregular  surfaces,  are  es})ecially 

useful  where  the  stress       s  off  rapidly,  as  in  footings. .....  463,  645, 670 

Deformed  bars  are  also  advai.  xgeous  for  temperature  reinforcement    500 

Structural  steel,  like  T-bars  and  I-beams,  are  not  so  g(Kxi  for  rein- 
forcement as  plain  round  or  deformed  steel  bars 465 

Structural  steel  may  be  used  in  columns  either  to  take  the  entire  load 
with  concrete  around  it  for  protection,  or  else  to  act  vith  the 
concrete.  Although  generally  less  economical  than  plain  bars, 
it  may  permit  smaller  sized  columns 497 

High  carbon  steel,  if  of  satisfactory  quality  and  thorough^/  tested, 

may  be  used  with  a  higher  working  stress  than  mild  steel 38,  414 

High  carbon  steel,  unless  of  special  quality,  is  apt  to  be  brittle,  and 

should  not  receive  higher  working  stress  than  mild  steel 413 

Steel  will  not  rust  if  completely  surrounded  with  concrete  of  a  wet 

consistency 3^7 

Changes  in  temperature  will  not  cause  separation  of  steel  from  the 

concrete 287 


ESSENTIAL  ELEMENTS  2a 

PROPORTIONINO,   MIXINO  AND  PLACING 

PAGE 

Proportions  must  be  accurately  measured 251 

Mixing  must  be  thorough;  concrete  is  improved  by  long  mixing 251 

Machine  mixing  is  better  than  hand  mixing 255,  372 

Enough  water  must  be  used  in  reinforced  concrete  so  that  the  mass 

will  just  flow  sluggishly  around  the  steel  to  thoroughly  imbed  it.  36,  280 
For  foundations  of  mass  concrete,  a  jelly-like  mass  which  will  shake 

when  being  rammed  is  best 36,  280 

If  concrete  stiffens  in  barrows  or  in  mixer  it  indicates  that  the  cement 

has  a  " flash*'  set  and  it  should  not  be  used. 
If  cement  with  a  flash  set  has  been  used  inadvertently  the  concrete 

must  be  soaked  with  water  until  it  hardens. 

Old  and  new  concrete  must  be  bonded  for  tight  work 37,  284,  338 

Joints  in  floor  construction  should  be  made  in  center  of  span 37a,  284 

Surface  treatment  must  be  skillful,  roughening  is  usually  best 288 

Plastering  on  external  surfaces  should  be  avoided 288 

FORMS 

Forms  must  be  braced  securely  to  avoid  being  thrown  out  of  line  by 

the  concrete  or  by  the  workmen iQi  37>  294 

Struts  and  braces  supporting  the  forms  must  be  strong  enough  to 
withstand  the  weight  of  the  concrete  above  it  and  also  a  construc- 
tion load  of  50  to  75  pounds  per  square  foot 294,  617 

Boards  and  planks  need  but  few  nails  unless  the  forms  are  built  so 

that  the  pressure  tends  to  separate  them  from  the  cleats 620 

Forms  should  be  tight  enough  to  prevent  mortar  flowing  away  and 

leaving  unsightly  stone  pockets 37,  623 

Forms  should  be  thoroughly  cleaned  of  all  dirt  and  chips  before 

laying  concrete.    A  steam  hose  is  effective  for  this  purpose 36 

Column  forms  should  be  made  with  cleanout  opening  in  lower  end. 

Forms  cannot  be  straightened  or  lined  up  after  concrete  is  placed    295 

Wall  forms  usually  may  be  removed  in  24  to  48  hours 296 

Forms  supporting  reinforced  members  should  be  left  in  place  until  the 
concrete  rings  sound  and  is  not  readily  chipped  by  a  blow 
from  a  pick.  In  mild  weather  i  to  4  weeks  is  usually  sufl&cient, 
according  to  the  character  of  the  member 296 

Gi^eat  caution  must  be  used  in  cold  weather,  as  the  concrete  sets 

slowly;  sometimes  the  forms  must  remain  until  warm  weather. .     296 

If  dead  load,  that  is,  weight  of  the  concrete  itself,  is  large,  the  forms 

must  be  left  longer  for  concrete  to  attain  sufficient  strength 296 
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Earth  must  not  be  backfilled  against  a  wall  until  it  is  3  to  4  weeks 

old  unless  forms  are  left  in  place  and  braced 620 

DESIGN 

Reinforced  concrete  should  be  designed  by  experienced  engineers . .  702 

Bending  moments  must  be  selected  for  individual  conditions 433,  439 

Neither  steel  nor  concrete  must  l^e  overstressed  in  any  part 418,420 

A  T-beam  must  be  deep  enough  to  prevent  overstressing  concrete  in 

the  flange 424 

Width  of  flange  of  T-beam  is  limited  by  span  and  thickness  of  slab. .  423 

Steel  must  be  placed  across  the  top  of  a  girder 422,  443 

A  continuous  beam  or  slab  must  be  designed  at  its  support  to  resist 
negative  bending  moment.     This  requires  as  much  steel  at  the 
top  over  the  support  as  at  center  of  memlxjr  in  the  bottom...  428 
Provision  must  be  made  for  compression  in  the  bottom  of  a  continu- 
ous beam  or  slab  at  the  support 428 

Shear  in  a  T-beam  must  be  studied  to  see  that  the  stem  is  large  enough  424 

Vertical  or  inclined  steel  is  usually  necessary  to  resist  diagonal  tension .  445 

Bars  must  be  small  enough  to  resist  the  bond  stress 457 

Ends  of  bars  must  lie  imbedded  far  enough  to  provide  bond  sufficient 

to  prevent  danger  of  pulling  out 464 

Columns  may  be  reduced  in  size  by  using  rich  proportions,  vertical 

reinforcement,  hooping,  or  a  combination  of  these 489 

Hooping  serves  to  increase  the  toughness  of  the  column 492 

The  working  strength  of  a  hoojjed  column,  however,  must  not  be  based 

on  its  ultimate  crushing  strength 495 

ESTIMATING. 

Cost  of  materials  is  readily  estimated  from  the  quantity  used 24,  231 

Cost  of  labor  of  mixing,  and  placing  concrete  can  Ije  estimated  with 

close  approximation 24,  25 

The  cost  of  forms  and  incidental  expense  are  the  most  difficult  items 
to  correctly  estimate  and  vary  largely  with  surrounding  condi- 
tions. For  this  reason,  estimates  for  reinforced  concrete  must  be 
based  upon  very  accurate  data  and  large  experience 26 
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Aggregate  is  the  inert  material,  such  as  sand,  broken  stone,  etc.,  with 
which  the  cement  or  other  adhesive  material  is  mixed  to  form  con- 
crete or  mortar.  The  term  is  sometimes  erroneously  applied  to 
the  coarse  material,  such  as  broken  stone,  only. 

Akron  Cement  is  a  Natural  cement  from  the  vicinity  of  Akron,  N.  Y.    49 

Beton  is  the  French  word  for  concrete. 

Beton-Coignet  is  a  mixture  of  hydraulic  lime,  cement,  and  sand 42 

Concrete*  is  an  artificial  stone  made  by  mixing  cement,  or  some  simi- 
lar material  —  which  after  mixing  with  water  will  set  or  harden 
so  as  to  adhere  to  inert  material, — and  an  aggregate  com- 
posed of  hard,  inert  particles  of  varying  size,  such  as  a  combina- 
tion of  sand  or  broken  stone  screenings,  with  gravel,  broken  stone, 
cinders,  broken  brick,  or  other  coarse  material. 

Concrete  Rubble  is  masonry  of  large  stones,  usually  of  derrick  size, 
with  joints  of  concrete  instead  of  mortar 296 

Density  represents  the  ratio  of  the  sum  of  the  volumes  or  mass  of  the 
particles,  or  absolutely  solid  substance,  of  a  material  contained 
in  a  measured  unit  volume  to  the  total  measured  unit  volume. .   138a 

Granolithic  is  concrete  consisting  of  Portland  cement  and  fine  broken 
.stone  or  sand  troweled  to  form  a  wearing  surface 600 

Orappiers  Cement  {Cimeni  de  grappiers)  is  made  in  France  from 
particles  which  have  escaped  disintegration  in  the  manufacture 
of  hydraulic  lime 50 

Hydrated  Lime  is  sp)ecially  prepared  powdered  slaked  lime 53 

Hydraulic  Lime  contains  lime  and  clay  in  such  proportions  that  it 
hardens  under  water 52 

James  Biver  Cement  is  a  Natural  cement  from  the  James  River  Valley    49 

Laitance  is  decomposed  cement  formed  in  the  presence  of  an  excess 

of  water 302 

Laitier  Cement  {Cimeni  de  laitier)  is  the  French  name  for  Puzzolan 

or  slag  cement 50 

*A]jo  applied  to  mizturet  of  an  aggregate  with  a  material  such  as  asphalt  —  which  liquefies 
Ob  applkatkm  ol  beat. 


2d  A  TREATISE  ON  CONCRETE 

SEE  PAGf 

Lime  of  Teil  {Chaux  du  Teil)  is  a  celebrated  hydraulic  lime  of  France    52 

Louisville  Cement  is  a  Natural  cement  from  the  vicinity  of  Louisville, 
Ky. 49 

Mortar  is  a  mixture  of  cement  or  lime  and  sand  or  other  fine  aggregate 
having  water  added  so  as  to  make  it  like  a  paste.     • 

Natural  Cement  is  made  from  natural  rock  containing  the  required 
constituents  in  approximately  uniform  proportions 49 

Parker's  Cement  is  a  term  sometimes  used  in  England  for  Natural  or 
Roman  cement 49 

Paste  is  a  mixture  of  neat,  i.e.,  pure,  cement  or  lime  with  water. 

Portland  Cement  is  made  from  an  artificial  mixture  of  materials  con- 
taining lime  and  clay '. 48 

Pnzzolan  Cement  is  a  mechanical  mixture  of  slaked  lime  with 
blast  furnace  slag,  or  with  natural  puzzolanic  matter,  such  as  vol- 
canic ash 50 

Reinforced  Concrete  is  concrete  in  which  steel  is  imbedded  to 
increase  its  strength. 

Roman  Cement  is  the  English  name  for  Natural  cement 49 

Rosendale  Cement  is  a  Natural  cement  from  the  Rosendale  District  in 
eastern  New  York  State 49 

Rubble  Concrete  is  concrete  in  which  large  stones  are  placed 296 

Sand  Cement  or  Silica  Cement  is  a  mechanical  mixture  of  Portland 
cement  and  fine  sand 42 

Slag  Cement  is  the  name  sometimes  given  to  Puzzolan  cement 50 

Vassy  Cement  {Ciment  de  Vassy)  is  a  common  French  Natural  cement    49 

Voids  are  the  spaces  throughout  a  mass  of  concrete,  mortar,  or  paste 

that  are  filled  with  air  or  water 135 

WEIGHTS  AND  VOLUMES 

Portland  Cement  weighs  per  barrel,  net 376    lb.      29 

"       "    bag       "   94    ••        29 

hatnral  Cement  weighs  p)er  barrel,  net 282     "       31 

"   bag,  net 94     "        31 

Cement  Barrel  weighs  from  15  to  30  lb.,  averaging  about  20     ** 
Portland  Cement  is  assumed  in  standard  proportioning  to 

weigh  per  cubic  foot 100     "      217 

Packed  Portland  Cement,  as  in  barrels,  averages  per  cubic 

foot  about 115     "      219 

Packed  Portland  Cement  based  on  3.5  cubic  feet    barrel 

contents  weighs  per  cubic  foot    io8i 
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Loose  Portland  Oement  averages  per  cubic  foot  about    ...    92  lb.     219 
▼olmne  of  Oement  Barrel,  if  cement  is  assumed  to  weigh 

100  lbs.  per  cubic  foot   3.8    cu.ft.  217 

American  Portland  Oement  Barrel  averages  between  heads 

about 3.5    "  "  218 

Foreign  Portland  Oement  Barrel  averages  between  heads 

about 3.25  "  "  219 

Natural  Oement  Barrel  averages  between  heads  about 3.75  "  " 

Weight  of  Paste  of  neat  Portland  cement  averages  per  cubic 

foot  about  137  lb.     376 

Volume  of  Paste  made  from  100  lb.  of  neat  Portland  ce- 
ment averages  about 0.86  cu.ft.  229 

▼olmne  of  Paste  made  from  one  barrel  of  neat  Portland 

cement  averages  about 3.2    "  "   229 

Weight  of  Portland  Oement  Mortar  in  proportions  1:2^ 

averages  per  cubic  foot 135  lb. 

Weight  of  Ooncrete  and  Mortar  varies  with  the  proportions 

as  well  as  with  the  materials  of  which  it  is  composed  362 

Weight  of  Portland  Oement  Ooncrete  per  cubic  foot 611 

Cinder  Ooncrete  averages 112  " 

Conglomerate  Ooncrete  averages 1 50  '^ 

Gravel  Ooncrete  averages 150  " 

Limestone  Ooncrete  averages 148  " 

Sandstone  Ooncrete  averages 143   " 

Trap  Ooncrete  averages 155  " 

Loose  Unrammed  Ooncrete  is  5%  to  25%  lighter  than  con- 
crete in  place,  varying  with  the  consistency 277 

OEMENT  TESTING  FOR  SMALL  PURCHASERS 
Sonndness.  A  sound  cement  will  not  go  to  pieces  on  the  work.  The 
test  is  therefore  of  greatest  importance,  and  is  often  the  only  one  necessary. 
Take  about  i  pound,  or  one  cupful,  of  Portland  cement  and  mix  by  knead- 
ing i  J  minutes  with  sufficient  water  to  form  a  paste  of  a  consistency  like 
putty.  Press  portions  of  the  paste  on  to  3  pieces  of  window  glass  4  inches 
square,  so  as  to  make  3  pats  each  about  3  inches  in  diameter  and  i  inch 
thick  at  center  tapering  to  a  thin  edge,  and  place  in  moist  air  for  24  hours. 
Then  keep  one  pat  in  air  at  moderate  temperature  (about  60*^  or  70°  Fahr.) 
for  28  days,  keep  second  pat  in  water  for  28  days,  and  place  third  pat  in 
loosely  closed  vessel  over  boiling  water  and  keep  there  for  five  hours. 
Reject  cement  if  any  pats  show  radial  cracks  or  curl  or  crumble.    The  air 
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pat  should  not  change  color.  Portland  cements  may  be  accepted  on  the 
steam  test  alone  if  time  is  Umited.  Natural  cements  should  be  subjected 
to  water  and  air  but  not  to  steam.     (See  p.  79.) 

Fineness.  The  finer  the  cement  of  a  certain  class  the  higher  is  its 
value.  Sift  5  ounces  of  dry  cement  containing  no  lumps  through  a  sieve 
about  6  to  8  inches  diameter  with  100  meshes  per  linear  inch.  Not 
more  than  J  ounce  of  either  Portland  or  Natural  cement  should  remain 
on  sieve.  To  compare  quality  of  two  brands  otherwise  similar,  sift 
through  a  200-mesh  sieve  and  choose  the  finer  cement.     (See  p.  67.) 

Setting.  A  quick-setting  cement  is  diflScult  to  handle  on  the  work  and 
a  too  slow  setting  cement  delays  removal  of  forms.  If  a  Vicat  needle  cannot 
be  obtained  for  testing,  use  the  Gillmore  needles,  —  two  steel  rods,  one, 
one-twelfth  inch  diameter  at  its  end,  loaded  to  weigh  J  pound,  the  other, 
one-twenty-fourth  inch  diameter  loaded  to  weigh  i  pound.  A  pat  of  pure 
Portland  cement  paste  made  hke  the  soundness  pat  must  not  be  able  to 
support  the  weight  of  the  lighter  needle  until  30  minutes  after  mixing,  and 
must  support  the  heavier  needle  in  less  than  10  hours.  A  paste  or  mortar 
or  concrete  has  reached  its  final  set  when  it  will  support  a  pressure  of  the 
thumb  without  indenting.     (See  p.  70.) 

Purity.  "  Provide  a  glass-stoppered  bottle  of  muriatic  acid,  two  shallow 
white  bowls  or  two  ^-inch  by  6-inch  test  tubes,  a  glass  rod,  and  a  pair  of 
rubber  gloves.  Put  in  a  bowl  or  a  tube  as  much  cement  as  can  be  taken  on 
a  nickel  5-cent  piece;  moisten  it  with  half  a  teaspoonful  of  water;  cover  with 
clear  muriatic  acid  poured  slowly  upon  the  cement  while  stirring  it  with  the 
glass  rod.  Pure  Portland  cement  will  effervesce  slightly,  and  will  give  oflF 
some  pungent  gas  and  will  gradually  form  a  bright  yellow  jelly  without 
any  sediment.  Powdered  limestone  or  powdered  cement-rock  mixed  with 
the  pure  cement  will  cause  a  violent  effervescence,  the  acid  boiling  and 
giving  ofiF  strong  fumes  until  all  the  carbonate  of  lime  has  been  consumed, 
when  the  bright  yellow  jelly  will  form.  Powdered  sand  or  quartz  or  silica 
mixed  with  cement  will  produce  no  other  efifect  than  to  remain  undissolved 
as  a  sediment  at  the  bottom  of  the  yellow  jelly.  Reject  cement  which  has 
either  of  these  adulterants."*    (See  p.  65.) 

Tensile  Strength.  The  tensile  test  is  frequently  unnecessary  with  a 
standard  brand  of  cement  employed  in  ordinary  construction.  Neat 
Portland  cement  should  test  at  least  500  pounds  in  7  days  and  600 
pounds  in  28  days.  Mixed  with  three  parts  standard  sand  by  weight,  it 
should  test  at  least  150  pounds  in  7  days  and  200  pounds  in  28  day* 
(See  p.  30.) 

^judaon^i  City  Roadt  and  Pavementt,  190X. 
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Specific  Gravity.    The  test  requires  delicate  apparatus  and  is  seldom  nec- 
essary.   Specific  gravity  of  Portland  cement  should  exceed  3.1.    (See  p.  30.) 
Magnesia  must  not  exceed  4%.    (See  p.  30.) 
Sulphuric  Anhydride  must  not  exceed  1.75%.    (See  p.  30.) 
Oolor  is  no  indication  of  quality.     (See  p.  113.) 
Weight  is  no  indication  of  quality.     (See  p.  114.) 

PBOPERTISS  OF  SAND  AND  SCREENINGS 
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SiiarpnesB  of  grain  is  not  necessary 154a 

Quality  of  sand  is  chiefly  dependent  upon  the  coarseness  and  relative 

coarseness  of  its  grains 147 

day  or  Loam  in  sand  is  sometimes  injurious  to  mortars  because 

introducing  too  much  fine  material,  while  in  other  cases  it  may 

be  beneficial  because  the  fine  material  is  needed 154a 

Specific  Gravity  of  dry  sand  may  be  taken  at  2.65 163 

▼oide  in  sand  cannot  be  accurately  determined  by  pouring  water  into 

it,  but  can  be  found  by  weighing  the  sand  and  finding  its  moisture  165 
Oomparison  of  Sands  cannot  be  made  by  a  study  of  voids  because  of 

the  effect  of  varying  degrees  of  moisture 177 

Moist  Sand  measured  loose  is  lighter  in  weight  than  loose  dry  sand  . .   176 
Ooarse  Sand  requires  less  water  than  fine  sand,  and  when  mixed  with 

cement  makes  a  denser  mortar 216 

Fine  Sand  with  grains  of  uniform  size  weighs  nearly  the  same  when 

dry  and  has  nearly  the  same  percentage  of  voids  as  screened  coarse 

sand.    Fine  sand  with  ordinary  moisture  is,  on  the  other  hand, 

lighter  and  more  porous  than  coarse  sand 170 

Iftized  Sand  usually  weighs  more  and  contains  a  smaller  volume  of 

voids  than  coarse  or  fine  sand 171 

PROPERTIES  OF  COARSE  OR  MIXED  AGGREGATE 
Equal  Spheres  if  symmetrically  piled  in  the  theoretically  most  compact 
manner  would  have  26%  voids,  but  by  experiment  it  is  found  that 
in  practice  it  is  impossible  to  pile  them  so  as  to  get  below  44% 

voids 169 

Voids  are  approximately  equal  in  the  different  portions  of  a  dry  ma- 
terial which  has  been  screened  to  uniform  sizes 1 70 

Smallest  Percentage  of  Voids  occurs  in  a  mixture  of  sizes  so  graded 
that  the  voids  of  each  size  are  filled  with  the  largest  particles  which 
will  enter  them 171 
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Density  of  a  mixture  of  coarse  stones  and  sand  is  greater  than  that 

of  the  sand  alone 172 

Fuller  and  Thompson's  Experiments  show  that  the  perfect  gradation 
of  sizes  of  aggregate  appears  to  occur  when  the  percentages  of 
the  mixed  aggregate  passing  different  sizes  of  sieves  are  defined  by 
a  curve  which  is  a  combination  cf  an  ellipse  and  a  straight  line. .  202 

Gravel,  because  of  its  rounded  grains,  contains  fewer  voids  than 
broken  stone  even  when  the  particles  in  each  have  passed 
through  and  been  caught  by  the  same  screens 1 74 


STRENGTH    OF    GONGRETE  AND  MORTAR 

With  the  same  Aggregate  the  strength  and  water-tightness  of  a  con- 
crete or  mortar  increases  as  the  percentage  of  cement  in  a  unit 
volume  of  mortar  or  concrete  is  increased 133 

With  the  same  Percentage  of  Gement  the  strength  and  the  water- 
tightness  of  a  concrete  or  mortar  usually  increases  with  the  den- 
sity       133 

Goncrete  may  often  be  increased  in  strength  and  made  more  water- 
tight by  substituting  more  stone  for  a  portion  of  the  sand 173 

Strongest  Mortar  for  any  given  proportions  of  cement  to  dr>'  sand  by 
weight  is  obtained  from  sand  which  produces  the  smallest  volume 
of  plastic  mortar 151 

Sharp  Sand  produces  but  slightly  stronger  mortar  than  rounded  sand  154^ 

Ooarse  Sand  produces  stronger  and  usually  more  impervious  mortar 
than  fine  sand 147 

Mixed  Sand,  i.  e.,  sand  containing  fine  and  coarse  grains,  in  mortars 
leaner  than  1:2,  usually  produces  stronger  and  more  impervious 
mortars  than  coarse  sand t  52 

Fine  Sand  always  produces  mortars  of  lower  strength  than  coarse 
sand 147 

Screenings  from  broken  stone  usually  produce  stronger  mortar  than 
sand 153 

Mixtures  of  fine  and  coarse  sand  or  of  sand  and  screenings  (or  crusher 
dust)  often  produce  better  mortar  than  either  material  alone...  150 

Variation  of  Sand  in  different  portions  of  the  same  bank  may  be  util- 
ized by  requiring  the  contractor  to  mix  two  sizes  without  exact 
measurement,  so  that  the  material  as  delivered  shall  contain  not 
less  than  a  definite  percentage  of  sand  coarse  enough  to  be  re- 
tained on  a  certain  sieve 149 
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Torm  of  Sand  Grains  and  mineralogical  nature  of  sand  have  but  little 

effect  upon  the  strength  of  the  mortar 154a 

day  or  Loam  in  the  sand  is  apt  to  weaken  rich  mortars  and 

strengthen  lean  mortars 154^ 

Gravel  vs.  Broken  Stone  Ooncrete.  The  difference  in  quality  is  so 
slight  that  usually  the  cheaper  material  may  be  selected.  Gravel 
concrete,  because  of  the  smooth,  roiihded  surfaces,  appears  from 
t^ts  to  be  weaker  than  broken  stone  concrete  if  the  sizes  of  par- 
tides  in  the  two  cases  are  alike,  but  a  gravel  mixture  may  require 
less  cement  because  of  better  gradation  of  sizes  of  particles 387 

Wet  vs.  Dry  Ooncrete.  A  medium  wet  quaking  mixture  gives  the 
most  unif9rmly  strong  concrete.  A  very  wet  or  mushy  mixture 
is  best  for  concrete  rubble  or  rubble  concrete,  for  thin  walls  and 
columns  and  for  reinforced  work.  Dry  mixed  concrete  may  be 
strongest  at  very  short  periods 280 

Excess  of  Water  decomposes  the  cement 384 


REINFORGED    OONCRETE 

Steel  is  placed  near  the  tension  surface 400 

Beams  may  be  designed  from  tables 509  to  511 

Slabs  may  be  designed  from  tables 512  to  515 

Area  of  Steel  varies  from  i%  to  1%  of  area  of  section  of  beam..  401 
Tensile  Strength  of  Ooncrete  must  not  be  considered  in  the  design 

of  reinforced  beams , 412 

Yield  Point  in  Mild  Steel  may  be  taken  as  30,000  lb.  per  sq.  in. .  414 
Modulus  of  Elasticity  of  Steel  averages  30,000,000  lb.  per  sq.  in.. .  402 
Modulus  of  Elasticity  of  Stone  OoL'^.rete  varies  from  1,500,000  to 
5,000,000  lb.  per  sq.  in.     An  average  value  may  be  taken  as 

2,000,000 * 408 

The  Higher  the  Modulus  of  the  Ooncrete  the  lower  should  be  the 

percentage  of  steel  and  the  greater  the  depth  of  the  beam. 
Oompression  in  Ooncrete  and  Pull  in  Steel  cannot,  with  a  given  per- 
centage of  steel,  be  selected  independently  since  they  bear  a 

constant  ratio  to  each  other 4^8 

High  Working  Strength  in  Ooncrete  requires  a  high  percentage  of 

steel 519 

High  Working  Strength  in  Steel  permits  low  percentage  of  seel. .   519 
High  Oarbon  Steel,  if  of  a  first-class  quality,  is  better  than   mild 
steel  for  reinforced  concrete 4^4 
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Cinder  Ooncrete  requires  a  low  percentage  of  steel 515 

Rods  should  be  Imbedded  a    proper    length  in  each  direction,  and 
also,  if  possible,  anchored 465 


WATER-TIGHTNESS   OF   GONGRETE    AND    MORTAR 

Excess  of  Cement  increases  water-tightness 339 

Aggregates  should  be  carefully  proportioned  and  graded 339 

Glean  Gravel  is  better  than  broken  stone  for  water-tight  concrete..  339 

Quaking  or  Wet  Consistency  produces  best  results ssS 

Lay  Concrete  in  one  continuous  operation 338 

Layers  of  Waterproof  Material  are  sometimes  necessary 343 

EFFECT  OF  SEA  WATER 

No  Cement  or  other  hydraulic  product  has  yet  been  found  which  pre- 
sents absolute  security'  against  the  decomposing  action  of  sea 

water 309 

Fine  Sand  must  never  be  used  in  sea  water  construction 316 

Density  and  imperviousness  are  essential  qualities  for  concrete  or 

mortar  designed  to  resist  sea  water 316 

Sulphates  are  the  most  injurious  compounds  in  sea  water 310 

Alomjnam  should  be  low  in  Portland  cement  used  in  sea  water 312 

Lime  should  be  as  low  as  possible  in  cements  used  in  sea  water 313 

Piizzolanic  material  is  a  valuable  addition  to  cement  for  sea  water 

construction 313 

Gjrpsnm,  for  regulating  the   time  of  setting,  may  be  added  only  in 

smallest  possible  quantity  to  cements  which  are  used  in  sea  water  310 

EFFECT  OF  FREEZING 

Natural  Cements  may  be  completely  ruined  by  freezing 320 

Setting  and  Hardening  of  Portland  cement  in  concrete  or  mortar  is 

retarded  by  freezing 321 

Ultimate  Strength  of  Portland  cement  concrete  and  mortar  appears 

to  be  but  slightly,  if  at  all,  affected  by  freezing 321 

Thin  Scale  is  apt  to  crack  from  the  surface  of  walks  or  walls  which 

have  been  frozen 320 

Heating  the  Materials  hastens  setting  and  retards  the  action  of  frost.  323 
Salt  Lowers  the  freezing  point 323 
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BCix  Ooncrete  Wet  to  render  it  impervious .' 329 

Protection  of  Bteel  requires  i  inch  to  2  inches  of  concrete ^^^ 

Cinders  do  not  corrode  metal 529 

DATA   ON   HANDLING   GONGRETE 

Average  load  of  broken  stone  or  gravel  for  wood  wheelbarrow  .  2.4  cu.  ft. 

"         "     "  sand  for  wood  wheelbarrow 2.5 

Large  load  of  broken  stone  or  gravel  for  iron  wheelbarrow  on 

short  haul  in  concrete  work     3.0     " 

Large  load  of  sand  for  iron  wheelbarrow  on  short  haul  in  con- 
crete work 3.5 

Average  load  of  ordinary  concrete*  for  iron  wheelbarrow i  .9 

Large       "     "        "  "  *'     "  "  ....  2.2 

Number  of  shovelfuls  of  concrete  per  barrow  in  average  load  . .  13 

"       "         "        "  "       "        "        "large      "      ..15 

Average  net  time  of  one  man  filling  wheelbarrow  with  concrete,     i  J  min. 
Ouick         "  "       "    *^        *^       "  *^  it         it  J       n 

Average  quantity  concrete*  mixed,  wheeled  50  ft.,  and  rammed, 

per  man,  per  day  of  10  hoursf 2.2  cu.  yd. 

Large  quantity  concrete*  mixed,  wheeled  50  ft.  and  rammed, 

per  man,  per  day  of  10  hoursf 3     '*      ** 

Average  quantity  concrete*  laid  as  above  with  a  gang  of  15 

men  per  day  of  10  hoursf   33  "      " 

Large  quantity  concrete*  laid  as  above  with  a  gang  of  15  men 

per  day  of  10  hoursf    47  "      " 

Approximate  average  quantity  of  concrete*  leveled  and  rammed 

in  6-inch  layers,  per  man,  per  day  of  10  hours 11"      " 

Approximate  large  quantity  of  concrete*  leveled  and  rammed 

in  6-inch  layers,  per  man,  per  day  of  10  hours 16  "      " 

Approximate  average  surface  of  rough  braced  plank  form  built 

and  removed  by  one  carpenter  per  day  of  10  hour- 25  sq.    " 

CHANGING   FOREIGN   TO   AMERICAN   MEASURES 

To  convert  values  of  kilograms  per  square  centimeter  to  pounds  per 
square  inch,  multiply  the  former  by  14.2  (more  exactly  14.2234). 

To  convert  values  of  pounds  per  square  inch  to  kilograms  per  square 
centimeter,  multiply  the  former  by  0.07  (more  exactly,  0.07031). 

♦An  measurements  of  concrete  are  reduced  to  terms  of  quantity  in  place  after  ramming. 
fNote  that  the  lereUng  and  ramming,  but  not  the  labor  on  form,  are  included  in  this  item. 
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To  convert  values  of  pounds  per  square  inch  to  tons  (2,000  lo.)   per 

square  foot,  divide  the  former  by  14  (more  exactly  13.89). 
To  convert  Centigrade  to  Fahrenheit  temperatures,  multiply  the  former 

by  1.8  and  add  32°  to  the  product. 
To  convert  Fahrenheit  to  Centigrade  temperature,  deduct  32°  from  the 

former  and  divide  by  1.8. 
One  millimeter  =  0.0394  inch 
One  centimeter  =  0.3937  " 
One  meter  =  3937  inches  or  3.281  feet 
One  square  centimeter  =  0.155  square  inch 
One      "      meter  =  10.764  square  feet  or  1.196  square  yards 
One  cubic  centimeter  =  0.061  cubic  inch 
One     "     meter  =  35.31  cubic  feet,  or  1.308  cubic  yards 
One  liter  =  61.02  cubic  inches  or  0.0353  cubic  foot,  or  1.057  U.  S.  liquid 

quarts  or  0.2642  U.  S.  liquid  gallon 
One  gram  =  0.0353  avoirdupois  ounce 
500  grams  =1.1  pounds  avoirdupois 
One  kilogram  =  2.2046  pounds  avoirdupois 

One  tonne  or  metric  ton  =  2204.62  pounds  or  1.1023  ^^^^  (^^  2,000  lb.) 
One  English  penny  =  $0.0203 
One        "      shilling  =  $0.2433 
One        "      pound  ==  $4.8665 
One  French  franc  =  $0,193 
One  German  mark  =  $0,238 
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CHAPTER    II 

ELEMENTARY  OUTLINE  OF  THE  PROCESS  OF 
CONCRETING 

This  chapter  is  not  written  for  experienced  civil  engineers  and  contrac- 
tors, nor  for  those  who  desire  to  make  a  scientific  study  of  methods  arid 
principles.  On  the  contrary,  it  is  merely  an  elementar}*  outline,  indicating 
to  the  inexperienced  the  various  steps  which  must  be  taken  with  this  class 
of  masonry.  In  subsequent  chapters  the  various  divisions  of  the  subject 
are  treated  in  detail. 

The  question  as  to  whether  concrete  is  preferable  to  some  other  form  of 
masonry  may  often  resolve  itself  into  a  question  of  cost.  The  cost,  in 
turn,  is  dependent  upon  the  character  of  the  structure,  the  rate  of  labor 
and  the  price  of  the  various  materials  entering  into  the  work.  Portland 
cement  concrete  has  been  laid  in  large  masses  at  as  low  a  price  as  $3  per 
cubic  yard,  while  for  thin  walls  built  under  disadvantageous  conditions  the 
cost  of  constructing  molds  may  cause  it  to  run  as  high  as  $30  per  cubic 
yard,  and  in  the  case  of  ornamental  work  even  above  this.  Before  esti- 
mating the  cost  in  any  case,  the  materials  must  be  chosen  and  the  relative 
proportions  of  the  ingredients  determined  from  a  consideration  of  the 
design  of  the  structure. 

WHERE    OONOBETE    MAY   BE   USED 

By  far  the  largest  proportion  of  Portland  cement  concrete  is  laid  in 
heavy  foundation  work  and  in  other  structures,  such  as  tunnels  and  sub- 
ways, below  the  surface  of  the  ground.  It  is  peculiarly  adapted  for  foun- 
dations of  engines  or  machinery,  heavy  walls,  piers,  etc.  In  the  former 
the  concrete  is  often  carried  all  the  way  up  to  the  base  of  the  engine  or 
machine,  instead  of  being  topped  with  brick  or  stone.  It  is  widely  used 
for  sidewalks  or  floors  upon  the  ground  level,  and  for  suspended  floors. 
When  suitably  reinforced  with  steel,  it  furnishes  probably  the  most  econom- 
ical and  effective  material  for  fire-proof  construction.  Its  use  for  walls  of 
buildings  is  largely  increasing,  but  on  account  of  the  very  indefinite  time 
required  in  the  building  and  moving  of  forms  the  cost  may  largely  exceed 
the  original  estimate  unless  the  builder  is  experienced  in  this  class  of  work. 
Under  favorable  conditions,  however,  a  6-inch  wall  of  concrete  will  cost  no 
more,  and  usually  less,  than  a  12-inch  wall  of  brick  work,  and  will  be 
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stronger,  more  durable,  and  fire-proof.    The  strength  of  concrete  columns 
and  beams  is  readily  calculated  by  means  of  formulas. 

Concrete  is  destined  to  be  used  to  a  large  extent  in  the  construction  of 
tanks  and  vats  for  holding  various  liquids  which  attack  wood  and  iron. 
Their  construction  is  comparatively  simple,  but  the  work  must  be  care- 
fully performed  if  the  result  is  to  be  permanent  and  satisfactory.  Concrete 
is  especially  suitable  for  all  kinds  of  arches,  because  the  stresses  therein 
are  chiefly  compressive.  Other  classes  of  work  for  which  concrete  is  largely 
employed  are  dams,  retaining  walls,  penstocks,  bridges,  abutments,  sewer 
and  water  conduits,  and  reservoirs.  For  ornamental  work  developments 
are  constantly  being  made,  and  it  is  noteworthy  that  concrete  or  mortar 
can  be  cast  in  molds  in  a  somewhat  similar  manner  to  that  in  which  plaster 
of  Paris  is  run  for  interior  decoration. 

SELECTION   OF    MATERIALS 

Concrete  is  ordinarily  composed  of  cement,  sand,  gravel  or  crushed 
stone,  or  both,  and  water.  The  selection  of  each  of  these  materials  is 
largely  dependent  upon  local  conditions,  and  no  unalterable  rule  can  be 
laid  down  in  regard  to  it,  but  certain  general  conditions  may  serve  as  a 
guide  to  the  inexperienced. 

Oement.  It  is  a  wise  rule  to  use  Portland  cement  for  nearly  all  classes 
of  concrete,  and  the  remarks  in  this  chapter  are  based  entirely  upon  this 
material.  Portland  cement  is  more  uniform  and  therefore  more  reliable, 
while  its  strength  is  so  much  higher  than  Natural  cement  that  by  mixing  it 
with  larger  proportions  of  sand  and  stone,  properly  graded,  it  will  usually 
yield  better  results  at  less  cost  than  Natural  cement. 

If  the  job  is  small  and  unimportant,  it  is  generally  safe  to  select  in  the 
market  a  brand  of  Portland  cement  of  American  manufacture  which  has 
a  first-class  reputation,  and  to  use  it  without  testing.  As  a  precaution, 
however,  it  is  usually  advisable  that  samples  from  a  few  of  the  packages  of 
every  shipment  be  tested  for  soundness.  This  can  be  done  after  a  little 
practice  with  scarcely  any  apparatus.  (See  p.  79.)  For  very  important 
concrete  construction  complete  specifications  should  be  prepared  before 
purchasing  the  cement,  and  a  small  la!)oratory  established  for  conducting 
tests  to  determine  whether  it  is  fulfilling  the  requirements.      (See  p.  28.) 

Aggregate.  The  sand  and  broken  stone  or  gravel  are  termed  the 
aggregate.  The  sand  should  be  clean.  One  may  obtain  some  idea  of  its 
cleanliness  by  placing  it  in  the  palm  of  one  hand  and  rubbing  it  with  the 
fingers  of  the  other.     If  the  sand  is  dirty,  it  will  badly  discolor  the  palm. 
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If  the  use  of  dirty  sand  is  unavoidable,  its  effect  upon  the  strength  of  the 
mortar  should  be  investigated.  Preference  should  be  given  to  sand  con- 
taining a  mixture  of  coarse  and  fine  grains.  Extremely  fine  sand  can  be 
used  alone,  but  it  makes  a  weaker  mortar  than  either  coarse  sand  alone  or 
a  mixture  of  coarse  and  fine  sand. 

Either  crushed  stone  or  clean  gravel,  or  both,  is  suitable  for  the  coarse 
material  of  the  aggregate.  It  is  chiefly  a  question  of  which  can  be  delivered 
upon  the  work  at  the  least  cost.  If  the  gravel  is  chosen  greater  uniformity 
is  attained  by  screening  it  over,  say  a  |-inch  mesh  screen,  and  then  re- 
mixing the  sand  which  falls  through  the  screen  with  the  coarser  gravel  in 
definite  proportions,  than  by  taking  the  run  of  the  bank.  If  the  gravel  is 
dirty  or  clayey  it  should  be  washed  with  a  hose,  a  Uttle  at  a  time,  before  it 
is  shoveled  on  to  the  mixing  platform. 

Broken  stone,  if  selected,  may  be  used  unscreened  as  it  comes  from  the 
crusher,  although  it  is  preferable  to  screen  out  the  dust  and  to  use  the 
latter  as  a  portion  of  the  sand.  The  maximum  size  is  usually  limited 
to  2}  inches.  A  smaller  size  than  this,  say  one  inch,  will  give,  with  less 
care,  a  finer  surface.  In  a  thick  wall  large  sound  stones  may  be  placed 
by  hand  or  derrick  without  detriment  to  the  work,  providing  the  con- 
sistency of  the  concrete  is  thin  enough  to  properly  imbed  them. 

PROPORTIONS 

Accurate  methods  of  proportioning  the  cement  and  aggregate  in  concrete 
are  discussed  in  chapter  XI,  page  183,  and  if  a  large  or  very  important  mass 
is  under  consideration,  or  if  the  work  must  be  water-tight,  the  correct  pro- 
portioning requires  more  careful  consideration  than  can  be  given  it  in 
this  chapter.  The  method  often  adopted  of  pouring  water  into  the  coarser 
material  to  determine  the  percentage  of  voids,  and  thus  finding  the  quan- 
tity of  sand  to  use  for  filling  them,  is  apt  to  be  misleading,  because  so  much 
depends  upon  the  compactness  of  the  stone,  due  to  the  method  of  handhng 
it  —  that  is,  whether  placed  quietly,  dropped,  thrown,  or  shaken  down  — 
and  because  in  the  majority  of  cases  the  sand  contains  many  grains  so 
large  that  they  will  not  enter  the  smaller  voids  of  the  coarser  material. 
In  a  small  job  it  is  sufi&dently  accurate  to  select  the  proportion  of  cement 
to  sand  which  will  give  the  required  strength  to  the  concrete,  and  then  use 
twice  as  much  gravel  or  broken  stone  as  sand.  In  figuring  the  capacities 
of  the  measures  for  the  sand  and  stone  it  must  be  remembered  that  a  barrel 
of  Portland  cement  weighs  376  pounds,  not  including  the  barrel,  and  a 
bog  of  Portland  cement  94  pounds,  and  we  may  assume  for  convenience 
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that  a  cement  barrel  holds  3.8  cubic  feet.  This  is  a  fair  average  measure- 
ment of  a  heai^ed  barrel,  or  a  barrel  with  both  heads  removed — sl  con- 
venient measure  for  sand. 

As  a  rough  guide  to  the  selection  of  materials  for  various  classes  of  work, 
we  may  take  four  proportions  which  differ  from  each  other  simply  in  the 
relative  quantity  of  cement: 

(a)  A  Rich  Mixture  for  columns  and  other  structural  parts  subjected  to 
high  stresses  or  requiring  exceptional  water-tightness:  Proportions 
I  :  ij  :  3;  that  is,  one  barrel  (4  bags)  packed  Portland  cement  to 
li  barrels  (5.7  cubic  feet)  loose  sand  to  3  barrels  (11.4  cubic  feet) 
loose  gravel  or  broken  stone. 

{b)  A  Standard  Mixture  for  reinforced  floors,  beams  and  columns,  for 
arches,  for  reinforced  engine  or  machine  foundations  subject  to 
vibrations,  for  tanks,  sewers,  conduits,  and  other  water-tight  work: 
Proportions  i  :  2  '.4;  that  is,  one  barrel  (4  bags)  packed  Portland 
cement  to  2  bags  (7.6  cu.  ft.)  loose  sand  to  4  barrels  (15.2  cu.  ft.) 
loose  gravel  or  broken  stone. 

(r)  A  Medium  Mixture  for  ordinary  machine  foundations,  retaining  walls, 
abutments,  piers,  thin  foundation  walls,  building  walls,  ordinary 
floors,  sidewalks,  and^ewers  with  heavy  walls:  Prof)ortions  i  :  2^  :  5; 
that  is,  one  barrel  (4  bags)  packed  Portland  cement  to  2J  barrels 
(9.5  cu.  ft.)  loose  sand  to  5  barrels  (19  cu.  ft.)  loose  gravel  or  broken 
stone. 

(d)  A  Lean  Mixture  for  unimportant  work  in  masses,  for  heavy  walls,  for 
large  foundations  supporting  a  stationary  load,  and  for  backing  for 
stone  masonry:  Proportions  i  13  : 6;  that  is,  one  barrel  (4  bags) 
packed  Portland  cement  to  3  barrels  (11.4  cu.  ft.)  loose  sand  to  6 
barrels  (22.8  cu.  ft.)  loose  gravel  or  broken  stone. 
The  above  specifications  are  based  upon  fair  average  practice.     If  the 

aggregate  is  carefully  graded  and  the  proportions  are  scientifically  fixed, 

smaller  proportions  of  cement  may  be  used  for  each  class  of  work. 

QUANTITIES    OF    MATERIAL 

Inexperienced  contractors  have  often  lost  money  by  assuming  that  the 
quantity  of  gravel  plus  the  quantity  of  sand  required  will  be  equivalent  to 
the  volume  of  the  finished  concrete  —  that  is,  that  7 J  cubic  yards  of  con- 
crete in  the  proportions  of  i:  2J:  5  will  require  2^  cubic  yards  of  sand  and 
5  cubic  yards  of  gravel.  This  is  absolutely  wrong,  since  the  grains  of  sand 
fill,  to  a  certain  extent,  the  spaces  between  the  larger  pebbles.  It  is  incor- 
rect, on  the  other  hand,  to  figure  a  quantity  of  gravel  equal  to  the  total 
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volume  of  the  concrete,  because  the  introduction  of  the  mortar,  which  is 
always  in  excess  of  the  actual  voids,  swells  the  bulk. 

If  gravel  or  stone  having  particles  of  uniform  size  is  used  it  must  be 
recognized  that  the  work  will  cost  from  5  to  10  per  cent,  more,  on  account 
of  the  additional  quantity  of  material  required  to  make  a  given  volume  of 
concrete.  In  measuring  the  gravel  or  stone  before  mixing  there  will  be 
less  solid  matter  in  a  measure,  and  consequently  more  sand  and  cement 
will  be  necessary  to  fill  the  spaces  between  the  stones.  This  fad, 
which  is  often  overlooked  even  by  experienced  men,  is  illustrated  in  a 
somewhat  exaggerated  fashion  in  Figs,  i  and  2.      Here  Fig.  i  illustrates 
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UNIFORM  STONE 


Pig.  I. — Diagram  illustrating  measurement  of  Dry  Materials  and  the  Mixture 
when  Broken  Stone  is  of  uniform  size.    (See  p,  15.) 


GRADED  STONE 


Fic.  2.— Dry  Materials  and  Mixture  when  the  Stone  is  of  varying  si/cs.     (Sfr  p.  15.) 


the  measurement  of  the  dry  materials  and  the  mixture  produced  therefrom 
when  the  stone  has  been  screened  to  one  uniform  size,  while  Fig.  2  show*- 
the  dry  materials  and  the  mixture  when  the  stone  is  what  is  termed  "  crushc* 
run"  —  that  is,  of  varying  sizes  as  it  comes  from  the  crusher. 

It  is  obvious  at  a  glance  that  the  uniform  stone  measured  in  Fig.  i  con> 
tains  less  solid  stone  than  the  graded  stone  measured  in  Fig.  2.  The  spaces 
between  the  stones  in  the  first  case  are  ver>'  nearly  equal  to  the  volume  of 
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the  solid  particles,  and  as  the  measure  of  the  sand  is  one-half  that  of  the 
stone,  and  the  particles  of  cement  fill  the  void?  in  the  sand,  this  sand  and 
cement  mixes  in  between  the  stones,  filling  the  spaces  or  voids,  and  re- 
sulting in  a  mixture  but  very  slightly  greater  in  volume  than  the  stone 
alone.  In  the  second  case,  Fig.  2,  the  spaces  between  the  large  stones  in 
the  stone  measure  are  filled  with  graded  smaller  stones,  so  that  there  is  a 
much  smaller  volume  of  spaces  or  voids.  Hence,  when  the  sand  and 
cement,  which  are  identical  with  that  in  Fig.  i,  are  mixed  with  it  the 
volume  of  mixture  becomes  considerably  larger  than  the  original  bulk  of 
the  stone.  Consequently,  if  we  start  with  definite  proportions  of  materials, 
more  concrete  will  be  made  with  graded  stone  —  such  as  ** crusher  run" 
broken  stone,  or  gravel  containing  various  sizes,  ranging,  say,  from  \  inch 
up  to  2  inches  —  than  if  the  stone  has  been  screened  to  uniform  size.  If, 
on  the  other  hand,  the  proportions  of  the  materials  are  changed  on  account 
of  the  fewer  voids  in  the  mixed  stone,  and  less  sand  and  cement  are  used, 
a  saving  in  these  materials  results. 

Fuller's  Rule  For  Quantities — The  simplest  rule  for  determining  the 
quantities  of  materials  for  a  cubic  yard  of  concrete  is  one  devised  by 
William  B.  Fuller.     Expressed  in  words,  it  is  as  follows: 

Divide  11  by  the  sum  of  the  parts  of  all  the  ingredients,  and  the  quotient 
will  be  the  number  of  barrels  of  Portland  cement  required  for  i  cubic  yard 
of  concrete.  The  number  of  barrels  of  cement  thus  found,  multiplied 
respectively  by  the  ** parts"  of  sand  and  stone,  will  give  the  number  of 
barrels  of  each  required  for  i  cubic  yard  of  concrete,  and  multiplying 
these  values  by  ^,S  (the  number  of  cubic  feet  in  a  barrel),  and  dividing  by 
27  (the  number  of  cubicvfeet  in  a  cubic  yard),  will  give  the  quantities  of 
sand  and  stone,  in  fractions  of  a  cubic  yard,  needed  for  i  cubic  yard  of 
concrete. 

To  express  this  rule  in  the  shape  of  formulas: 
Let 

c  =  number  of  parts  cement; 

s  =  number  of  parts  sand; 

g  =  number  of  parts  gravel  or  broken  stone. 

Then 

II 
-—  =  P  =  number  of  barrels  Portland  cement  required  for  one 

cubic  yard  of  concrete. 

3-8 
PXsX —  =  number  of  cubic  yards  of  sand  required  for  one  cubic  yard  of 

'  concrete. 
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3.8 
PXgX — =  number  of  cubic  yards   of    stone    or  gravel    required    for 

'  one  cubic  yard  of  concrete. 

The  following  table  is  made  up  from  Fuller^s  rule  and  represents  fair 
averages  of  all  classes  of  material.  The  first  figure  in  each  proportion 
represents  the  unit,  or  one  barrel  (4  bags),  of  packed  Portland  cement  (weigh- 
ing 376  pounds),  the  second  figure, the  number  of  barrels  loose  sand  (3.8 
cubic  feet  each)  per  barrel  of  cement,  and  the  third  figure,  the  number  of 
barrels  loose  gravel  or  stone  (of  3.8  cubic  feet  each)  per  barrel  of  cement: 

Materials  for  One  Cubic  Yard  0}  Concrete, 


Cement, 

Sand, 

Gravel  or  stone, 

Proportions. 

Barrels. 

Cubic  yards. 

Cubic  yards. 

1:2:4 

1-57 

0.44 

0.88 

i:2i:s 

1.29 

0.45 

0.91 

1:3:6 

1. 10 

0.46 

0-93 

1:4:8 

0,85 

0.48 

0.96 

K  the  coarse  material  is  broken  stone  screened  to  uniform  size  it  will,  as 
is  stated  above,  contain  less  solid  matter  in  a  given  volume  than  an  average 
stone,  and  about  5  per  cent,  must  be  added  to  the  quantities  of  all  the 
materials.  If  the  coarse  material  contains  a  large  variety  of  sizes 
so  as  to  be  quite  dense,  about  5  per  cent,  may  be  deducted  from  all  of 
the  quantities. 

Example. —  What  materials  will  be  required  for  six  machine  founda- 
tions, each  5  feet  square  at  the  '  ottom,  4  feet  square  at  the  top,  and  8  feet 
high? 

Answer,  —  Each  pier  contains  163  cubic  feet,  and  the  six  piers  therefore 

6X  163 

contain =  36.2   cubic  yards.     If  we  select  proportions  i:  2^:  5, 
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we  find,  multiplying  the  total  volume  by  the  quantities  given  in  the  table, 

that  there  will  be  required,  in  round  numbers,  47  barrels  packed  cement, 

16J  cubic  yards  loose  sand,  33  cubic  yards  loose  gravel. 

TOOLS  AND  APPARATUS  REQUIRED  FOR  CONCRETE  WORK 

The  quantity  of  tools  will,  of  course,  vary  with  the  size  of  the  gang. 
The  following  schedule  is  based  upon  a  small  gang  of  eight  or  ten  men, 
making  concrete  by  hand: 
Eight  square  pointed  shovels,  size  No.   3,  and  such  as  illustrated  in 

Fig.  3,  page  18.      (If  a  very  wet  mixture  is  used  substitute  small 

coal  scoops.) 
Three  iron  wheelbarrows.  Fig.  4,  page  18. 
Two  rammers,  Figs.  99,  100,  or  roi,  pages  281  and  282. 
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One  mixing  platform,  about  15  feet  square,  built  so  substantially  that  il 
can  be  moved  without  coming  to  pieces,  and  having  a  2  by  3 -inch 
strip  around  the  edge  to  prevent  waste  of  materials  and  water. 
On  a  small  job  this  may  be  of  i-inch  stufif,  resting  on  joists  abojt 
3  feet  apart,  provided  it  is  stiffened  by  being  tongued  and  grooved. 


Fig.  3. — Square  Pointed  Shovel.     {See  p.  17.) 


Fig.  5. — Measuring  Box  for  Gravel.     (See  p.  18.) 

One  measuring  box  or  barrel  for  sand,  of  a  capacity  for  one  batch  of  con- 
crete. A  convenient  measure  is  a  cement  barrel,  either  w^hole  or 
sawed  in  two,  with  both  heads  removed.  It  is  filled  and  then  lifted  in 
such  a  manner  as  to  spread  the  sand. 

One  measuring  box  for  gravel  (see  Fig.  5)  of  a  capacity  for  one  batch  ol 
concrete. 
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Lumber  for  making  and  bracing  forms. 

Nails  and,  for  some  kinds  of  work,  bolts,  for  forms. 


GONSTBUGTION  OF  FORMS 

Green  spruce  or  fir  lumber  is  suitable  for  forms.  If  a  smooth  face  is 
required  the  surface  of  the  boards  or  plank  next  to  the  concrete  must  be 
dressed  and  the  edges  tongued  and  grooved  or  beveled.  The  forms  must 
be  nearly  water-tight.  The  sheeting,  which  is  usually  laid  horizontal,  may 
be  I  inch,  i^  inch  or  2  inches  thick,  the  distance  apart  of  the  studding  being 
governed  by  the  thickness  selected.  The  studs  must  be  placed  not  more 
than  2  feet  apart  for  i-inch  sheeting  nor  more  than  5  feet  apart  for  2-inch 
sheeting.  They  must  be  securely  braced  so  as  to  withstand  the  pressure 
©f  the  soft  concrete  and  of  the  puddling  or  ramming. 

The  lower  portion  of  a  foundation  wall  in  a  trench  excavated  in  earth  so 
stiff  as  to  stand  nearly  vertical  may  sometimes  be  laid  with  no  form  at  all, 
and  then  narrowed  in  at  the  top  to  the  required  thickness,  but  if  the 
sides  of  the  trench  are  sloping  it  is  generally  cheaper  to  save  concrete 
material  by  carr\'ing  the  forms  to  the  bottom.     A  thin   wall  may   be 


Fig.  6.  — Construction  of  Form  when  Base  of  Wall  is  Spread.     (See  p.  19.) 
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greatly  strengthened  by  spreading  the  base,  which  is  readily  accomplished 
by  starting  the  boards  or  plank  6  or  8  inches  above  the  bottom  of  the  exca- 
vation and  allowing  the  soft  concrete  to  flow  out  under  them  on  both  sides 
of  the  wall  so  as  to  make  footings,  as  shown  in  Fig.  6.  The  studs  may 
run  to  the  bottom,  as  indicated  by  the  dotted  lines,  but  should  be  tapered 
and  greased  so  that  they  may  be  withdrawn  without  injury  to  the 
concrete. 

For  all  walls  under  9  or  10  inches  in  thickness,  small  steel  rods  {  or 
I  inch  in  diameter,  spaced  about  18  inches  apart,  will  greatly  increase  the 
stiffness  and  add  to  the  safety  of  the  structure,  especially  while  the  con- 
crete is  hardening. 

Forms  must  be  left  in  place  for  three  or  four  weeks  if  there  is  earth  or 
water  pressure  against  the  wall.  If,  on  the  other  hand,  there  is  no  strain 
upon  it,  24  hours  setting,  or  until  the  concrete  will  stand  the  pressure  of 
the  thumb  without  indentation,  is  sufficient. 

Further  descriptions  of  form  construction  and  methods  of  •  facing  are 
given  in  Chapter  XV.  Forms  for  special  structures  are  described  and 
illustrated  in  subsequent  chapters  treating  of  concrete  design. 

MIXIKO  AND  LATINO  GONGRETE 

The  advisability  of  employing  machinery  for  mixing  the  concrete  depends 
chiefly  upon  the  quantity  to  be  laid.  On  a  small  job  the  first  cost  of 
mixing  machinery  and  the  running  expenses,  such  as  the  labor  of  the  engine- 
man,  which  continue  when  the  machine  is  idle,  may  bring  the  cost  of  ma- 
chine-mixed concrete  higher  than  hand-mixed.  The  decision  may  be 
based  entirely  upon  the  cost  per  cubic  yard  of  concrete  laid,  provided  a 
first-class  machine  is  employed,  since  good  concrete  can  be  made  either  by 
machine  or  by  hand.  The  various  types  of  concrete  mixers  and  the  methods 
of  employing  them  are  discussed  in  Chapter  XIV. 

The  foreman  for  a  gang  of  concrete  mixers  need  not  be  of  great  intelli- 
gence, but  must  be  one  who  will  obey  orders  strictly,  and  know  how  to 
keep  all  of  his  men  constantly  busy.  The  amount  of  work  turned  out  will 
depend  to  quite  an  extent  on  the  arrangement  of  the  gang,  whether  each 
man  has  certain  definite  operations  to  perform  over  and  over  again,  and 
whether  these  operations  fit  into  the  work  of  the  rest  of  the  gang  so  that 
none  of  the  men  have  idle  moments. 

A  gang  of  at  least  6  men  besides  the  foreman  is  required  even  on  small 
work,  while  as  many  as  23  men  may  be  effectively  employed.  In  addition 
to  these,  an  inspector  is  generally  necessary  to  watch  the  placing  of  the 
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concrete  and  see  that  the  mixture  is  uniform  and  of  proper  consistency. 
Cheap  laborers,  as  for  instance  Italians,  make  good  men  for  mixing  and 
transporting  the  concrete. 

The  materials  for  the  concrete  ought,  of  course,  to  be  deposited  as  near 
the  work  as  f)ossible.  The  cement,  whether  it  comes  in  bags  or  barrels, 
must  be  sheltered  from  the  rain.  Covering  with  plank  is  insufficient. 
Bags  should  be  protected  from  moist  atmosphere;  a  cellar  is  likely  to  be 
too  damp.  To  keep  the  sand  and  stone  as  near  the  mixing  platform  as 
jX)ssible,  it  may  be  advantageous  to  haul  the  materials  as  they  are  required 
from  day  to  day.  If  the  sand  or  stone  pile  is  at  any  time  farther  from  the 
measuring  boxes  than  a  man  can  profitably  throw  with  shovels  without 
walking,  say  more  than  8  or  10  feet,  do  not  hesitate  to  have  it  loaded  into 
wheelbarrows  and  dumped  into  the  measuring  boxes.  Materials  can  be 
wheeled  in  barrows  to  a  distance  of  10  to  25  feet  from  the  platform  at 
about  the  same  cost  that  they  can  be  shoveled  direct  with  a  long  throw. 

There  are  many  methods  of  mixing  concrete  by  hand,  as  discussed  in 
Chapter  XIV,  all  of  which  with  care  produce  good  work.  For  the  con- 
venience of  the  inexperienced  the  following  directions  for  the  work  of  a 
small  gang  of  six  men  with  foremen  may  be  useful.  They  are  given  merely 
for  illustration,  and  must  be  more  or  less  varied  to  suit  local  circumstances. 

DireGtIons  for  Mixing  Concrete.  Assume  a  gang  of  four  men  to 
wheel  and  mix  the  concrete,  with  two  other  men  to  lodk  after  the  placing 
and  ramming. 

When  starting  a  batch,  two  mixers  shovel  or  wheel  sand  into  the  measur- 
ing box  or  barrel  —  which  should  have  no  bottom  or  top  —  level 
it  and  lift  off  the  measure,  leveling  the  sand  still  further  if  necessary. 
They  then  empty  the  cement  on  top  of  the  sand,  level  it  to  a 
layer  of  even  thickness,  and  turn  the  dry  sand  and  cement  with  shovels 
three  times,  as  described  below,  after  which  the  mixture  should  be  of 
uniform  color. 

While  these  two  men  are  mixing  sand  and  cement,  the  other  two  fill  the 
gravel  measure  about  half  full,  then  the  two  sand  men  take  hold  with  them, 
and  complete  filling  it.  The  gravel  measiure  is  lifted,  the  gravel  hollowed 
out  slightiy  in  the  center,  and  the  mixture  of  sand  and  cement  shoveled  on 
top  m  a  layer  of  nearly  even  thickness.*  A  definite  number  of  pails  are 
filled  with  water,  and  poured  directly  on  the  top  of  these  layers,  greater 
uniformity  being  thus  attained  than  by  adding  the  water  directly  from 
a  hose.    After  soaking  in  slightly  the  mass  is  ready  for  turning. 

♦  Some  engineers  prefer  to  spread  the  stone  on  top  of  the  sand  and  cement,  while  others 
prefer  to  mix  the  water  with  the  sand  and  cement  before  adding  them  to  the  stone. 
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The  method  illustrated  in  Fig.  7  of  turning  with  shovels  materials 
which  have  already  been  spread  in  layers  is  as  follows: 

Two  men,  a  and  6,  with  square  f)ointed  shovels,  stand  facing  each  other 
at  one  end  of  the  pile  to  be  turned,  one  working  right-handed  and  the  other 
left-handed.  Each  man  pushes  his  shovel  along  the  platform  under  the 
pile,  lifts  the  shovelful,  turns  with  it,  and  then,  turning  the  shovel  com- 
pletely over,  and  with  a  spreading  motion  drawing  the  shovel  toward  him- 
self, deposits  the  material  about  2  feet  from  its  original  position.  Repeti- 
tions of  this  operation  will  form  a  flat  ridge  of  the  material,  on  a  line  with 
the  pile  as  it  originally  lay,  and  flat  enough  so  that  the  stones  will  not  roll. 
As  soon  as,  but  not  before,  a  single  ridge  is  complete,  two  other  men, 
c  and  d,  should  start  up)on  this  ridge,  turning  the  materials  for  the 
second  time,  as  shown  in  the  illustration,  and  forming  as  before  a  flat  ridge 
and  finally  a  level  pile  which  gradually  replaces  the  last.  A  third  mixing 
is  accomplished  in  a  similar  way. 

Fig.  7  gives  the  position  of  the  piles  as  the  concrete  is  being  turned. 
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Fig.  7.  —  Position  of  Men  and  Concrete  on  Platform  while  Turning.     (See  p.  22.) 
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A  portion  of  the  original  layers  is  shown  at  ^,  the  ridge  formed  by  men  a 
and  h  shoveling  from  pile  p  is  shown  at  q,  and  the  beginning  of  the 
ridge  formed  by  men  c  and  d  is  shown  at  rr.  The  third  turning  is  not 
shown. 

The  quantity  of  water  used  must  be  varied  according  to  the  moisture  in 
the  materials  and  the  consistency  required  in  the  concrete.  While. the 
opinions  of  engineers  regarding  the  proper  consistency  vary  widely,  it  is 
advisable,  the  authors  believe,  for  an  inexperienced  gang  to  use  an  excess 
of  water.  The  rule  may  be  made  in  hand  mixing  to  use  as  much  water  as 
can  be  thoroughly  incorporated  with  the  materials.  Concrete  thus  made 
will  be  so  soft  or  "mushy"  that  it  will  fall  ofif  the  shovel  unless  handled 
quickly. 

After  the  material  has  been  turned  twice,  as  described,  and  as  soon  as 
the  third  turning  has  been  commenced,  two  of  the  mixers  who  have 
finished  turning  may  load  the  concrete  into  barrows  and  wheel  to  place. 
They  should  fill  their  own  barrows,  and  after  the  mass  has  been  com- 
pletely turned  for  the  third  time  by  the  other  two  men  the  latter  should 
start  filling  the  gravel  measure  for  the  next  batch. 

If  the  concrete  is  not  wheeled  over  50  feet,  four  experienced  men  ought 
to  mix  and  wheel  on  the  average  about  lo^  batches  in  ten  hours.  This 
figure  is  based  on  prop)ortions  i:  2^:  5,  and  assumes  that  a  batch  consists 
of  one  barrel  (four  bags)  Portland  cement  with  9.5  cubic  feet  of  sand  and 
19  cubic  feet  of  gravel  or  stone. 

Assiuning,  as  given  on  page  17,  that  1.29  barrels  of  cement  are  re- 
quired for  I  cubic  yard  of  concrete,  one  barrel  of  cement  —  that  is,  one 
batch  —  will  make  0.78  cubic  yard  of  concrete;  hence  lo^  batches  mixed 
and  wheeled  by  four  men  in  ten  hours  are  equivalent  to  8J  cubic  yards  of 
concrete.  This  is  for  the  very  simplest  kind  of  concreting  and  makes  no 
allowance  for  the  labor  of  supplying  materials  to  the  mixing  platform  or 
for  building  forms. 

Plftdng  Ooncrete.  The  concrete  may  be  transp)orted  and  handled  by 
any  means  which  will  not  cause  the  materials  to  separate.  If  mixed 
wet  it  may  be  dropped  directly  from  shovels  or  barrows  to  place,  or  it 
may  be  run  down  an  inclined  pipe  or  chute.  The  layers  should  be  about 
6  inches  thick.  For  a  dry  or  a  jelly-like  mixture  common  square  ended 
rammers  are  employed  and  the  mass  must  be  rammed  until  the  mortar 
flushes  to  the  surface.  Wet  concrete  must  be  merely  puddled  or 
"  joggled  "to  expel  the  air  and  surplus  water.  Before  placing  a  fresh  layer 
upon  work  which  has  set,  the  surface  must  be  cleaned  of  dirt  and  scum, 
and  thoroughly  wet. 
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The  placing  of  concrete  and  the  kinds  of  rammers  for  different  classes  ol 
work  are  discussed  more  at  length  in  Chapter  XV. 


APPROXIMATE  COST  OF  GONGBETE 

The  cost  of  concrete  depends  more  upon  the  character  of  the  con- 
struction and  the  conditions  which  govern  it  than  upon  the  first  cost 
of  the  materials.  In  a  very  general  way,  we  may  say  that  when  laid  in  large 
masses  or  in  a  very  heavy  wall,  so  that  the  construction  of  the  forms  if 
relatively  a  small  item,  the  cost  per  cubic  yard  in  place  is  likely  to  range 
from  $4  to  $7.  The  lower  figure  represents  contract  work  under  favorable 
conditions  with  low  prices  for  materials,  and  the  higher  figure  small  jobs 
and  inexperienced  men.  Similarly,  we  may  say  that  for  sewers  and 
arches,  where  centering  is  required,  the  price  may  range  from  $7  to  $1^ 
per  cubic  yard.  Thin  building  walls  under  eight  inches  thick  may  cost 
from  $10  to  $20  per  cubic  yard,  according  to  the  character  of  construction 
and  the  finish  which  is  given  to  the  surface. 

These  ranges  in  price  seem  enormous  for  a  material  which  is  ordinarily 
supposed  to  be  handled  by  unskilled  labor,  but  it  must  be  borne  in  mind 
that  skilled  workmen  are  required  for  constructing  forms  and  centers,  and 
often  the  labor  upon  these  may  be  several  times  that  of  mixing  and  placing 
the  concrete.  As  a  rule,  unless  the  job  is  a  very  small  one  or  under  the 
personal  supervision  of  a  competent  engineer,  it  is  cheaper  and  more  satis- 
factory to  employ  an  experienced  contractor  than  day  labor.  Green  men 
under  an  inexperienced  foreman  may  not  be  counted  upon  to  mix  and  lay 
over  one-half  the  amount  of  concrete  that  will  be  handled  by  a  skilled 
gang  under  expert  superintendence. 

A  close  estimate  of  cost  may  be  reached,  in  cases  where  the  conditions 
are  known  in  advance,  by  taking  up  in  detail  and  then  combining  the 
various  units  of  the  material  and  labor  as  outlined  below. 

Gost  of  Gement.  As  the  price  of  Portland  cement  varies  largely  witb 
the  demand,  it  is  necessary  to  obtain  quotations  from  dealers  for  ever) 
purchase.  It  is  such  heavy  stuff  that  the  freight  usually  enters  largely 
into  the  cost,  and  quotations  should  therefore  be  made  f  .o.b.  the  nearest 
point  of  delivery  to  the  work.  The  cost  of  hauling  by  wagon  may  be 
readily  estimated  by  assuming  that  a  barrel  of  cement  weighs  400  pounds 
(gross),  and  that  a  pair  of  horses  will  haul  over  an  average  country  road 
a  load  of,  say,  5  000  pounds,  traveling  in  all  a  distance  of  20  to  25  miles  in 
a  day,  that  is,  10  to  12^  miles  with  load.  This  assumes,  of  course, 
that  the  teams  are  good  and  properly  handled. 
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Having  found  the  cost  of  the  cement  per  barrel,  delivered,  the  approxi- 
mate cost  per  cubic  yard  is  at  once  obtained  from  the  table  on  page  17. 
If,  for  example,  the  cost  is  $2  per  barrel  and  proportions  i:  2^:  5  are 
selected,  the  cost  of  the  cement  per  cubic  yard  of  concrete  will  be  1.29  X  $2.00 
=  $2.58. 

Cost  of  Sand.  The  cost  of  sand  depends  chiefly  upon  the  distance 
hauled.  With  labor  at  15  cents  per  hoiir,  the  cost  of  loading  (including 
the  cost  of  the  cart  waiting  at  pit)  may  be  estimated,  if  handled  in  large 
quantities,  at  18  cents  per  cubic  yard,  or  on  a  small  job  at  27  cents  per 
cubic  yard.  For  hauling  add  one  cent  for  each  100  feet  of  distance  from 
the  pit.  The  additional  cost  of  screening,  if  required,  will  vary  with  the 
coarseness  of  the  materigJ,  but  15  cents  per  cubic  yard  may  be  called  an 
average  price  for  this,  unless  the  sand  is  obtained  by  screening  the  gravel, 
when  no  allowance  need  be  made.  After  finding  the  cost  of  one  cubic 
yard  of  sand,  the  cost  of  the  sand  per  cubic  yard  of  concrete  is  readily 
figured  from  the  table  referred  to.  If,  for  example,  the  cost  of  sand 
screened,  loaded  and  hauled  i  oco  feet  is  52  cents  per  cubic  yard,  the  cost 
per  cubic  yard  of  concrete  for  proportions  i:  2J:  5  will  be  0.45  X  $0.52= 
$o.23i. 

0o8t  of  Gravel  or  Broken  Stone.  If  broken  stone  is  used  upon  a  small 
job  for  the  coarse  aggregate,  it  is  usually  purchased  by  the  ton  or  cubic 
yard.  A  2000-lb.  ton  of  broken  stone  may  be  considered  as  averaging 
approximately  0.9  cubic  yards,  although  differences  in  specific  gravity 
cause  considerable  variation.  A  two-horse  load  is  generally  considered 
i}^  to  2  yards,  the  latter  quantity  requiring  very  high  sideboards.  The  cost 
of  screening  gravel,  if  this  is  necessary,  while  a  very  variable  item,  may  be 
estimated  at  35  cents  per  cubic  yard.  The  cost  of  loading  gravel  into 
double  carts,  with  labor  at  15  cents  per  hour,  may  be  estimated  on  a 
small  job  at  38  cents  per  cubic  yard.  If  handled  in  large  quantities,  25 
cents  is  an  average  cost.  The  cost  of  loading  includes  loosening  and 
also  the  cost  of  the  cart  waiting  at  the  pit.  Hauling  costs  about  one  cent 
per  cubic  yard  additional  for  each  100  feet  of  distance  hauled  under  load. 
If,  to  illustrate,  the  cost  of  gravel  picked,  screened,  loaded  and  hauled 
I  000  feet  is  83  cents  per  cubic  yard,  the  cost  of  the  gravel  per  cubic  yard 
of  concrete  for  prof)ortions  i:  2^:  5  will  be  0.91  X  $0.83  =  $0. 7  5^. 

For  distances  up  to  300  feet  both  sand  and  gravel  can  be  hauled  more 
economically  by  wheelbarrows  than  by  teams.  The  cost  of  loading  wheel- 
barrows is  about  half  the  cost  of  loading  carts,  while  the  cost  of  hauling 
with  barrows  per  100  feet  is  about  four  time?  greater. 

Cost  of  Labor,       With  an  experienced  gang  working  at  the  rate  of  15 
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cents  \)er  hour,  the  cost  of  mixing  and  laying  concrete,  if  shoveled  directly 
to  place  from  the  mixing  platform,  will  average  about  80  cents  i^er  cubic 
yard,  in  addition  to  the  work  on  forms.  If,  as  is  usually  the  case,  the  con- 
crete is  wheeled  in  barrows,  9  cents  per  cubic  yard  must  be  added  to  the 
above  price  for  the  first  25  feet  that  the  barrows  are  wheeled  under  load, 
and  i\  cents  for  each  additional  25  feet  wheeled.  With  other  rates  of 
wages,  the  cost  may  be  considered  as  proportional.  With  a  green  gang, 
the  cost  will  be  nearly  double  the  above  figures,  but  as  the  men  become 
worked  in  and  the  organization  perfected,  the  cost  should  approximate 
more  nearly  the  prices  given. 

In  building  construction  where  the  material  is  mixed  by  machinery  and 
hoisted  to  place,  there  are  numerous  incidental  e;cpenses  and  delays,  so  that 
it  is  not  safe  to  figure  the  cost  of  labor  for  simply  mixing  and  laying  the 
concrete  under  ordinarily  good  conditions  at  less  than  $1.50  to  $2.00  per 
cubic  yard.  The  cost  of  materials  must  be  added  to  this,  so  that  the  cost 
of  the  concrete  itself  laid  in  place  but  not  including  forms  nor  reinforcement 
is  apt  to  be  about  $7.50  per  cubic  yard.  Approximate  costs  j)er  cubic  foot 
of  finished  concrete  are  given  in  Chapter  XXIV. 

Cost  of  Forms.  The  labor  on  forms  is  not  included  in  the  above.  This 
is  an  extremely  variable  item.  The  cost  of  rough  plank  forms,  includ- 
ing labor  and  lumber  for  both  sides  of  a  3-foot  wall,  may  be  as  low  as  50 
cents  per  cubic  yard  of  concrete,  with  other  thicknesses  of  wall  in  inverse 
proportion.  On  elaborate  work  the  price,  which  is  really  dependent  upon 
the  face  area,  will  reach  several  dollars  per  cubic  yard  of  concrete,  the  cost 
of  the  form  work,  in  fact,  usually  exceeding  the  cost  of  the  concrete.  In 
building  construction,  such  as  a  factory  six  stories  in  height  of  symmetrical 
design,  the  cost  of  materials  and  labor  on  forms  may  be  estimated  at  from 
9  to  12  cents  per  square  foot  of  surface  of  forms.  If  forms  aie  to  be  used 
only  once,  or  if  conditions  are  disadvantageous,  these  values  may  be  doubled. 
The  costs  vary  with  the  price  of  lumber,  the  design  of  the  structure,  the 
design  of  the  forms,  the  character  of  the  supervision,  and  the  skill  of  the 
workmen. 

Cost  of  Steel.  The  cost  of  bending  and  placing  steel  for  reinforced 
cc  icrete  is  apt  to  vary  from  ^  to  i^  ^  per  pound.  If,  therefore,  the  cost 
of  the  steel  is  about  $40.00  per  ton  or  2^  per  pound,  the  cost  in  place  may  be 
estimated  at  3^  per  pound. 

THE  STRENGTH  OF  GONGBETE 

The  strength  of  concrete  varies  (i)  with  the  quality  of  the  materials;  (2) 
with  the  quantity  of  cement  contained  in  a  cubic  yard  of  the  concrete;  and 
(3)  with  the  density  of  the  mixture. 
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We  may  say  that  the  strongest  and  most  economical  mixture  consists  of 
an  aggregate  comprising  a  large  variety  of  sizes  of  particles,  so  graded 
that  they  fit  into  each  other  with  the  smallest  possible  volume  of  spaces  or 
voids,  and  enough  cement  to  slightly  more  than  fill  all  of  these  spaces  or 
voids  between  the  solids  of  the  aggregate.  It  is  obvious  that  with  the 
same  aggregate  the  strongest  cement  will  make  the  strongest  concrete. 

On  important  construction  the  various  materials  to  be  used  should  be 
carefully  tested,  and  specimens  of  the  mixture  selected  made  up  in  advance 
and  subjected  to  test.  As  a  guide  to  the  loads  which  concrete  will  stand 
in  compression,  that  is,  under  vertical  loading  where  the  height  of  the 
column  or  mass  is  not  over,  say,  12  times  the  least  horizontal  dimension, 
we  may  give  the  following  approximate  figures  as  safe  strengths,  after 
the  concrete  has  set  at  least  one  month,  for  the  proportions  which  have 
previously  been  selected  in  this  article  as  typical  mixtures. 

The  figures,  compared  with  the  results  of  recent  experiments  on  long 
columns,  allow  with  first-class  construction  a  factor  of  safety  of  at  least  four 
at  the  age  of  one  month,  or  about  five  and  one-half  at  the  age  of  six  months, 
and  are  based  on  conservative  practice.  The  relative  strengths  of  the 
different  mixtures  are  calculated  from  original  investigations  of  the  authors 
discussed  in  Chapter  XX. 

Safe  Strength  of  Portland  Cement  Concrete  in  Direct  Compression. 

Pounds  per  Tons  per 

Proportions.  Bquare  inch.  square  foot. 

I  :  li  :  3  500  36 

1:2:4  450  32 

I  : 2j  :  5  400  29 

1:3:6  360  26 

1:4:8  290  21 

With  a  large  mass  foundation,  take  values  one-third  greater. 

With  a  vibrating  or  pounding  load,  take  one-half  these  values. 

The  tensile  strength  of  concrete  is  very  much  less  than  the  compressive 
strength.  Experiments  made  by  the  authors,  with  mixtures  of  average 
proportions,  give  the  ultimate  fiber  stress  in  beams  not  reinforced  as  about 
one-eighth  the  breaking  strength  in  compression.  For  this  reason  it  is 
not  safe  to  use  concrete  for  beams  unless  reinforced  with  steel. 
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CHAPTER  III 

SPECIFICATIONS 

In  the  following  pages  are  given  specifications  for 

Cement,  in  brief,  for  the  small  purchaser.    (See 'p.  29.) 
Portland  cement,  in  full,  for  the  large  purchaser.    (See  p.  29.) 
Natural  cement,  in  full,  for  the  large  purchaser.    (See  p.  31.) 
Concrete  and  Reinforced  Concrete.    (See  p.  32.) 
First  class  steel  for  reinforced  concrete.    (See  p.  38.) 

These  specifications  cover  all  ordinary  concrete  construction,  and  are 
adapted  as  far  as  possible  for  direct  use  in  placing  contracts  for  material 
and  construction,  although  concrete  sjjecifications  for  structures  of  intricate 
design  will  require  the  insertion  of  additional  paragraphs  referring  s[ieci- 
fically  to  the  particular  work. 

If  sand,  screenings,  gravel,  stone,  or  steel  are  purchased  on  separate 
contracts,  paragraphs  3,  4,  5,  or  7  (pp.  33  and  34)  may  be  extracted  from 
the  concrete  s[>ecifications. 

The  full  specifications  for  cement  are  advised  for  important  work,  whether 
large  or  small,  although  the  brief  specifications  which  precede  them  may 
be  sometimes  useful. 

Even  when  purchasing  by  the  full  specifications  it  may  often  be  unneces- 
sary actually  to  test  the  cement,  except  for  set  soundness  and  fineness,  but 
the  strict  detail  specifications  are  necessary  so  that  if  the  cement  is  found 
to  work  unsatisfactorily  samples  may  be  subjected  to  complete  tests  on  the 
ground,  or  sent  to  testing  laboratories,  and  the  remainder  of  the  shipment 
or  subsequent  shipments  rejected. 

Printed  specifications  are  frequently  preceded  by  a  "Notice  to  Con- 
tractors'* stating  the  place  and  time  of  receiving  bids,  the  amount  of  the 
check  to  be  deposited  with  each  bid  and  the  bond  required,  and  specifying 
that  the  contractor  shall  give  references  and  shall  state  what  work  of  a 
similar  character  he  has  j)erformed.  A  "Form  of  Bid"  is  also  sometimes 
inserted. 

The  specifications  and  contract  are  based  upon  the  authors'  practice 
supplemented  by  a  careful  study  of  the  reports  of  the  Joint  Committee  on 
Concrete  and  Reinforced  Concrete,  the  Reinforced  Concrete  Committee  of 
the  National  Cement  Users  Association  and  the  specifications  of  the  Amer- 
ican Society  for  Testing  Materials,  of  the  American  Railway  Engineering 
&  Maintenance-of-Way  Association,  of  the  City  of  Philadelphia,  of  the 


SPECIFICATIONS  29 

United  States  Army,  of  the  United  States  Navy,  of  the  Massachusetts 
Metropolitan  Commissions,  of  the  New  York  Rapid  Transit  Commission, 
and  others. 

BRIEF  SPECIFICATIONS  FOB  PURCHASE  OF  CEMENT 

The  cement  shall  be  a  first-class  Portlandf  cement  of  a  standard  brand 
bearing  a  good  reputation.  It  shall  conform  to  the  standard  specifications 
of  the  American  Society  for  Testing  Materials.  It  shall  be  free  from  lumps 
and  shall  be  packed  in  sound  barrels.  J 

FULL  SPECIFICATIONS  FOR  PURCHASE  OF  PORTLAND  CEMENT 

1.  Packages.  Cement  shall  be  packed  in  strong  cloth  or  canvas  sacks. § 
Each  package  shall  have  printed  upon  it  the  brand  and  name  of  the  manu- 
facturer. Packages  received  in  broken  or  damaged  condition  may  be  rejected 
or  accepted  as  fractional  packages. 

2.  Weight.  Four  bags  shall  constitute  a  barrel,  and  the  average  net 
weight  of  the  cement  contained  in  one  bag  shall  be  not  less  than  94  lb. 
or  376  lb.  net  per  barrel.  A  cement  bag  may  be  assumed  to  weigh  one 
pound.    The  weights  of  the  separate  packages  shall  be  uniform. 

3.  Requirements.*  Cement  failing  to  meet  the  seven-day  requirements 
may  be  held  awaiting  the  results  of  the  twenty-eight-day  tests  before  rejec- 
tion. 

4.  Tests.*  All  tests  shall  be  made  in  accordance  with  the  methods  pro- 
posed by  the  Committee  on  Uniform  Tests  of  Cement  of  the  American 
Society  of  Civil  Engineers,  presented  to  the  Society  January  21,  1903,  and 
amended  January  20,  1904,  with  all  subsequent  amendments  thereto.  (See 
Chapter  VII,  page  63.) 

5.  Sampling.  Samples  shall  be  taken  at  random  from  sound  packages, 
one  from  every  10  barrels  or  40  bags,  and  mixed.  The  total  sample  should 
weigh  about  10  lb. 

6.*  The  acceptance  or  rejection  shall  be  based  on  the  following  require- 
ments: 

7.  Definition  of  Portland  Cement.*  This  term  is  applied  to  the  finely 
pulverized  product  resulting  from  the  calcination  to  incipient  fusion  of  an 
intimate  mixture  of  properly  proportioned  argillaceous  ||  and  calcareous^ 
materials,  and  to  which  no  addition  greater  than  3  %  has  been  made  subse- 
quent to  calcination. 

*Paragraphs  desigDated  by  an  asterisk  are  quoted  from  the  Standard  Specifications  of  the  Amer- 
ican Society  for  Testing  Materials. 

fOr  Natural. 

|If  stored  in  a  dry  place  to  be  used  immediately,  it  may  be  packed  in  stout  cloth  or  canvas  bags 
which  are  of  course  cheaper  than  barrels. 

flf  the  cement  is  to  be  stored  in  a  damp  plare  or  near  the  sea,  it  must  be  packed  in  well- 
made  wooden  barrels  lined  with  paper. 

IClayey.  f  Consisting  chiefly  of  lime  or  calcium. 
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8.  Specific  Gravity.*  The  specific  gravity  of  the  cement,  ignited  at 
a  low  red  heat,  shall  be  not  less  than  3.10,  and  the  cement  shall  not  show 
a  loss  on  ignition  of  more  than  4%. 

9.  Fineness.*  It  shall  leave  by  weight  a  residue  of  not  more  than  8%  on 
the  No.  100,  and  not  more  than  25%  on  the  No.  200  sieve. 

10.  Time  cf  Setting.*  It  shall  not  develop  initial  set  in  less  than  thirty 
minutes,  and  must  develop  hard  set  in  not  less  than  one  hour  nor  more 
than  ten  hours. 

II  Tensile  Strength.f  Briquettes  one  inch  square  in  section  shall  at- 
tain at  least  the  following  tensile  strengths  and  shall  show  no  retrogression 
within  the  periods  specified. 

Neat  Cement, 

Age  Strcngthf 

24  hours  in  mobt  air 175    lb. 

7  days  (i  day  in  air,    6  days  in  water) 500    " 

28  days  (i    "       "        27     "  "         ) 600    " 

One  Part  Cement,  Three  Parts  Standard  Sand. 

Age  StrenKtht 

7  days  (i  day  in  moist  air,    6  days  in  water) 150    lb. 

28  days  (i    "       "  "      27     "         **         ) 200    " 

12.  Soundness  or  Constancy  of  Volume.*  Pats  of  neat  cement  about 
three  inches  in  diameter,  one-half  inch  thick  at  the  center,  and  tapering 
to  a  thin  edge,  shall  be  kept  in  moist  air  for  a  period  of  twenty-four  hours. 

(a)  A  pat  is  then  kept  in  air  at  normal  temperature,  and  observed  at 

intervals  for  at  least  28  days. 
(6)  Another  pat  is  kept  in  water  maintained  as  near  70*^  Fahr.  as 

practicable,  and  obser\'ed  at  intervals  for  at  least  28  days. 

(c)   A  third  pat  is  exposed  in  any  convenient  way  in  an  atmosphere  of 

steam,  above  boiling  water,  in  a  loosely  closed  vessel  for  five 

hours. 

These  pats  to  satisfactorily  pass  the  requirements  shall  remain  firm  and 

hard  and  show  no  signs  of  distortion,  checking,  cracking  or  disintegration. 

13.  Sulphuric  Acid  and  Magnesia.  The  cement  shall  not  contain  more 
than  1.75%  of  anhydrous  sulphuric  acid  (SO3),  nor  more  than  4%  of 
Magnesia  (MgO). 

♦Paragraphs  designated  by  an  asterisk  are  quoted  from  the  Standard  Specifications  of  the 
American  Society  for  Testing  Materials. 

fThe  American  Society  for  Testing  Materials  gives  minimum  requirements  as  follows:  Neat 
Cement — 24  hours,  150-200  lb.»  7  days,  450-550  lb.;  28  days,  550-650  lb.  1:3  mortar — 7  days, 
150-200  lb.,  28  days,  200-300  lb.;  the  exact  values  to  be  fixed  in  each  case  by  the  consumer. 
If  no  minimum  strength  is  specified  the  mean  of  these  values  is  to  be  taken  as  the  minimum 
strength  required. 
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FULL  SPECIFICATIONS  FOB  THE  PURCHASE  OF  NATURAL 

CEMENT 

1.  Packages.  Cement  shall  be  packed  in  strong  cloth  or  canvas  sacks.*}' 
Each  package  shall  have  printed  upon  it  the  brand  or  the  name  of  the 
manufacturer.  Packages  received  in  broken  or  damaged  condition  may 
be  rejected  or  accepted  as  fractional  packages. 

2.  Weight.  Three  bags  shall  constitute  a  barrel,  and  the  average  net 
weieht  of  the  cement  contained  in  one  bag  shall  be  not  less  than  94  lb.,  or 
282  lb.  net  per  barrel.  A  cement  bag  may  be  assumed  to  weigh  one  pound. 
The  weights  of  the  separate  packages  shall  be  uniform. 

3.  Requirements.*  Cement  failing  to  meet  the  seven-day  requirements 
may  be  held  awaiting  the  results  of  the  twenty-eight  day  tests  before  re- 
jection. 

4.  Tests.*  All  tests  shall  be  made  in  accordance  with  the  methods  pro- 
posed by  the  Committee  on  Uniform  Tests  of  Cement  of  the  American 
Society  of  Civil  Engineers,  presented  to  the  Society  January  21,  1903,  and 
amended  January  20,  1904,  with  all  subsequent  amendments  thereto. 
(See  Chapter  VII,  p.  63.) 

5.  Sampling.  Samples  shall  be  taken  at  random  from  sound  packages, 
and  the  cement  from  each  package  shall  be  tested  separately. 

6.*  The  acceptance  or  rejection  shall  be  based  on  the  following  require- 
ments: 

7.  Definition  of  Natural  Cement.*  This  term  shall  be  applied  to  the 
finely  pulverized  product  resulting  from  the  calcination  of  an  argillaceous 
limestone  at  a  temperature  only  sufficient  to  drive  ofif  the  carbonic  acid 
gas. 

8.  Fineness.*  It  shall  leave  by  weight  a  residue  of  not  more  than  10% 
on  the  No.  100,  and  30%  on  the  No.  200  sieve. 

9.  Time  of  Setting.*  It  shall  not  develop  initial  set  in  less  than  ten 
minutes,  and  shall  not  develop  hard  set  in  less  than  thirty  minutes,  or  in 
more  than  three  hours. 

10.  Tensile  Strength.  Briquettes  one  inch  square  in  section  shall  attain 
at  least  the  following  tensile  strength  and  shall  show  no  retrogression  ^^ith- 
in  the  periods  specified: 

*Paragr2phs  designated  by  an  asterisk  are  quoted  from  tb«*  Standard  Specifications  of  the 
American  Society  for  Testing  Materials. 

tif  the  cement  is  to  be  stored  in  a  damp  place  or  near  the  sea,  it  must  be  packed  in  well-made 
wooden  barrels  lined  with  paper. 
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Neat  Cement. 

Age  Strengtht 

24  hours  in  moist  air 50  lb. 

7  days  ( I  day  in  air,    6  days  in  water)   100    " 

38  days  (i     "      '*       27      "        "         )   200    " 

One  Pari  Cement y  Three  Parts  Standard  Sand. 

Arc  Strengtht 

7  days  (i  day  in  air,  6  days  in  water) 25  lb. 

28  days  (i     "      "      27      **        "         )     7s    " 

1 1 .  Constancy  of  Volume.*  Pats  of  neat  cement  about  3  inches  in 
diameter,  one-half  inch  thick  at  the  center,  and  tapering  to  a  thin  edge, 
shall  be  kept  in  moist  air  for  a  period  of  24  hours. 

(a)  A  pat  is  then  kept  in  air  at  normal  temperature. 

(b)  Another  pat  is  kept  in  water  maifitained  as  near  70°  Fahr.  as 

practicable. 
These  pats  are  observed  at  intervals  for  at  least  28  days,  and  to  satisfac- 
torily pass  the  tests  should  remain  firm  and  hard  and  show  no  signs  of 
distortion,  checking,  cracking,  or  disintegrating. 
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CONCRETE! 

(These  rp.'cifications  essentially  embody  the  recommendations  of  the  Joint  Committee  on 
Concrete  and  Reinforced  Concrete  (1909)  and  the  Report  of  the  Reinforced  Concrete  Com- 
mittee (1909)  of  the  National  Association  of  Cement  Users.) 

This  agreement  made  this  day  of in  the  year  19 

by    and    between  .^^'''^.'"^"^P^I'^yA^^!".^^  , 

party  of  the  first  part,  and ^^"^'^r.^^.^.^^.^P!*^.^..^^^^^^^^^  , 

party  of  the  second  part. 


Witnesseth:  That  the  parties  to  these  presents,  each  in  consideration  of 
the  covenants  and  agreements  on  the  part  of  the  other,  herein  contained, 
have  covenanted  and  agreed,  and  do  hereby  covenant  and  agree,  for  them- 
selves and  their  heirs,  executors,  administrators,  and  assigns,  and  under  the 

^Paragraphs  designated  by  an  asterisk  are  quoted  from  the  Standard  Specifications  of  the 
American  Society  for  Testing  Materials. 

j-The  American  Society  for  Testing  Materials  gives  minimum  requirements  as  follows:  ^^cat 
Cement  —  14  hours,  50-100  lb.,  7  days,  100-200  lb.,  28  days,  200-300  lb.  1:3  mortar  —  7  days, 
25-75  lb.,  28  days,  75-150  lb.,  the  exact  values  to  be  fixed  in  each  case  by  the  consumer. 

jFor  Natural  cement  concrete  paragraphs  1,11  and  14  must  be  slightly  altered,  and  paragraphs 
7  and  13c  omitted. 
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penalty  expressed  in  a  bond  bearing  even  date  with  these  presents,  and 
hereto  annexed,  as  follows: 

The  contractor  shall  begin  work  within days  of  the  date 

of  this  contract,  and  shall,  at  his  own  proper  cost  and  expense,  provide  and 
deliver  all  of  the  materials  and  perform  all  of  the  work  called  for  by  these 
specifications,  and  supply  all  implements,  apparatus,  and  appliances  needed 
in  performing  the  work. 

The  entire  work  shall  be  completed  on  or  before 

19 * 

1.  Cement.f  The  cement  shall  be  first-class  Portland  cement  of  repu- 
table brand  which  shall  conform  in  all  respects  to  the  cement  specifications 
herewith  annexed.  The  cement  shall  be  stored  in  a  building  which  will 
protect  it  from  the  weather.  The  floor  upon  which  the  cement  is  placed 
shall  be  at  least  6  inches  above  the  ground.  It  shall  be  stored  so  as  to 
permit  of  easy  access  for  inspection  and  identification  of  each  shipment. 
A  sufficient  quantity  shall  be  kept  on  hand  at  all  times  so  that  the  Engineer 
may  have  opportunity  and  time  to  make  tests  sufficient  to  determine 
its  quality.  At  least  12  days  shall  be  allowed  for  inspection  and  necessary 
tests. 

2.  Fine  Aggregates.  The  fine  aggregate  shall  consist  of  sand,  crushed 
stone  or  gravel  screenings  passing  when  dry  a  screen  having  \  inch  diam- 
eter holes  or  a  screen  having  four  meshes  to  the  linear  inch.  It  shall  be 
clean,  coarse,  and  free  from  vegetable  loam  and  other  deleterious  matter. 
A  gradation  of  the  size  of  grain  is  preferred.  Mortars  composed  of  one 
part  Portland  cement  and  three  parts  fine  aggregate  by  weight  when  made 
into  briquets  shall  show  a  tensile  strength  of  at  least  70%  of  the 
strength  of  1 13  mortar  of  the  same  consistency  made  with  the  same  cement 
and  standard  Ottawa  sand.  To  avoid  the  removal  of  any  coating  on  the 
grains  which  may  affect  the  strength,  bank  sands  shall  not  be  dried  before 
being  made  into  mortar  but  shall  contain  natural  moisture.  The  percent- 
age of  moisture  may  be  determined  upon  a  separate  sample  for  correct- 
ing weight.  From  10  to  40%  more  water  may  be  required  in  mixing 
bank  or  artificial  sands  than  for  standard  Ottawa  sand  to  produce  the  same 
consistency. 

*A  premium  and  forfeiture  clause  may  here  be  inserted,  but  a  forfeiture  clause  without  a  pre- 
mium in  many  cases  cannot  be  legally  enforced.    The  word  "  penalty '*  should  never  be  employed. 

"fit  is  often  advisable  that  the  cement  be  furnished  by  the  party  letting  the  contract  or,  to  pre- 
vent waste  of  cement,  that  it  be  sold  by  them  to  the  contractor  at  an  arbitrary  price  per  barrel, — 
ta^,  about  one-half  the  actual  cost  of  the  cement, — which  price  must  be  definitely  stated  in  the  con- 
tract. 
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3.  Coarse  Aggregates.  The  coarse  aggregate  shall  consist  of  inert 
material  such  as  crushed  stone,  or  gravel,  which  is  retained  on  a  screen 
having  J  inch  diameter  holes.  The  particles  shall  be  clean,  hard,  durable, 
and  free  from  all  deleterious  material.  Aggregates  containing  soft,  flat, 
or  elongated  particles,  should  be  excluded  from  reinforced  concrete.  A 
gradation  of  sizes  of  the  particles  is  advantageous.  The  maximum  size 
of  the  coarse  aggregate  shall  be  such  that  it  will  not  separate  from  the 
mortar  in  laying  and  will  not  prevent  the  concrete  fully  surrounding  the 
reinforcement  or  fiUing  all  parts  of  the  forms.  Where  concrete  is  used  in 
mass,  the  size  of  the  coarse  aggregate  may  be  such  as  to  pass  a  3  inch  ring. 
For  reinforced  concrete  a  size  to  pass  a  i  inch  ring  or  a  smaller  size  may 
be  used. 

4.  Oravel.*  The  gravel  shall  Ije  composed  of  clean  pebbles  free  from 
sticks  and  other  foreign  matter  and  containing  no  clay  or  other  material 
adhering  to  the  pebbles  in  such  quantity  that  it  cannot  be  lightly  brushed 
off  with  the  hand  or  removed  by  dipping  in  water.  It  shall  be  screenedf  to 
remove  the  sand,  which  shall  afterwards  be  remixed  with  it  in  the  required 
proportions. 

5.  Broken  Stone.*  The  broken  or  crushed  stone  shall  consist  of  pieces 
of  hard  and  durable  rock,  such  as  trap,  limestone,  granite,  or  conglomerate. 
The  dust  shall  be  removed  by  a  sand  screen,  to  be  afterwards,  if  desired, 
mixed  with  and  used  as  a  part  of  the  sand,  except  that  if  the  product  of  the 
crusher  is  delivered  to  the  mixer  so  regularly  that  the  amount  of  dust,  as 
determined  by  frequently  screening  samples,  is  uniform,  the  screening 
may  be  omitted  and  the  average  percentage  of  dust  allowed  for  in  measur- 
ing the  sand. 

6.  Water.  The  water  shall  be  free  from  oil,  acid,  strong  alkalies,  or 
vegetable  matter. 

7.  Reinforcing  8teel.*t  Steel  for  reinforcement  shall  have  an  "  ulti- 
mate tensile  strength  of  55,000  to  65,000  pounds  per  square  inch,  an  elastic 
limit  of  not  less  than  one-half  the  ultimate  strength  (/.  e.  not  less  than  27,000 
lb.)  and  a  minimum  elongation  in  8  inches  of  1,400,000  divided  by  the  ulti- 


♦Omit  paragraphs  for  materials  which  are  not  used.  If  two  or  more  sizes  of  any  aggregate  *re 
used,  define  them. 

fin  exceptional  cases  where  the  relation  of  pebbles  to  sand  is  very  uniform,  the  mixture  of  sand 
and  pebbles  may  be  used  without  screening.  Frequent  tests  shall  then  be  made  to  see  that  tlie  pro- 
portions of  the  coarse  and  fine  grains  arc  correct. 

^Specifications  for  high  carbon  steel  are  given  in  full  on  page  38.  High  carbon  steel  is  distrMSted 
by  many,  but  may  be  safely  employed  if  it  fulfills  the  requirements  there  given,  and  owing  to  it» 
greater  strength  will  be  more  economical  than  ordinary  merchant  steel.  * 
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mate  strength  per  cent."*  The  fracture  shall  be  silky  Test  specimens 
for  bending  shall  be  bent  cold  to  180°  flat  without  fracture. 

8.  Proportions.  The  proportions  of  the  raw  materials  for  the  concrete 
shall  be  exactly  determined  from  time  to  time  by  the  Engineer  in  accord- 
ance with  the  relative  coarseness  of  the  aggregate,  so  as  to  attain  as  dense 
a  concrete  as  is  consistent  with  the  terms  of  the  specifications  which  follow. 
The  unit  of  measure  shall  be  the  barrel,  which  shall  be  taken  as  containing 
3.8  cubic  feet.  Four  bags  containing  94  pounds  of  cement  each  shall  be 
considered  the  equivalent  of  one  barrel.  The  following  paragraphs  desig- 
nate the  average  relative  volumes  of    material  for  each  class  of   work. 

For t>  <^i^c  barrel  (376  lb.)  cement  to    

cubic  feet  sandj  to cubic  feet  broken  stone,}  the  cement  to  be  measured 

as  packed  by  the  manufacturer,  and  the  fine  and  coarse  aggregate  to  be 
measured  separately  as  loosely  thrown  into  the  measuring  receptacle.  If 
the  coarse  aggregate  contains  sand  or  other  fine  material,  that  which  passes 
a  sieve  with  J  inch  round  holes  shall  be  considered  as  sand  in  measuring 
proportions.  In  general,  the  concrete  on  the  work  shall  contain  enough 
and  only  enough  mortar  to  cover  all  particles  of  stone  and  fill  the  voids 
without  an  appreciable  excess  of  mortar. 

9.  Hand  Mixing.§  If  the  concrete  is  mixed  by  hand,  the  cement  and 
aggregate  shall  be  mixed  and  the  water  added  on  a  tight  platform  large 
enough  to  provide  space  for  the  ])artially  simultaneous  mixing  of  two  batches 
of  not  more  than  one  cubic  yard  each.  The  sand  and  cement  shall  be 
spread  in  thin  layers  and  mixed  dry  until  of  uniform  color.  This  mix- 
ture may  be  spread  upon  the  layer  of  stone  or  the  stone  shoveled  upon 
it  before  adding  the  water,  or  it  may  be  made  into  a  mortar  before  spread- 
ing it  with  the  stone.  In  the  former  method  the  materials  shall  be  turned 
at  least  three  times, — ^in  addition  to  the  mixing  of  the  sand  and  cement 
already  mentioned,  the  water  being  added  on  the  first  turning, — and  in 
addition  to  the  shoveling  from  the  platform  to  place  or  into  the  vehicle  for 
transportation.  In  the  latter  method,  that  is,  if  the  sand  and  cement  are 
first  made  into  a  mortar,  the  mass  of  mortar  and  stone  shall  be  turned  at 
least  twice.  Whatever  method  is  employed,  the  number  of  turnings  shall 
be  sufficient  to  produce  a  resulting  loose  concrete  of  uniform  color  and 

♦Suggested  for  structural  steel  by  the  Committee  on  Boston  Building  Laws  of  the  Boston  Society 
r^  Civil  Engineers. 

■[•Insert  a  description  of  portion  of  structure.    Repeat  paragraph  as  required. 

ill  other  materials  arc  selected  for  the  aggregate  alter  the  wording  accordingly. 

f  With  an  experienced  contractor  this  paragraph  may  be  abbreviated  to  substantially  the  form 
of  the  final  senteoce. 
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appearance,  with  the  cement  uniformly  distributed  through  the  mass,  the 
stones  thoroughly  incorporated  into  the  mortar  and  the  consistency  uniform 
throughout,  thus  producing  a  concrete  uniform  in  color  and  homogeneous. 

10.  Machine  Mixmg.*  If  the  concrete  is  mixed  in  a  machine  mixer 
a  machine  shall  be  selected  into  which  the  materials,  including  the  water, 
can  be  precisely  and  regularly  proportioned,  and  which  will  produce  a 
concrete  of  uniform  consistency  and  color  with  the  stones  and  water  thor- 
oughly mixed  and  incorporated  with  the  mortar. 

11.  Oonsistency.  (a)  A  medium  or  quaking  mixture  of  a  tenacious, 
jelly-like  consistency,  which  quakes  on  ramming,  shall  be  used  for  ordinary 
mass  concrete,  such  as  foundations,  heavy  walls,  large  arches,  piers,  and 
abutments. 

(b)  Wet  or  mushy  concrete,  so  soft  that  it  will  flow  when  agitated,  but 
not  so  wet  as  to  produce  a  separation  of  the  materials  in  transferring  to 
the  work,  shall  be  used  for  rubble  concrete,  and  for  reinforced  concrete, 
such  as  thin  building  walls,  columns,  doors,  conduits,  and  tanks. 

12.  Placing  Concrete.  Concrete  shall  be  conveyed  to  place  in  such 
a  manner  that  there  shall  be  no  distinct  separation  of  the  different  ingredi- 
ents, or,  in  cases  where  such  separation  inadvertently  occurs,  the  concrete 
shall  be  remixed  before  placing.  It  shall  be  placed  in  the  work  immediately 
after  mixing  and  deposited  and  rammed  or  agitated  by  suitable  tools  in  such  a 
manner  as  to  produce  thoroughly  compact  concrete  of  maximum  density.  No 
concrete  shall  be  placed  until  the  reinforcingsteel  has  been  placed  and  firmly 
secured  by  wiring  or  other  meth(xls  to  prevent  displacement.  Concrete 
shall  be  frequently  wet  for  several  days  to  prevent  too  rapid  drying  out. 
Concrete  shall  not  be  placed  in  water,  unless  unavoidable.  Where  con- 
crete must  be  placed  under  water,  unusual  care  must  be  taken  to  prevent 
the  cement  from  being  floated  away.  This  usually  can  l>e  accomplished 
in  still  water  by  placing  the  concrete  through  a  large  pipe  or  lube,  or  in 
large  work  by  means  of  a  bottom  dump  concrete  bucket. 

Before  placing  fresh  concrete,  all  shavings  and  debris  of  every  nature 
must  be  removed  and  the  old  concrete  surface  thoroughly  cleaned  from 
all  dirt  and  scum  or  laitance  and  drenched  with  waier.f  Noticeable  voids 
or  stone  pockets  discovered  when  the  forms  arc  removed  shall  be   filled 

♦Mixing  by  machine  is  preferred  because  the  most  thorough  and  uniform  consirtency  can  be 
thus  obtained. 

-j-Tanks  and  other  structures  having  thin  walls  to  resist  water  pressure  should  be  built  prefer- 
ably as  monoliths,  that  is,  with  no  interruption  in  the  work,  proceeding,  if  necessary,  night  and 
day. 
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immediately  with  mortar  mixed  in  the  same  proportions  as  the  mortar  in 
the  concrete.  The  lines  and  grades  of  the  completed  concrete  shall  accurately 
conform  to  the  plan  annexed  to  and  forming  a  part  of  these  specifications. 

13.  Placing  Reinforcement.  The  reinforcement  shall  accurately  con- 
form in  the  finished  structure  to  the  plans  annexed  to  and  forming  a  part 
of  these  Sf)ecifications.  All  reinforcement  shall  be  free  from  rust,  scale  or 
coating  of  any  character  which  would  tend  to  reduce  or  destroy  the  bond 
Before  placing  concrete  the  reinforcement  must  be  placed  in  the  position 
required  in  the  finished  structure,  and  each  piece  or  member  so  firmly  fixed 
as  to  p)ositively  prevent  any  subsequent  displacement. 

14.  Freezing  Weather.*  Concrete  for  reinforced  concrete  structures 
shall  not  be  mixed  or  deposited  at  a  freezing  temperature,  unless  special 
precautions  are  taken  to  avoid  the  use  of  materials  containing  frost  and  to 
provide  means  for  preventing  the  concrete  from  freezing  after  being  placed 
in  position  and  until  it  has  thoroughly  hardened. 

15.  Forms.  The  lumber  for  the  forms  and  the  design  of  the  forms 
shall  be  adapted  to  the  structure  and  to  the  kind  of  surface  required  on  th 
concrete.  For  exposed  faces  the  surface  next  to  the  concrete  shall  be  dressed. 
Forms  shall  be  substantially  built  and  secured  to  prevent  movement  or 
deflection  during  concreting,  and  light  to  prevent  leakage  of  mortar.  Before 
the  removal  of  forms,  the  concrete  shall  be  carefully  ins[jected  and  its 
strength  ascertained.  Much  care  shall  be  given  to  this  portion  of  the  work, 
which  is  fraught  with  danger  under  incompetent  direction.  No  exac t  tir.e 
for  the  removal  of  forms  can  be  safely  prescribed  because  of  the  varying 
character  of  the  work,  the  variations  in  the  setting  of  different  c:ments 
and  the  influence  of  atmospheric  conditions.  Forms  shall  be  thoroughly 
cleaned  before  being  used  again. 

16.  Joints.  Temperature  changes  and  shrinkage  during  setting  neces- 
alate  joints  at  frequent  intervals  or  else  effective  reinforcement,  depending 
upon  the  range  in  temperature  and  the  design  of  the  structure.  In  massive 
work,  such  as  retaining  walls,  abutments,  etc.,  built  without  reinforcement, 
joints  ^hall  be  provided  approximately  every  30  feet  throughout  the  length 
of  the  structure.  Girders  shall  never  be  constructed  over  freshly  formed 
columns  without  allowing  a  period  of  at  least  two  hours  to  elapse  to  permit 
settlement  in  the  columns.  Before  resuming  work  the  top  of  the  column 
shall  be  thoroughly  cleansed  of  foreign  matter  and  laitance.  To  obtain 
tight  joints  between  old  and  new  concrete  the  old  surface  shall  be  roughened, 

♦Natural  cement  concrete  must  never  be  exposed  to  frost  until  thoroughly  hard  and  dry. 
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thoroughly  cleaned  of  all  foreign  material  and  laitance  or  scum,  drenched, 
and  slushed  with  neat  cement  or  a  mortar  not  leaner  than  one  part 
Portland  cement  to  two  parts  fine  aggregate.  Joints  in  reinforced  concrete 
shall  be  avoided  when  possible  by  casting  the  entire  structure  at  one 
operation.  In  building  construction,  joints  may  be  made  in  the  columns 
flush  with  the  lower  side  of  the  girders,  and  joints  in  members  of  a  floor 
system  in  general  shall  be  made  at  or  near  the  center  of  the  span.  In  all 
cases  joints  shall  be  at  right  angles  to  their  surfaces. 

17a.*  Ordinary  Surface.  Surfaces  shall  have  no  special  treatment 
further  than  care  in  placing  the  concrete  to  avoid  noticeable  voids  or  ston) 
pockets.  Forms  shall  \ye  wet  (except  in  freezing  weather)  before  j>lacing 
the  concrete  against  them. 

1 76.*  Exposed  Faces.  Faces  exposed  to  view  shall  l>e  made  smooth  by 
thrusting  a  spade  or  chisel  through  the  concrete  close  to  the  form  to  force 
back  the  large  stones  and  prevent  stone  pockets.  The  forms. shall  be 
thoroughly  wet  or  greased  with  crude  oil  before  placing  the  concrete  against 
them.    On  removal  of  the  forms,  surfaces  shall  l>e f 

i7<r.*  Mortar  Surface.  Moldings,  cornices,  and  other  ornaments  re- 
quiring mortar  surface,  shall  be  formed  by  spreading  plastic  mortar  upon 
the  interior  of  finely  constructed  molds,  just  as  the  concrete  is  being  laid. 

18.  Construction  Details.  (Here  may  be  placed  descriptive  para- 
graphs referring  to  special  parts  of  the  structure.) 

19.  General  Requirements.  Imperfect  work  or  materials,  or  work  or 
materials  which  may  become  damaged  from  any  cause  before  its  acceptance, 
shall  be  properly  replaced  to  the  satisfaction  of  the  Engineer. 

Foremen  employed  by  the  contractor  shall  be  skilled  in  concrete  mixing, 
and  they  shall  receive  and  obey  orders  from  the  Engineer. 

No  claims  for  extra  work  shall  be  allowed  unless  made  in  writing  previous 
to  its  performance  and  signed  by  both  parties  or  by  their  authorized  repre- 
sentatives. 

In  case  of  disagreement  as  to  the  meaning  of  the  terms  of  the  contract 
or  as  to  the  manner  of  its  execution,  one  arbitrator  shall  be  appointed  by 
each  party  within  one  week  after  notification  in  writing  by  either  party, 
and  in  case  these  cannot  agree,  a  third  arbitrator  shall  be  selected  by  these 
two,  and  the  decision  of  the  majority  of  the  arbitrators  shall  be  final  and 
binding  on  both  parties.  The  cost  of  this  arbitration  shall  be  divided 
equally  between  the  two  parties  to  this  contract. 

♦Select  one  or  more  paragraphs  from  17a,  17b  and  17c. 
fStatc  kind  of  finish  de&ired,  see  page  288. 
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20.  Prices  for  Work.  The  following  prices  shall  be  paid  to  the  con- 
tractor as  full  compensation  for  the  furnishing  and  use  of  all  materials  and 
implements  required  on  the  work  and  for  all  labor. 

(Here  shall  be  inserted  all  unit  prices  for  all  dixdsions  of  the  work,  or  the 
lump  sum  for  the  entire  work,  or  the  lump  sums  for  different  divisions  of 
the  work,  or  for  alternate  proposals,  followed  by  a  paragraph  stating  the 
manner  and  time  of  payments  and  the  amount  withheld  each  month.) 

In  witness  whereof  the  parties  to  these  presents  have  affixed  their  hands 

and  seals  this day  of ,  19 

Signed  in  the  presence  of 

(Seal) 


.(Seal) 


Bond  to  Accompany  the  Contract.* 
Know  all  men  by  these  presents,  That  we 

as  sureties,  are  held  and  firmly  bound  unto 

in  the  sum  of dollars 

($ ) ,  to  be  paid  said ,  f or  which 

payment,  well  and  truly  to  be  made,  we  bind  ourselves,  our  heirs,  executors 
and  administrators,  jointly  and  severally,  firmly  by  these  presents. 
The  condition  of  this  obligation  is  such,  that  if  the  above  bounden 

heirs,  executors,  administrators  or  assigns,  shall  in  all  things  stand  to  and 
abide  by,  and  well  and  truly  keep  and  perform,  the  covenants,  conditions 
and  agreements  in  the  foregoing  contract  on  his  or  their  part  to  be  kept  and 
performed,  at  the  time  and  in  the  manner  therein  specified,  and  shall  in* 

denmify  and  save  harmless  the  said 

as  therein  stipulated,  then  his  obligation  shall  become  and  be  null  and 
void;  otherwise  it  shall  be  and  remain  in  full  force  and  virtue. 

In  \vitness  whereof  we  hereunto  set  our  hands  and  seals  on  this 

day  of > in   the  year   nineteen 

hundred  and (Seal) 

(Seal) 

Signed  and  sealed  in  presence  of      


♦Form  adopted  by  Metropolitan  Commissioners,  Mass. 
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SPECIFICATIONS  FOR  FIRST-CLASS  STEEL  TO  BE  USED  IH 
REINFORCED  CONCRETE.^ 

1.  Process  of  Manufacture.  Steel  shall  be  made  by  the  open  hearth 
process. 

2.  Chemical  Properties.  Steel  shall  conform  to  the  following  limits 
in  chemical  composition: 

Phosphorus  shall  not  exceed  0.06. 

Sulphur  shall  not  exceed  0.06. 

Manganese  shall  not  exceed  0.80  or  be  below  0.40. 

3.  Physical  Properties.  The  steel  shall  conform  to  the  following 
physical  qualities: 

4.  Tensile  Tests.     Tensile  strength  in  pounds  f)er  square  inch    shall 

be  not  less  than 85000 

Yield  point  in  pounds  j)er  square  inch  shall  be  not  less  than      52500 
Elongation  per  cent,  in  eight  inches  shall  be  not  less  than. 10 

5.  For  material  less  than  five-sixteenths  inch  (,V'^  and  more  than  three- 
fourths  inch  (f")  in  thickness  the  following  modifications  shall  be  made 
in  the  requirements  for  elongation : 

(a)  For  each  increase  of  one-eighth  inch  (J'O  ^^  thickness  above  three- 
fourths  inch  (f")  a  deduction  of  one  j)er  cent.  (1%)  shall  be  made  from 
the  specified  elongation. 

{h)  For  material  from  \  inch  to,  but  not  including,  ^^^  inch  thick  the 
elongation  shall  be  8%. 

For  material  from   I'a  inch  to,  but  not  including,  \  inch  thick  the 
elongation  shall  be  7  %. 

For  material  from  J  inch  to,  but  not  including,  j%  inch   thick  the 
elongation  shall  be  6%. 

For  material  less  than  |  inch  thick  the  elongation  shall  be  5% 

6.  Bending  Test.  Test  specimens  for  bendingf  shall  be  l)ent  cold  to 
the  following  angles  without  fracture  on  the  outside  of  the  bent  portion: 

Around  twice  their  own  diameter.  Around  their  own  diameter. 

For  specimens  i  inch  thick    80°.  P'or  specimens  \  inch  thick  130°. 

For  specimens  f  inch  thick    90°.  For  specimens  t\  inch  thick  140°. 

For  specimens  ^  inch  thick  110°.  For  si)ecimens  ^  inch  thick  180°. 

♦Steel  of  this  hardness  should  not  be  used  unless  enough  of  it  is  to  be  bought  to  warrant  the 
making  of  complete  tests  as  per  specifications.  Ordinary  mild  steel  may  be  purchased  in  the 
open  market  without  specifications.  In  using  steel  bought  in  open  market,  it  is  not  safe  to  count 
on  a  tensile  strength  oreater  than  ^5,000  lb. — Frederick  W.  Taylor. 

fThe  most  important  test  of  all  is  the  bending  test,  but  any  soft  steel  will  stand  the  bending 
test,  so  that  the  tensile  test  is  needed  to  secure  a  stjel  which  is  strong  enough. 
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No  steel  which  fails  to  pass  the  bending  test  shall  under  any  circum- 
stances be  used. 

7.  Test  Pieces  and  Methods  of  Testing.  Where  practicable  the 
standard  test  specimen  of  eight-inch  (8^^  gaged  length  shall  be  used  to 
determine  the  physical  prof)erties  specified  in  paragraphs  Nos.  4  and  5. 
The  standard  shape  of  the  test  specimen  for  sheared  plates  shall  be  as 
shown  by  the  following  sketch: 
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PIECE  TO  BE  OF  SAME  THICKNESS  AS  PLATE 

For  material  from  which  it  is  impracticable  to  obtain  test  specimens 
like  those  for  sheared  plates,  the  test  specimen  may  be  planed  or  turned 
parallel  throughout  its  entire  length,  and  in  all  cases  where  possible  two 
opposite  sides  of  the  test  specimen  shall  be  the  rolled  surfaces.  Small 
rolled  bars  of  uniform  section  shall  be  tested  full  size  as  rolled. 

8.  All  test  specimens  shall  be  cut  from  the  finished  material  as  it 
comes  from  the  rolls,  unless  such  materials  are  to  be  annealed,  in  which 
case  the  test  specimens  will  be  taken  after  the  annealing  process.  In  case 
several  shapes  are  rolled  from  one  heat,  two  test  specimens  will  be  taken 
from  two  different  shapes,  representing  their  class,  for  tension,  and  two 
for  bending.  When  only  one  shape  is  rolled  from  a  heat,  two  test  sjjeci- 
mens  for  tension  and  two  for  bending  will  be  taken  from  each  ten  tons 
or  fraction  thereof. 

9.  Where  practicable  the  bending  test  specimen  shall  be  one  and 
one-half  inches  (ij'^  wide,  and  for  material  three-quarters  inch  (J")  and 
less  in  thickness,  this  specimen  shall  have  the  natural  rolled  surface  on 
two  opposite  sides.  For  material  more  than  three-quarters  inch  (J")  thick, 
the  bending  test  specimen  may  be  cut  to  one-half  inch  {Y)  thick. 

10.  The  bending  test  may  be  made  by  pressure  or  by  blows. 

11.  In  case  a  test  specimen  develops  flaws  or  in  case  it  breaks  outside 
of  the  middle  third  of  its  gaged  length,  it  may  be  discarded  and  another  test 
specimen  substituted  therefor. 
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12.  For  the  purposes  of  this  specification,  the  yield  point  shall  be  deter- 
mined by  the  careful  observation  of  the  drop  of  the  beam,  or  halt  in  the 
gage,  of  the  testing  machine. 

13.  In  order  to  determine  if  the  material  conforms  to  the  chemical 
limitations  prescribed  in  paragraph  No.  2  herein,  analysis  shall  be  made 
of  clean  drillings  taken  from  a  small  test  ingot. 

14.  Variation  in  Weight.  A  variation  in  cross  section  or  weight  of 
more  than  2^%  from  that  specified  will  be  sufficient  cause  for  rejection. 

15.  Finish.  Finished  material  must  be  free  from  injurious  seams, 
flaws,  or  cracks,  and  have  a  workmanlike  finish. 

16.  Annealing.  All  bars  which,  owing  to  their  shape  or  size,  are 
liable  to  be  under  strain  after  cooling,  must  be  reheated  to  a  temperature 
not  less  than  1250°  (Fahrenheit)  nor  more  than  1375°,  and  this  heating 
and  subsequent  cooling  must  be  done  in  an  approved  manner. 
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CHAPTER  IV 
THE  CHOICE  OF  CEMENT 

When  the  construction  under  consideration  is  not  of  a  grade  to  warrant 
the  testing  of  different  cements  before  making  a  selection,  the  question 
often  arises  as  to  whether,  for  example,  Portland  or  Natural  cement  is 
most  desirable  from  the  standpoint  of  economy,  or  whether  common  lime 
or  a  mixture  of  lime  and  cement  is  suitable  for  the  purpose. 

Although  the  decision  must  often  depend  upon  local  conditions,  a  few 
general  rules  may  be  formulated  relating  to  the  classes  of  construction  for 
which  different  kinds  of  cement  and  lime  are  adapted,  followed  by  illustra- 
tions of  the  methods  for  making  a  selection  where  there  is  a  choice  between 
two  cements  and  between  different  brands  of  the  same  cement. 

THE  GLASS  OF  CEMENT 

PorlUnd  Oement  should  be  used  in  concrete  and  mortar  for  structures 
subjected  to  severe  or  repeated  stresses;  for  structures  requiring  strength 
at  short  periods  of  time;  for  concrete  building  construction;  for  work  laid 
under  water  or  with  which  water  will  come  in  contact  immediately  after 
placing;  for  thin  walls  subjected  to  water  pressure;  for  masonry  exposed  to 
wear  or  to  the  elements;  and  for  all  other  purposes  where  its  cost  will  be 
less  than  that  of  Natural  cement  concrete,  or  mortar  of  similar  quality. 

Natural  Cement  may  be  substituted  for  Portland  in  concrete,  if  economy 
demands  it,  for  dry  unexposed  foundations  where  the  load  in  compression 
can  never  exceed,  say,  75  lb.  per  square  inch  (5  tons  per  sq.  ft.)  and  will 
not  be  imposed  until  three  months  after  placing;  for  backing  or  filling  in 
massive  concrete  or  stone  masonry  where  weight  and  mass  are  the 
essential  elements;  for  sub-pavements  of  streets,  and  for  sewer  founda- 
tions. 

In  mortar  Natural  cement  is  adapted  for  ordinary  brickwork  not  sub- 
jected to  high  water  pressure  or  to  contact  with  water  until,  say,  one  month 
after  laying,  and  for  ordinary  stone  masonry  where  the  chief  requisite  is 
weight  and  mass. 

Natural  cement  concrete  or  mortar  should  never  be  allowed  to  freeze, 
should  never  be  laid  under  water,  in  exposed  situations,  in  columns,  beams, 
floors  or  building  walls,  or  in  marine  construction. 
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Mixtures  of  Portland  and  Natural  Oements,  unless  mixed  at  the  factory 
and  sold  as  Improved  Natural  Hydraulic  Cements,  are  not  advised  under 
any  conditions. 

Sand  Cement*  is  recommended  by  the  United  States  Army  Engineers 
for  groutingf,  and  it  is  sometimes  employed  as  a  substitute  for  Natural 
cement.  Its  use  in  place  of  pure  Portland  cement  is  often  worth  investiga- 
tion and  testing  in  combination  with  the  aggregate. 

Puszolan  or  Slag  Oements  are  limited  to  certain  proper  uses  by  the 
engineer  officers  of  the  U.  S.  Army  J  as  follows: 

Puzzolan  cement  never  becomes  extremely  hard  like  Portland,  but 
Puzzolan  mortars  and  concretes  are  tougher  or  less  brittle  than  Portland. 

The  cement  is  well  adapted  for  use  in  sea  water, §  and  generally  in  all 
positions  where  constantly  exposed  to  moisture,  such  as  in  foundations  of 
buildings,  sewers,  and  drains,  and  underground  works  generally,  and  in  the 
interior  of  heavy  masses  of  masonry  or  concrete. 

It  is  unfit  for  use  when  subjected  to  mechanical  wear,  attrition,  or 
blows.  It  should  never  be  used  where  it  may  be  exposed  for  long  periods 
to  dry  air,  even  after  it  has  well  set.  It  will  turn  white  and  disintegrate, 
due  to  the  oxidation  of  its  sulphides  at  the  surface  under  such  exposure. 

Hydraulic  Lime,  which  has  the  proj^erty  of  setting  under  water,  is  exten- 
sively employed  on  the  continent  of  Europe,  especially  in  France,  when 
in  the  United  States  common  lime  would  be  used,  and  frequently  in  place 
of  hydraulic  cement.  Beton-Coignet  is  a  mixture  of  hydraulic  lime  with 
cement  and  sand.  Candlot||  gives  as  the  proportions  most  frequently  em- 
ployed, I  cubic  meter  (35.3  cu.  ft.)  sand,  125  to  150  kilograms  (276  to  331 
lb.)  lime,  and  50  to  60  kilograms  (no  to  132  lb.)  cement.  Hydraulic 
lime  is  not  manufactured  in  the  United  States. 

Oommon  Lime  is  not  suitable  for  a  principal  ingredient  in  concrete. 
It  will  not  set  in  contact  with  water,  sustain  heavy  loads,  or  resist  wear. 

The  use  of  lime  mortar,  in  the  building  laws  of  some  cities,  is  limited  to 
chimney  construction  in  frame  buildings,  while  other  cities  permit  its  use 
in  walls  of  all  except  fireproof  buildings.  The  Boston  building  laws  (1896^ 
limit  the  stresses  on  brick  laid  in  lime  mortar  to  7  tons  per  square  foot. 

Lime  and  Natural  Oement  mortar  is  suitable  for  ordinar}'  buildinpf 
brickwork,  for  light  rubble  foundations  and  for  building  walls. 

Lime  and  Portland  Oement  mortar  is  adapted  for  the  same  purposes 

♦See  page  48. 

j-Professional  Papers  No.  28. 

JProfessional  Papers  No.  28. 

§Sec  Chapter  XVI.  by  R.  Fcret. 

JlCiments  et  Chaux  Hydrauliques,  1898,  p.  289. 
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as  mortars  of  lime  and  Natural  cement,  but  are  of  superior  quality  and 
strength. 

Hydrated  lime*  is  preferable  to  common  lime  paste  or  putty  for  use 
with  Portland  cement,  because  if  properly  manufactured  it  is  more  thor- 
oughly slaked  and  is  easily  handled  and  measured. 

Choice  Determined  by  Cost.  —  When  the  character  of  the  structure 
admits  of  either  Portland  or  Natural  cement,  the  choice  is  based  upon  the 
relative  cost,  which,  in  turn,  is  dependent  upon  the  proportions  that  may 
be  adopted  in  either  case.  The  sand  in  Portland  cement  mortar  is  usually 
limited,  by  practical  considerations  of  handling  with  the  trowel,  to  propor- 
tions 1 :  3  in  some  instances  and  to  i :  4  in  others,  while  the  most  common 
proportions  for  Natural  cement  mortar  are  1:2,  that  is,  one  part  cement  to 
two  parts  sand,  by  volume. 

The  relative  cost,  after  assuming  the  proportions  of  the  two  substitute 
classes  of  mortar,  is  governed  primarily  by  the  quantity  of  cement  in  a 
cubic  yard  of  mortar.  For  example,  from  table  on  page  229,  3.32  bbl. 
of  cement  (based  on  a  barrel  of  yS  cu.  ft.)  are  required  per  cubic  yard  of 
1 :  2  mortar,  while  2.48  bbl.  are  required  for  1:3  mortar.  Hence,  if  a 
decision  lies  between  i :  2  Natural  mortar  and  i :  3  Portland  mortar,  and 
the  smaller  item  of  quantity  of  sand  is  disregarded,  the  mortar  produced 
from  Natural  cement  at  $1.00  per  barrel  will  cost  the  same  as  that  produced 

from  Portland  cement  at  ($1.00  X  ^)  =  $1.34  per  barrel.     Similarly, 

2.40 

since  1:4  mortar  requires  1.98  bbls.  of  cement  per  cubic  yard,  Portland 

cement  mortar  one  part  cement  to  4  parts  sand  is  equivalent  in  cost  to  i :  2 

Natural  cement  mortar  when  Natural  cement  is  $1.00  per  barrel  and 

3.32 

Portland  cement  is  ($1.00  X )=  $1.68  per  barrel;  that  is,  when  Port- 

1.98 

land  cement  delivered  on  the  job  costs  68%  more  than  Natural  cement. 
Allowance  for  difference  in  quantity  of  sand  brings  the  Portland  values  still 
lower,  as  shown  in  the  table  on  page  45.  With  Portland  and  Natural  ce- 
ment mortars  of  equal  cost,  the  Natural  cement  produces  brickwork  of 
lower  cost  because,  a  fact  usually  overlooked  in  estimates,  a  bricklayer  can 
lay  in  a  given  time  about  10%  more  brick  with  Natural  cement  mortar 
of  proj)ortions  i :  2  than  with  Portland  cement  mortar  of  proportions, 
say,  1:3. 

From  the  results  of  the  comparatively  few  available  tests,  Portland 
cement  concrete  at  the  age  of  six  months  appears  to  be  at  least  three  times 

♦See  S.  Y.  Brigham  in  Engineering  News,  Aug.  27,  1903,  p.  177,  and  Charles  Warner  in 
Rock  ProduOSf  Feb.,  i904»  p.  26. 
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as  strong  as  Natural  cement  concrete  in  the  same  proportions,  while  at 
earlier  periods  the  ratio  is  still  larger.  Since  Portland  cement  concrete 
mixed  i :  2 :  4  is  only  about  i  J  times  stronger  than  a  i :  4:  8  Portland  mixture, 
it  is  very  evident  that  the  choice  between  Portland  and  Natural  cement 
for  concrete  is  determined,  as  in  mortars,  by  practical  considerations 
other  than  relative  strength. 

The  following  elementary  example  illustrates  the  method  of  estimating 
the  comparative  cost  of  Portland  and  Natural  cement  concrete: 

Example.  —  What  price  can  be  paid  per  barrel  for  Portland  cement  to 
make  a  concrete  i :  4:  8  of  equivalent  cost  to  a  i :  2:  4  Natural  cement  con- 
crete, if  Natural  cement  costs  $1.00  per  barrel,  sand  $0.75  per  cubic  yard, 
and  stone  having  45%  voids  $1.50  per  cubic  yard? 

Soluiion.  —  By  reference  to  the  table  of  quantities  of  materials  on  page 
17,  we  find  that  the  1:2:4  Natural  concrete  will  cost  per  cubic  yard  for 
materials  only: 

1.57  barrels  cement  at  $1.00 S1.57 

0.44  cubic  yards  sand  **    0.75 0.33 

0.88    '*         '*    stone"     1.50 1.32 

Total  materials $322 

The  sand  and  stone  for  the  1:4:8  Portland  mixture  will  cost,  on  the  other 
hand,  per  cubic  yard  of  concrete: 

0.48  cubic  yards  sand  at  $0.75 $0.36 

0.96    **  "       stone"     1.50 1.44 

Cost  of  sand  and  stone $1 .80 

Subtracting  $1.80  from  $3.22  leaves  a  difference  of  $1.42  which  may  be 
paid  for  the  Portland  cement  in  one  cubic  yard  of  concrete,  and  since  by 
the  quantity  table  0.85  barrels  of  cement  are  required  for  a  cubic  yard  of 
i:  4:  8  concrete,  the  price  for  the  Portland  cement  may  be  $1.42  -^  0.85  = 
$1.67  per  barrel. 

If  the  Natural  cement  had  cost  $1.25  per  barrel,  the  price  which  could 
have  been  paid  for  Portland  would  have  been  approximately  25% 
higher  or  $2.09  per  barrel. 

This  determination  may  be  expressed  in  a  formula: 
am-\-hn-\'Cr —  (b'n+(/r) 

^= y- ■ 

in  which  a,  b,  and  c  represent  respectively  the  quantities  of  cement,  sand, 
and  stone  required  for  a  cubic  yard  of  the  Natural  cement  concrete,  and 
m,  w,  and  r  their  respective  unit  costs,  while  a',  b%  and  </  represent  similar 
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quantities  for  the  Portland  cement  concrete,  and  x  the  required  price  per 
barrel  of  the  Portland  cement. 
The  following  table  is  made  out  on  this  basis. 

Prices  of  Portland  Cement  to  produce  Mortar  or  Concrete  of  equal  cost  to  that  from 
Natural  Cemeni  at  Si.oo  per  barrel,     (See  p.  44.) 
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PROPORTIONS  OF  PORTLAND  CEMENT 
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MORTAR. 

^B 
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1. 1 

1.00 
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1.46 

1.69 

1.92 
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2.38 

1:2:4 

1. 00 

I-I5 

1.32 

1.67 

2.01 

i:ii 
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1.18 

1-37 
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1.74 

1.92 

i:2i:5 

1. 00 

1. 14 

1.44 

1.72 

1:2 

1. 00 

I-I5 

1.30 

1.46 

1. 61 

1:3:6 

1. 00 

1.26 

I-5I 

i:2i 

1. 00 

1-13 

1.26 

1.39 

1-3  ' 

1. 00 

1. 12 

I  23 

Note. — When  the  Natural  cement  is  higher  or  lower  than  $1.00  per  barrel,  multiply  ils  cost  by  the 
fifunes  in  the  table  to  obtain  approximate  corresponding  cost  of  Portland  cement  with  which  it  is  com- 
pared.   Values  make  no  allowance  for  difference  in  strength  or  labor  of  laying  mortar. 

The  equivalent  prices  for  Portland  cement  in  mortars  will  be  still  nearer 
the  price  for  Natural  if  allowance  is  made  for  the  difference  in  the  labor  of 
laying  brick,  which  in  some  cases  may  correspond  to  a  difference  of  30 
cents  per  barrel  of  cement.  It  is  evident  from  the  table  that  for  mortar 
Portland  can  rarely  be  substituted  for  Natural  cement  without  increasing 
the  cost  of  the  work.  A  field  still  open  for  investigation  is  the  employment 
as  a  substitute  for  Natural  cement  of  Portland  cement  mixed  with  slaked 
lime  or  hydrated  lime.  The  lime  is  so  finely  divided  that  it  fills  the  voids 
and  thus  permits  the  use  of  more  sand. 


SELEOTION  OF  THE  BRAND 

A  precise  comparison  of  costs  of  different  brands  of  the  same  class  of 
cement  is  impossible  without  thorough  laboratory  tests,  described  in 
Chapter  VII,  page  63.  If  the  choice  lies  between  two  cements  both  of 
which  have  been  found  to  be  sound  (see  p.  77)  and  to  set  up  properly,  the 
degree  of  fineness,  which  may  be  readily  ascertained  with  two  sieves  as 
described  on  page  67,  is  an  aid  to  the  decision.  The  finer  cement  will 
usually  produce  the  stronger  mortar. 

The  cheapest  cement  is  not  always  the  most  economical.  A  method  of 
comparing  the  relative  economy  of  cements  offered  by  bidders  at  different 
prices  is  illustrated  in  the  following  table  for  which  the  authors  are  indebted 
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to  Mr.  D.  M.  Andrews.  Ten  brands  of  Portland  cement  were  submitted 
to  the  Government  at  prices  ranging  from  $2.77  to  $3.29.*  Experiments 
showed  that  sample  No.  5  was  the  strongest,  with  No.  4  a  dose  second. 
The  relative  strength  of  the  different  brands  in  proportions  1:3,  based 
on  the  strongest  as  loo.o,  is  given  in  the  column  headed  Relative  Strength 
of  Mortar,  and  the  column  following  this  gives  the  product  of  the  relative 
strength  multiplied  by  the  relative  cheapness.  In  the  case  under  consider- 
ation brand  No.  5  was  selected  for  purchase,  because,  although  No.  4 
gave  higher  economy,  it  appeared  slightly  unsound.  Other  data  with 
reference  to  each  brand  was  observed,  including  the  volumes  of  the  barrels, 
their  gross  net  weights,  the  percentages  of  water  used  in  mixing  the  pastes 
and  mortar,  the  time  of  setting  of  the  mortar^  and  the  strength  and  relative 
economy  of  mortars  with  sand  proportioned  to  price  of  cement,  that  is,  for 
example,  using  19%  more  sand  with  cement  No.  iq  than  with  No.  i, because 
the  former's  price  was  19%  greater. 

♦The  price  of  Portland  cement  has  since  been  materially  lowered. 

Relative  Economy  of  Different  Priced  Portland  Cements. 
By  D.  M.  Andrews. 
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CHAPTER  V 
CLASSIFICATION  OF  CEMENTS. 

From  an  engineering  standpoint,  limes  and  cements  may  be  classified  as 

Portland  cement. 

Natural  cement. 

Puzzolan  cement. 

Hydraulic  lime. 

Common  lime. 
Typical  analyses  of  each  of  these  are  presented  in  the  following  table. 
The  composition  of  Natural  cement,  even  different  samples  of  the  same 
brand,  is  so  extremely  variable  that  their  analyses  cannot  be  regarded  as 
characteristic  of  locality. 


Typical  Analyses  of  Cements. 
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JW.F.  HiUebrand,  Society  of  Chemical  Industry,  1902.  Vol.  XXI. 
JW^  F.  Hilkbrand.  Journal  American  Chemical  Society,  1903,  25,  1180. 
"Clfford  Richardson,  BrickbuUder,  1897,  p.  229. 


f.  2a 
V. 


^tangcrft  Blount,  Mineral  Industry,  Vot.  V,  p.  69 
jCandlot,  Ciments  et  Chauz  Hydrauliques,  1898,  p.  . ,.. 
•Le  Chatelier.  Annates  dcs  Mines,  September  and  Octol 


Ciments  et  Chauz  Hydrauliques,  1898,  p.  17^. 

jHer.  Annates  dcs  Mines,  September  and  October,  1893.  P-  ^— 

Report  of  the  Board  of  U.  S.  Army  Engineers  on  Steel  Portland  Cement,  1900,  p.  52 


1893.  P- 36. 


JCandlot,  Qments  et  Chauz  Hydrauliques,  1898,  p.  24. 
JRockland-Rockport  Lime  Co. 
"Western  lime  and  Cement  Co. 
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PORTLAKD  OEMEKTt 

Portland  cement  is  defined  by  Mr.  Edwin  C.  Eckel  of  the  U.  S. 
Geological  Survey  as  follows:  "By  the  term  Pordand  cement  is  to  be 
understood  the  material  obtained  by  finely  pulverizing  clinker  produced  by 
burning  to  semi-fusion  an  intimate  artificial  mixture  of  finely  ground 
calcareous  and  argillaceous  materials,  this  mixture  consisting  approxi- 
mately of  3  parts  of  lime  carbonate  to  i  part  of  silica,  alumina  and  iron 
oxide." 

The  definition  is  often  further  limited  by  specifying  that  the  finished 
product  must  contain  at  least  1.7  times  as  much  lime,  by  weight,  as  of  silica, 
alumina,  and  iron  oxide  together. 

The  only  surely  distinguishing  test  of  Portland  cement  is  its  chemical 
analysis  and  its  specific  gravity.  (See  pp.  64  and  65.)  In  the  field  it  may 
often  be  recognized  by  its  cold  bluish  gray  color  (see  p.  113),  although 
the  color  of  Puzzolan  and  of  some  Natural  cements  is  so  similar  that  this 
is  by  no  means  a  positive  indication. 

The  term  Natural  Portland  Cement  arose  from  the  discover)-  in  Bou- 
logne-sur-Mer,  France,  as  early  as  1846,  of  a  natural  rock  of  suitable  com- 
position for  Portland  cement.  A  similar  discovery  in  Pennsylvania  gave 
rise  to  the  same  term  in  America,  but  the  manufacturers  soon  found  it 
necessary  to  add  to  the  cement  rock  a  small  percentage  of  purer  limestone. 
Since  the  chemical  composition  of  Portland  cement,  as  defined  above,  is 
substantially  uniform  regardless  of  the  materials  from  which  it  is  made, 
in  the  United  States  the  terms  ** natural"  and  "artificial"  are  meaningless. 

In  France,  cements  intermediate  between  Roman  and  Portland  are 
called  ''natural  Portlands."* 

Sand  Oement.  Sand  or  silica  cement  is  a  mechanical  mixture  of  Port- 
land cement  with  a  pure,  clean  sand  very  finely  ground  together  in  a 
tube  mill  or  similar  machine.  For  the  best  grades  the  proportions  of 
cement  to  sand  are  1:1,  although  as  lean  a  mixture  as  i :  6  has  been  made 
to  compete  with  Natural  cements.  The  coarser  particles  in  any  Portland 
cement  have  little  cementitious  value,  hence  if  a  portion  of  the  cement  is 
replaced  by  inert  matter  and  the  whole  ground  extremely  fine,  its  advocates 
maintain  that  the  product  is  scarcely  inferior  to  the  unadulterated  article. 
As  made  in  the  United  States,  the  mixture  is  ground  so  fine  that  g$^{  of  it 
will  pass  through  a  sieve  having  200  meshes  to  the  linear  inch,  and  all  of 
the  5%  of  residuum  is  said  to  be  sand.  In  other  words,  all  of  the  cement 
passes  a  No.  200  sieve. 

•f  A  sub-clasuification  of  Portland  cement  is  presented  on  page  53. 
♦  Candlot's  Ciments  et  Chaux  Hydrauliques    1898,  p.  164. 
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NATURAL  CEMENT 

Natural  cement  is  **made  by  calcining  natural  rock  at  a  heat  below 
incipient  fusion,  and  grinding  the  product  to  powder."*  Natural  cement 
contains  a  larger  proportion  of  clay  than  hydraulic  lime,  and  is  consequently 
more  strongly  hydraulic.  Its  composition  is  extremely  variable  on  account 
of  the  difference  in  the  rock  used  in  manufacture. 

Natural  cements  in  the  United  States  in  numerous  instances  bear  the 
names  of  the  localities  where  first  manufactured.  For  example,  Rosendale 
cement,  a  term  heard  in  New  York  and  New  England  more  frequently 
than  Natural  cement,  was  originally  manufactured  in  Rosendale,  Ulster 
County,  N.  Y.  Louisville  cement  first  came  from  Louisville,  Ky. 
The  James  River,  Milwaukee,  Utica,  and  *Akron  are  other  Natural 
cements  named  for  localities. 

The  United  States  produces  a  few  brands  of  "Improved  Natural  Hy- 
draulic Cement,"  intermediate  in  quality  between  Natural  and  Portland, 
by  mixing  inferior  Portland  cement  with  Natural  cement  clinker. 

In  England  the  best  known  Natural  cement  is  called  Roman  cement. 
Occasionally  one  hears  the  term  Parker's  Cement,  so  called  from  the  name 
of  the  discoverer  in  England. 

LE    OHATELIER'S    CLASSIFICATION    OF    NATURAL    CEMENTS 

In  France  there  are  several  classes  of  Natural  cement.  Mr.  H.  Le 
Chatelierf  classifies  Natural  cements  as  those  obtained  **by  the  heating  of 
limestone  less  rich  in  lime  than  the  limestone  for  hydraulic  lime.  They 
may  be  divided  into  three  classes: 

"Quick-setting  cements,  such  as  Vassy    and  Roman    (Ciments    k 

prise  rapide,  Vassy,  romain); 
"  Slow-setting  cements  (Ciments  k  prise  demi-lente) ; 
"Grappiers  cement  (Ciments  de  grappiers). 
"Vassy  Cements  are  obtained  by  the  heating  of  limestone  containing 
»iiuch  clay,  at  a  very  low   temperature,  just   sufficient  to   decarbonate 
the  lime.    They  are  characterized  by  a  very  rapid  set,  followed  afterwards 
by  an  extremely  slow  hardening,  much  slower  than  that  of  Portland  ce- 
ments." 

"They  differ  from  Portland  cements  by  containing  a  much  higher  per- 
centage of  sulphuric  acid,  which  appears  to  be  one  of  their  essential  ele- 
ments, and  a  much  lower  percentage  of  lime. 

^Professional  Papers,  No.  18,  U.  S.  Army  Engineers,  p.  33. 

fProc^des  d^Essai  des  Mati^riaux  Hydrauliques,  Annates  des  Mines,  1893. 
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"  Slow-Setting  Oements,  by  the  high  temperature  of  calcination, 
approach  Portland  cements,  but  the  natural  limestones  never  possess 
the  homogeneity  of  artificial  mixtures,  so  that  it  is  impossible  to  avoid 
in  these  cements  the  presence  of  a  large  quantity  of  free  lime."  The 
composition  of  these  products  varies  from  that  of  the  Vassy  cements  to 
that  of  the  real  Portlands. 

"  Grappiers  Oements*  are  obtained  by  the  grinding  of  particles  which 
have  escaped  disintegration  in  the  manufacture  of  hydraulic  limes.  These 
grappiers  are  a  mixture  of  four  distinct  materials,  two  of  which,  com- 
pletely inert,  are  unburned  limestone  and  the  clinkers  formed  by  contact 
with  the  siliceous  walls  of  furnaces,  and  two  of  which,  strongly  hydraulic, 
are  unslaked  lime  and  true  slow-setting  cement.  It  is  necessary  that 
the  latter  should  predominate  in  the  grappiers  for  their  grinding  to  give 
a  useful  product.  The  grappier  of  cement  is  obtained  regularly  only 
by  the  heating  of  a  limestone  but  slightly  aluminous  and  containing 
about  three  equivalents  of  carbonate  of  lime  for  one  of  silica;  its  pro- 
duction necessitates  a  heating  at  high  temperature. 

"These  grappiers  cements  are  even  more  apt  to  contain  free  lime  than 
the  Natural  cements  of  slow  set  which  are  obtained  by  the  heating  of  lime- 
stone containing  much  more  alumina.  Because  of  their  constitution,  also, 
the  grappiers  cements  may  var)'  greatly  in  composition  since  they  are 
produced  by  the  grinding  of  a  mixture  of  grains  of  cement  and  of  various 
inert  materials.  The  cement  grains  have  very  nearly  the  composition 
of  tricalcium  silicate  (SiOj  3  CaO)." 

PUZZOLAN  OR  SLAG  CEMENT 

Puzzolan  cement  is  the  product  resulting  from  mixing  and  grinding 
together  in  definite  proportions  slaked  lime  and  granulated  blast  furnace 
slag  or  natural  puzzolanic  matter  (such  as  puzzolan,  santorin  earth,  or 
trass  obtained  from  volcanic  tufa). 

The  ancient  Roman  cements  belonged  to  the  class  of  Puzzolans.  They 
were  made  by  mechanically  mixing  slaked  lime  with  natural  puzzolana 
formed  from  the  fusion  of  natural  rock  found  in  the  volcanic  regions  of 
Italy.  In  Germany,  trass,  a  volcanic  product  related  to  Puzzolan,  has 
been  used  with  lime  in  the  manufacture  of  cements. 

Blast  furnace  slag  is  essentially  an  artificial  puzzolana,  formed  by  the 
combustion  in  a  blast  furnace,  and  the  puzzolan  or  slag  cements  of  the 
United  States  are  ground  mixtures  of  granulated  blast  furnace  slag,  of 
special  composition,  and  slaked  lime. 

♦Cements  essentially  of  the  Grappiers  class  in  the  United  States  are  termed-"  Non-Staining 
Cements."     These  may  closely  approach  Portland  cement  in  strength. 
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A  Board  of  Engineers  ofl&cers,  U.  S.  A.,  presented  in  1901  the  foUowing 
conclusions,*  beised,  undoubtedly,  on  the  exhaustive  studies  upon  the  sub- 
ject made  by  a  previous  Boardf  having  the  same  chairman.  Major  W.  L. 
Marshall: 

This  term  (slag  or  Puzzolan  cement)  is  applied  to  cement  made  by  in- 
timately mixing  by  grinding  together  granulated  blast-furnace  slag  of  a 
certain  quality  and  slaked  lime,  without  calcination  subsequent  to  the 
mixing.  This  is  the  only  cement  of  the  Puzzolan  class  to  be  found  in  our 
markets  (often  branded  as  Portland),  and  as  true  Portland  cement  is  now 
made  having  slag  for  its  hydraulic  base,  the  term  "  slag  cement  "  should 
be  dropped  and  the  generic  term  Puzzolan  be  used  in  advertisements  and 
specifications  for  such  cements. 

Puzzolan  cement  made  from  slag  is  characterized  physically  by  its  light 
lilac  color;  the  absence  of  grit  attending  fine  grinding  and  the  extreme 
subdivision  of  its  slaked  lime  element;  its  low  specific  gravity  (2.6  to  2.8) 
compared  with  Portland  (3  to  3.5);  and  by  the  intense  bluish  green  color 
in  the  fresh  fracture  after  long  submersion  in  water,  due  to  the  presence 
of  sulphides,  which  color  fades  after  exposure  to  dry  air. 

The  oxidation  of  sulphides  in  dry  air  is  destructive  of  Puzzolan  cement 
mortars  and  concretes  so  exposed.  Puzzolan  is  usually  very  finely  ground, 
and  when  not  treated  with  soda  sets  more  slowly  than  Portland.  It 
stands  storage  well,  but  cements  treated  with  soda  to  quicken  setting  be- 
come again  very  slow  setting,  from  the  carbonization  of  the  soda  (as  well 
as  the  lime)  element  after  long  storage. 

Puzzolan  cement  properly  made  contains  no  free  or  anhydrous  lime, 
does  not  warp  or  swell,  but  is  liable  to  fail  from  cracking  and  shrinkage 
(at  the  surface  only)  in  dry  air. 

Mortars  and  concretes  made  from  Puzzolan  approximate  in  tensile 
strength  similar  mixtures  of  Portland  cement,  but  their  resistance  to 
crushing  is  less,  the  ratio  of  crushing  to  tensile  strength  being  about  6  to 
7  to  I  for  Puzzolan,  and  9  to  1 1  to  i  for  Portland.  On  account  of  its 
extreme  fine  grinding  Puzzolan  often  gives  nearly  as  great  tensile  strength 
in  3  to  I  mixtures  as  neat. 

Puzzolan  permanently  assimilates  but  Httle  water  compared  with  Port- 
land, its  lime  being  already  hydrated.  It  should  be  used  in  comparatively 
dry  mixtures  well  rammed,  but  while  requiring  little  water  for  chemical 
reactions,  it  requires  for  permanency  in  the  air  constant  or  continuous 
moisture. 

Puzzolanic  material  has  been  suggested  by  Dr.  Michaelis,  of  Germany, 
and  Mr.  R.  Feret,  of  France  (see  Chapter  XVI),  as  a  valuable  addition 
to  Portland  cement  designed  for  use  in  sea  water. 

♦Professional  Papers  No.  28,  p.  28. 

"^Keport  of  the  Board  of  U.  S.  Army  Engineers  on  Steel  Portland  Cement,  1900,  p.  52. 
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HYDRAULIC  UBfE 

The  hydraulic  properties  of  a  lime,  —  its  aljility  to  harden  under  water, 
—  are  due  to  the  presence  of  clay,  or,  more  correctly,  to  the  silica  contained 
in  the  clay.  Hydraulic  lime  is  still  used  to  quite  an  extent  in  Europe, 
esp)ecially  in  France,  as  a  substitute  for  hydraulic  cement.  The  celebrated 
lime-of-Teil  of  France  is  a  hydraulic  lime. 

Mr.  Edwin  C.  Eckel  states*  that  "theoretically  the  proper  composition 
for  a  hydraulic  limestone  should  be  calcium  carbonate  86.8%,  silica  13.2%. 
The  hydraulic  limestones  in  actual  use,  however,  usually  carry  a  much 
higher  silica  percentage,  reaching  at  times  to  25%,  while  alumina  and  iron 
are  commonly  present  in  quantities  which  may  be  as  high  as  6%.  The 
lime  content  of  the  limestones  commonly  used  varies  from  55%  to  65^ ." 

Although  the  chemical  composition  of  hydraulic  lime  is  similar  to  Port- 
land cement,  its  specific  gravity  is  much  lower,  lying  between  2.5  and  2.8.t 

In  the  manufacture  of  hydraulic  lime  the  limestone  of  the  required  com- 
position is  burned,  generally  in  continuous  kilns,  and  then  sufficient  water 
is  added  to  slake  the  free  lime  produced  so  as  to  form  a  powder  without 
crushing. 

COMMON  LIME 

The  commercial  lime  of  the  United  States  is  "quicklime,"  which  is 
chiefly  calcium  oxide  (CaO). 

Lime  is  now  manufactured  by  a  continuous  process.  Limestone  (rf  a 
rather  soft  texture,  so  as  to  be  as  free  as  possible  from  silica,  iron  and 
alumina,  is  charged  into  the  top  of  a  kiln  which  may  be,  say,  40  ft.  high 
by  10  ft.  in  diameter.  The  fuel  is  introduced  into  combustion  chambers 
near  the  foot  of  the  shaft,  and  the  finished  product  is  drawn  out  from  time 
to  time  through  another  opening  in  the  bottom  of  the  shaft.  The  tempera- 
ture of  calcination  may  range  from  1400°  Fahr.  (760°  Cent.)  to,  at  times, 
2,000°  Fahr.  (1,090°  Cent.).  The  product  (see  analysis,  p.  47),  in  ordi- 
nary lime  of  the  best  quality,  is  nearly  pure  calcium  oxide  (CaO).  Ujjon 
the  addition  of  water  the  lime  slakes,  forming  calcium  hydrate  (CaHjOj), 
and,  with  the  continued  addition  of  water,  increases  in  bulk  to  twice 
to  three  times  the  original  loose  and  dry  volume  of  the  lump  lirae 
as  measured  in  the  cask.  In  this  plastic  condition  it  is  termed  by 
plasterers  "putty"  or  "paste." 

The  setting  of  lime  mortar  is  the  result  of  three  distinct  processes 
which,  however,  may  all  go  on  more  or  less  simultaneously.     First,  it 

^American  Geologistf  March,  1901,  p.  151. 

fCandlot^s  Ciments  et  Chaux  Hydrauliques,  1898,  p.  16. 
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dries  out  and  becomes  firm.  Second,  during  this  operation,  the  calcic 
hydrate,  which  is  in  solution  in  the  water  of  which  the  mortar  is  made, 
crystallizes  and  binds  the  mass  together.  Hydrate  of  lime  is  soluble  in  83  x 
parts  of  water  at  78°  Fahr;  in  759  parts  at  32°  and  in  1136  parts  at  140°. 
Third,  as  the  per  cent,  of  water  in  the  mortar  is  reduced  and  reaches  five 
per  cent.,  carbonic  acid  begins  to  be  absorbed  from  the  atmosphere.  If 
the  mortar  contains  more  than  five  per  cent,  this  absorption  does  not  go 
on.  While  the  mortar  contains  as  much  as  0.7  per  cent,  the  absorption 
continues.  The  resulting  carbonate  probably  unites  with  the  hydrate  of 
lime  to  form  a  sub-carbonate,  which  causes  the  mortar  to  attain  a  harder 
set,  and  this  may  finally  be  converted  to  carbonate.  The  mere  drying 
out  of  mortar,  our  tests  have  shown,  is  sufficient  to  enable  it  to  resist 
the  pressure  of  masonry,  while  the  further  hardening  furnishes  the  neces- 
sary bond.* 

Magneaian  Limes  evolve  less  heat  when  slaking,  expand  less,  and  set 
more  rapidly  than  pure  lime.    A  typical  analysis  is  given  on  page  47. 

Hydrated  Lime  is  the  powdered  product  formed  by  slaking  quick 
lime  with  the  requisite  amount  of  water.  The  material  as  it  comes  into 
commerce  is  a  very  finely  divided  white  powder,  and  if  properly  prepared 
contains  no  unhydrated  particles  of  lime. 

SUB-CLASSIFICATION  OF  PORTLAND  CEMENTS 

In  addition  to  the  gray-colored  cements  for  ordinary  uses,  Portland 
cements  are  made  from  raw  materials  low  in  iron  so  as  to  produce  a  light- 
colored  cement,  and  also  from  raw  materials  low  in  aluminum  and  high  in 
iron  to  produce  a  cement  which  better  resists  the  action  of  sea  water.  This 
leads  to  a  sub-classification  suggested  by  Mr.  Eckel.  The  distinction  is 
somewhat  arbitrary,  since  the  classes  grade  into  each  other,  while  normal 
Portlands  vary  in  the  relative  proportions  of  iron  and  alumina. 

(1)  Normal  Portlands.  Containing,  with  the  silica  and  lime,  both  alumina 
and  iron  oxide  in  appreciable  quantity;  usually  from  4  to  10  per  cent  alumina 
with  1.5  to  5  per  cent  iron  oxide.  Product:  the  ordinary  gray-colored 
commercial  cement. 

(2)  Low  Iron  Portlands.  Containing  relatively  high  alumina,  with  only 
I  per  cent  or  less  of  iron  oxide.  Product;  white  or  very  light  colored,  quick 
setting,  usually  low  in  tensile  strength. 

(3)  High  Iron  Portlands.  Containing  relatively  high  iron,  with  less 
than  2  per  cent  of  alumina.  Product:  slow  setting,  high  tensile  strength  in 
long  time  tests,  resistant  to  sea  and  alkaline  waters. 

*  The  authors  are  indebted  to  Mr.  Clifford  Richardson  for  this  paragraph. 
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CHAPTER  VI 
CHEMISTRY  OF  HYDRAULIC  CEMENTS* 

BY  SPENCER  B.  NEWBERRY 

nrTBODUonoN 

Hydraulic  cements  are  compounds  consisting  chiefly  of  lime,  silica,  and 
alumina,  which  have  the  property,  when  mixed  to  a  paste  with  water,  of 
hardening  to  a  stone-like  mass.    They  may  be  classified  as  follows: 

1.  PortUnd  cement,  made  by  calcining  at  high  heat  an  artificial  mixture 
of  carbonate  of  )ime  and  clay  or  slag,  in  exactly  correct  proportions,  and 
grinding  the  resulting  clinker  to  powder. 

2.  Natural  cement,  made  by  burning  at  low  heat  limestone  containing 
excess  of  clay  and  usually  much  magnesia,  and  grinding  the  product  to 
powder. 

3.  Hydraulic  lime,  obtained  by  burning  limestone  containing  a  small 
amount  of  clay,  slaking  by  sprinkling  with  water,  and  bolting  the  product. 

4.  Piusolan  or  slag  cement,  consisting  of  a  mixture  of  certain  kinds  of 
volcanic  scoria,  or  of  blast  furnace  slag,  and  slaked  lime,  ground  together. 

Each  of  these  classes  of  cement  shows  peculiar  qualities,  and  each  may 
have  advantages  for  certain  purposes.  Puzzolan  cement  is  that  used  by 
the  Romans,  and  many  striking  examples  of  its  durability  are  seen  in 
ancient  structures.  Slag  cement,  a  mechanical  mixture  of  slag  and  slaked 
Ume,  is  made  to  a  considerable  extent  in  this  countr}%  and  finds  extended 
use  for  mortar  and  in  work  in  which  the  greatest  strength  and  hardness  are 
not  required.  Hydraulic  lime  is  made  chiefly  in  France,  and  is  but  little 
known  in  the  United  States.  Natural  cement  is  manufactured  on  a  very 
large  scale  from  limestones  containing  a  large  proportion  of  clay.  It  is 
usually  quick-setting,  and  the  better  qualities  gain  very  good  strength  at 
long  periods.  Owing  to  its  cheapness  it  is  extensively  used,  chiefly  as 
mortar  for  brickwork  and  masonry.  All  these  earUer  hydraulic  materials, 
however,  have  gradually  given  way  before  the  advance  of  Portland  cement, 
as  this  product  has  been  improved  in  quality  and  manufactured  on  a  con- 
stantly increasing  scale. 

Portland  cement  was  first  made  in  England  in  1827,  and  named  from  the 

♦The  authors  are  indebted  to  Mr.  Newberry  for  this  chapter,  which  has  been  especially  pre- 
pared by  him  for  this  Treatise. 
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resemblance  in  color  of  the  hardened  cement  to  the  building  stone  quarried 
at  the  Island  of  Portland. 

BfATERIALS* 

As  above  stated,  hydraulic  lime  and  natural  cements  are  made  by  burning 
natural  limestones  containing  suitable  amounts  of  clay.  Portland  cement, 
on  the  other  hand,  is  made  from  an  artificial  mixture  of  materials,  of  ex- 
actly correct  composition.  Limestones  containing  clay  are  of  frequent 
occurrence.  If  a  deposit  of  stone  containing  exactly  the  right  amount  of 
day,  and  of  exactly  uniform  composition,  could  be  found,  Pordand  cement 
could  be  made  from  it  simply  by  burning  and  grinding.  For  good  results, 
however,  the  composition  of  the  raw  material  must  be  exaci^  and  the  pro- 
portion of  carbonate  of  lime  in  it  must  not  vary  even  by  one  per  cent.  No 
natural  deposit  of  rock  of  exactly  this  correct  and  unvarying  composition 
is  known  or  likely  ever  to  be  found;  therefore  Portland  cement  is  always 
made  from  an  artificial  mixture,  usuaUy,  if  free  from  organic  matter,  con- 
taining about  75%  carbonate  of  lime  and  25%  clay. 

For  the  manufacture  of  Pordand  cement  the  materials  chiefly  used  are 
limestone,  chalk  or  marl,  and  clay.  In  southeastern  Pennsylvania  and 
western  New  Jersey  occurs  an  unlimited  deposit  of  cement  rock,  which 
consists  of  a  slate-like  Umestone  containing  usually  rather  more  clay  than 
is  required  for  a  correct  mixture.  This  is  largely  used  for  Portland  cement 
manufacture,  and  is  generally  ground  with  a  small  amount  of  purer  lime- 
stone to  bring  it  to  correct  composition.  At  some  of  the  factories  in  that 
section  a  correct  mixture  is  obtained  by  grinding  together,  in  suitable  pro- 
portions, the  upper  and  lower  layers  of  the  quarry.  In  the  Central  States, 
pure  limestone,  or  marl  (a  soft  and  finely  divided  form  of  carbonate  oi 
lime)  and  clay,  are  the  materials  employed.  Whatever  the  materials  used, 
the  first  stage  of  the  process  is  the  preparation  of  an  intimate  and  finely 
ground  mixture  of  carbonate  of  hme  and  day,  of  a  certain  definite  compo- 
sition, and  if  this  is  accompKshed  the  resulting  cement  will  be  the  same, 
whatever  the  original  materials  may  have  been.  Success  in  Portland 
cement  manufacture  depends,  more  than  upon  all  other  features  of  the 
process,  in  extremely  fine  grinding  of  the  raw  materials.  Most  of  the 
faults  found  in  inferior  Portland  cement  are  due  to  neglect  in  this  regard. 
Either  the  wet  or  dry  process  may  be  used  in  preparing  the  mixture.  The 
material  is  then  dried  and  calcined  at  white  heat,  generally  in  revolving 
cylindrical  kilns,  from  which  it  issues  in  the  form  of  small,  black,  rounded 
fragments  of  clinker.  By  grinding  this  clinker  to  fine  powder  the  finished 
Portland  cement  is  obtained. 

*Tbe  materials  for  cement  and  the  manufacture  of  cement  are  also  treated  in  Chapter  XXX, 
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Magnesia  in  Portland  cement,  beyond  a  small  percentage,  has  generally 
been  considered  objectionable.  But  little  positive  evidence  on  this  point 
b,  however,  available.  A  committee  of  the  German  Portland  Cement 
Manufacturers  Association,  many  years  ago,  reported  that  magnesia  up  to 
8  per  cent,  is  harmless.  Dyckerhoff,  a  member  of  the  committee,  presented 
a  minority  report  stating  that  he  had  found  more  than  4  per  cent,  injurious 
The  subject  was  referred  to  another  committee,  in  1896,  but  this  committee 
laid  out  a  program  of  work  which  proved  impracticable  to  complete,  and 
nothing  further  has  been  accomplished.  Van  Blaese,  in  the  Thonindus- 
triezeitungy  1899,  page  213,  published  a  long  series  of  tests  of  cements  con- 
taining variable  proportions  of  magnesia,  which  show  that  cement  contain- 
mg  8  per  cent,  is  faultless,  while  that  containing  15  per  cent,  is  defective. 
The  writer  has  made  a  similar  series  of  exp>eriments  and  has  found  that 
properly  prepared  cement  with  9  per  cent,  magnesia  passes  the  boiling  test 
perfectly,  while  that  with  15  per  cent,  magnesia  shows  expansion  cracks 
after  several  hours  boiling.  Comparative  tests  of  tensile  strength  and 
expansion  of  bars  of  these  cements,  over  long  periods,  are  now  in  progress. 
From  the  evidence  now  available  it  appears  that  the  presence  of  magnesia 
up  to  8  per  cent.,  in  a  properly  prepared  Portland  cement,  is  no  disadvan- 
tage. 

Sulphate  of  lime,  in  quantities  exceeding  about  2  per  cent.,  is  objectionable 
in  the  raw  material,  owing  to  liability  of  reduction  to  sulphide,  causing  the 
cement  to  turn  dark  blue  in  hardening  and  to  give  poor  tests,  especially 
with  sand.  This  fault  is  more  frequent  with  cement  burned  in  vertical 
kilns  than  in  those  of  the  rotary  type,  since  the  former  are  more  liable  to 
imperfect  draft  and  consequent  reducing  action. 

Clay  for  Portland  cement  manufacture  should  be  highly  siliceous  and 
practically  free  from  coarse  sand.  Siliceous  clays,  in  which  the  silica  is 
from  2.5  to  3.0  times  the  sum  of  alumina  and  iron  oxide,  give  mixtures 
which  stand  the  high  heat  of  the  kiln  without  fusing,  produce  a  clinker 
which  is  comparatively  easy  to  grind,  and  yield  slow-setting  cements  which 
.show  steady  gain  in  strength  over  long  periods.  More  aluminous  cla)'s 
give  hard,  fusible  clinker  and  quick-setting  cement,  and  are  in  many  re- 
spects troublesome  to  use.  Highly  aluminous  cements  are  believed  to  be 
especially  severely  attacked  by  sea  water. 

Alkalies  (potash  and  soda)  appear  to  exert  very  little  influence,  in  the 
small  amounts  present  in  ordinary  clays,  on  the  character  of  burning  or 
quality  of  the  resulting  cement.  Excess  of  alkalies  is  believed  to  make 
cement  unsound. 
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PROPORnON  OF  IN0REDIENT8 

Although  Portland  cement  has  been  manufactured  since  1827,  definite 
rales  for  proportioning  the  ingredients  have  only  lately  been  established, 
and  are  yet  by  no  means  generally  accepted.  In  Germany  it  has  been 
customary  to  adjust  the  ingredients,  as  recommended  by  Michaelis,  so  that 
the  ** hydraulic  modulus,"  the  ratio  by  weight  of  lime  to  silica,  alumina 
and  iron  oxide,  shall  be  from  1.8  to  2.2.  It  has,  however,  become  gen- 
erally recognized  by  cement  chemists  that  much  more  lime  combines  with 
silica  than  with  alumina  or  iron  oxide.  The  ** hydraulic  modulus"  is 
therefore  a  variable,  and  must  be  much  higher  in  the  case  of  siliceous 
materials  than  with  those  high  in  alumina  and  iron. 

A  dear  explanation  of  the  composition  of  Portland  cement  clinker  was 
first  given  by  Le  Chatelier  in  1887.  From  microscopic  examination  of 
clinker  and  hardened  cement  he  came  to  the  conclusion  that  the  chief 
constituent  of  Portland  cement  is  tri-caldum  silicate,  3CaO.Si05,  which 
is  the  active  element  in  the  hardening.  This  tri-silicate  is  produced  by 
chemical  precipitation  from  a  mass  of  a  multiple  silico-aluminate  which 
serves  as  a  vehicle  for  the  silica  and  lime  and  permits  their  combination, 
but  remains  inert  during  the  hardening.  Le  Chatelier  stated  that  the  lime 
and  magnesia  in  Portland  cement  should  not  exceed  a  maximum, 

CaO-fMgO 

Si(VHAip7 
nor  be  less  than  a  minimum. 


-<3  (I) 


CaO-f-MgO  f  V 
^ ^>  ^                                  (2; 

SiO^-Al^Og-Fe^Oa 

These  formulas  represent  chemical  equivalents  and  not  weights. 

The  best  brands  of  modern  Portland  cement  approach  pretty  closely  to 
the  above  maximum  formula,  while  one  corresponding  to  the  minimum 
fomiula  would  be  so  greatly  over-clayed  as  to  be  practically  useless. 

The  hardening  of  cement,  according  to  Le  Chatelier,  consists  in  the  de- 
composition of  the  tri-siUcate  by  water,  with  the  formation  of  crystalline 
calcium  hydrate  and  hydrated  mono- silicate. 

Since  the  publication  of  the  above  researches  the  constitution  of  clinker 
and  hardened  cement  have  been  investigated  by  numerous  experimenters, 
and  a  great  number  of  new  theories  have  been  propounded.  It  cannot  be 
said,  however,  that  any  of  Le  Chatelier's  important  statements  have  been 
disproved,  nor  that  any  material  advance  has  been  made  upon  the  theory 
which  he  proposed.     At  the  present  time  Portland  cement  clinker  is  re- 
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garded  by  nearly  all  cement  chemists  as  a  crystalline  mass  of  tri-calcium 
silicate,  imbedded  in. a  non-crystalline  magma  consisting  of  a  fusible  com- 
pound of  silica  and  lime  with  practically  all  the  alumina  and  iron  oxide. 

Le  Chatelier's  formulas  are  inconvenient  in  form  and  incomprehensible 
except  to  those  familiar  with  chemical  formulas.  The  writer  published  in 
1897  (Journal  oj  the  Society  oj  Chemical  Industry,  Nov.  30,  1897)  a  paper 
on  the  constitution  of  hydraulic  cements,  containing  an  account  of  a  series 
of  experiments  based  on  the  work  of  Le  Chatelier.  It  was  found  that  the 
maximum  of  lime  which  could  be  brought  into  combination  to  produce  a 
sound  cement  is  three  molecules  for  each  molecule  of  silica  present,  and 
two  molecules  for  each  molecule  of  alumina.  The  composition  of  cement 
containing  the  maximum  of  lime  would  therefore  be  expressed  by  the  for 
mula 

X(3CaO.SiO,)  4-  Y(2CaO.Al203)  (3) 

It  is  understood  that  this  formula  is  merely  empirical,  representing  the 
relative  proportions  present,  since  the  aluminate  remains  for  the  most  part 
in  the  magma  in  combination  with  part  of  the  silica  and  with  other  sub- 
stances. 

Substituting  weights  for  equivalents,  the  above  formula  may  be  expressed 
as  follows: 

Lime  =  silica  X  2.8  4-  alumina  X  i.i. 

It  should  be  remembered  that  this  formula  represents  the  maximum  of 
lime  which  a  Portland  cement,  burned  in  the  usual  manner,  may  contain 
without  showing  unsoundness.  This  maximum  can  be  reached  only  by 
extremely  fine  grmding  of  the  raw  material.  This  formula,  also,  by  no 
means  represents  the  composition  of  finished  cement,  since  the  ash  of  the 
fuel  lowers  the  lime  and  raises  the  silica  and  alumina,  above  that  calcu 
lated  from  the  raw  material,  by  at  least  2  per  cent. 

In  the  laboratory,  using  gas  as  fuel,  it  will  be  found  practicable  to  prepare 
sound  cements  corresponding  to  the  above  formula.  In  actual  manufac- 
ture it  is  safer  to  reduce  the  lime  slightly,  to  counterbalance  possible  defec- 
tive grinding  of  raw  material  or  unavoidable  variations  in  composition. 
It  will  be  found  that  the  raw  material  at  factories  where  the  best  Portland 
cements  are  made  rarely  falls  below  the  composition. 

Lime  =  silica  X  2.7  +  alumina  X  i.o.  (4) 

This  may  be  taken  as  a  safe  practical  formula  for  commerdal  use. 
With  fine  grinding  of  the  raw  material  it  will  invariably  yield  sound  cements. 
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while  the  use  of  a  lower  proportion  of  lime  will  be  likely  to  produce  quick- 
setting  cement,  low  in  tensile  strength.  As  already  explained,  commercial 
cements  are  considerably  lower  in  lime,  owing  to  change  in  composition 
produced  by  the  fuel-ash. 

The  writer's  experiments  have  shown  that  magnesia  forms  with  clay  no 
products  having  hydraulic  properties  It  shoulc"  therefore  be  disregarded 
in  calculating  cement  mixtures,  the  composition  of  which  should  be  calcu- 
lated on  the  basis  of  the  silica,  alumina  and  lime  only,  without  regard  to 
the  magnesia  present.  Iron  oxide,  also,  in  the  quantities  usually  met  with 
in  ordinary  clays,  plays  an  insignificant  part  so  far  as  the  proportions  of 
the  constituents  are  concerned,  and  may  be  disregarded  in  the  calculation. 

-As  a  practical  example  of  the  use  of  the  above  formula,  let  us  suppose 
that  we  wish  to  make  cement  from  limestone  and  clay  of  the  following 
composition: 


Limestone 

Clay 

Lime 

52.6 
0.7 
3-2 

I.O 

0-3 
422 

2.2 

Magnesia 

1.9 
654 
16.5 

6.1 

Silica  

Alumina 

Iron  Oxide  ....-   --    -- 

Loss  on  ignition, 

etc 

7-9 

lOO.O 

ICX5.0 

The  silica  and  alumina  in  the  limestone  will  require 

3.2  X  2.7  -f  1.0  =  9.6%  lime,  leaving  52.6  —  9.6  =  43.0%  lime  avail- 
able for  combination  with  clay. 

The  silica  and  alumina  in  100  parts  clay  will  require 

65.4  X  2.7  -f  16.5  X  1.0  =  193.1  parts  lime.     Subtracting  the  lime  con- 
tained in  the  clay  we  have 

193. 1  —  2.2  =  190.9  parts  lime  required  for  100  parts  clay. 
As  the  TOO  parts  stone  contain  43  parts  available  lime,  that  amount  of 
stone  will  require 

43  X  100 


IQO.O 


=  22.5  parts  clay. 
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The  composition  of  the  charge  and  of  the  resulting  cement  may  be  tabu- 
lated as  follows: 


lOO 
STONE 

as. 5 

CLAY 

122.5 

MIX 

78.53 

CEMENT 

100 

CEMENT 

Lime 

52.60 
0.70 
3.20 
1. 00 
0.30 

42.20 

0.50 

43 

14.71 

3-71 
1-37 
1.78 

I-I3 
17.91 

4.71 

1.67 

43-98 

53-IO 
I-I3 

17.91 
4.71 
1.67 

67.63 
144 

Magnesia 

Silica 

22.81 

Alumina 

6.00 

Iron  Oxide 

2.12 

Ix)ss,  etc 

100.00 

22.50 

122.50 

78-52 

100.00 

As  stated  above,  the  ash  of  the  fuel  will  change  the  composition  x)f  the 
resulting  cement  materially;  analysis  of  the  product,  burned  with  coal,  will 
probably  show  about  65  per  cent,  lime  and  perhaps  24  per  cent,  silica. 
This  fuel-ash  is,  however,  not  uniformly  distributed  through  the  product, 
but  attaches  itself  chiefly  to  the  surfaces  of  the  clinker.  It  is  not,  therefore, 
found  practicable  to  materiaUy  raise  the  proportion  of  lime  to  counter- 
balance the  silica  and  alumina  of  the  ash. 

It  will  be  noted  that  in  the  above  calculated  analysis  of  raw  mixture  and 
cement  the 

Lime — alumina 
silica 

The  writer  proposes  to  call  this  figure  the  lime  factor  of  the  mixture. 
Adoption  of  this  factor  will  give  cements  of  practically  maximum  quality 
with  any  materials,  whether  siliceous  or  aluminous,  provided  the  mix  is 
finely  ground  and  properly  burned.  Owing  to  the  influence  of  the  ash  of 
the  fuel,  as  above  explained,  the  factor  of  finished  cements  will  be  found 
about  0.2  lower  than  that  of  the  raw  material.  The  best  commercial  ce- 
ments generally  show  a  factor  of  2.5  to  2.6,  though  made  from  mixtures 
with  a  factor  of  2.7  to  2.8. 

The  following  analyses,  taken  from  a  paper  by  the  writer  in  Cement  and 
Engineering  News,  November,  1901,  show  the  influence  of  the  fuel-ash  on 
the  composition  of  the  clinker.     The  samples  of  clinker  were  taken  one 
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hour  later  than  those  of  raw  material,  since  the  passage  through  the  kiln 
required  about  one  hour. 


Lehigh  Portland  Cement  Co.,  AUentown,  Pa. 


SiOa ...-*. 

AlaOa, _. 

FeiO* 

CaO. 

MgO  and  SOi 

Loss 

Factor  CaO-AbO, 
SiOa 


Mb 


4-3^ 
1,46 

35-14 


99-75 


CHnker, 
from  rail 


Z3.lB 
6.6S 

66.08 
2.80 


100.00 
2.68 


Clinker 
found 


22.96 
6.78 
2.54 

63-95 
a  .94 


99.17 
2.49 


Sandusky  Portland  Cement  Co.,  Syracuse,  Ind, 


SiOa 

A1.03 

Fe^2 

CaO 

MgO  and  SO3 

Loss 

Factor  CaO-Al»03 
SiOa 


Mix 


13-50 
3-43 
1.27 

40.76 
3-27 

38-30 


100.53 


Clinker, 
calculated 
from  mix 


22.02 
5.60 
2.07 

66.49 
3.82 


100.00 
2.76 


Clinker 
found 


22.33 
5-53 
3.28 

64.40 
3-^1 


99-15 
2.63 


Comparison  of  the  above  analyses  of  mix  and  clinker  shows  how  greatly 
the  ash  of  the  fuel  affects  the  composition.  In  commercial  cement  a  still 
further  reduction  in  the  proportion  of  lime  is  caused  by  the  addition  of 
gypsimi  and  the  absorption  of  moisture  and  carbonic  acid  from  the  air. 
It  will  be  readily  seen,  therefore,  that  analysis  of  finished  cement  gives  but 
little  indication  of  the  true  proportion  of  ingredients  or  of  the  quality  of  the 
product. 
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EFFECT  OF  COMPOSITION  ON  QUALITT 

Too  high  proportion  of  lime  (lime  factor  of  mix  above  2.8)  will  give  a 
slow-setting  cement  which  will  fail  in  the  boiling  test.  If  the  excess  of  lime 
is  great,  pats  of  cement  kept  in  cold  water  will  show  radial  expansion 
cracks  at  the  edges  after  a  certain  time,  perhaps  even  within  a  few  days. 
The  same  defects  result  from  imperfect  grinding  of  the  *'aw  material,  anc^ 
are  far  more  often  due  to  this  cause  than  to  excess  of  lime.  Cement  which 
is  unsound  and  shows  expansion  from  either  caase  may  be  improved  and 
perhaps  made  sound  by  storage  or  by  exposure  to  air.  It  is  not,  however, 
safe  to  rely  greatly  on  this  remedy.  Lack  of  soundness  is  in  all  cases  due 
to  faulty  manufacture,  since  well-burned  cement  made  from  suitably  pre- 
pared raw  material  will  invariably  pass  all  soundness  tests  when  fresh  from 
the  grinding  mills.  Consumers  are  advised  to  accept  no  cement  which 
fails  to  pass  a  reasonable  boiling  test,  as  they  will  thus  err,  if  at  aU,  on  the 
safe  side,  and  will  influence  careless  manufacturers  to  improve  their  pro- 
cess. 

Too  low  proportion  o£  lime,  giving  an  over-clayed  mixture,  produces  a 
fusible  clinker,  liable  to  overbuming.  This  is  especially  the  case  with 
aluminous  materials.  If  hard-burned,  such  mixtures  give  a  fused  clinkei 
liable  to  fall  to  dust  on  cooling,  hard  to  grind,  and  yielding  slow-setting 
cement  of  poor  hardening  properties.  If  light-burned,  an  over-clayed  mix- 
ture yields  soft  brownish  clinker,  grinding  to  a  brownish,  quick-setting 
cement  of  inferior  strength. 

Overbuming  rarely  occurs  except  with  over-clayed  mixtures  or  in  conse- 
quence of  the  fluxing  action  of  the  fuel-ash  or  the  brick  lining  of  the  kiln 
Properly  proportioned  mixtiires  stand  a  very  high  heat  without  injury . 

Underbnming,  as  stated  above,  in  the  case  of  an  over-clayed  mixtiire, 
yields  quick-setting  and  weak  cement.  Normal  mixtures,  when  under- 
burned,  usually  give  cement  which  fails  in  soundness  tests.  Light  burning 
is  generally  indicated  by  heating  of  the  cement  on  mixing  with  water. 
This  behavior  generally  accompanies  quick  setting,  and  may  be  so  marked 
as  to  be  quite  apparent  to  the  touch  of  the  fingers.  Some  cements,  though 
slow-setting  when  first  made,  become  very  quick-setting  on  storage.  Cases 
are  on  record  in  which  this  change  has  taken  place  within  a  few  daj's. 
After  longer  periods  the  original  slow-setting  quality  may  return.  The 
cause  of  this  phenomenon  has  not  been  determined;  it  may  be  said,  how- 
ever, that  troubles  of  this  class,  including  quick  setting  and  heating  witt 
water,  are  especially  characteristic  of  cement?  made  from  aluminous  ma- 
terials. 
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CHAPTER  VII 

STANDARD  CEMENT  TESTS 

The  tests  which  are  regarded  as  most  suitable  for  the  selection  and  ac- 
'reptance  of  cement  for  important  concrete  construction  are  as  follows: 

Chemical  analysis. 

Specific  gravity. 

Fineness. 

Activity,  or  time  of  setting. 

Tensile  strength  of  neat  cement  and  sand  mortars. 

Soundness  or  constancy  of  volume. 
The  French  Commission*  in  1893,  ^^  addition  to  these  tests,  gave 
standard  rules  for  testing  weight,  homogeneity  (with  the  microscope), 
compressive  strength,  bending  strength,  yield  of  paste  and  mortar  (rende- 
ment)f  porosity,  permeability,  decomposition,  and  adhesion,  one  or  more 
of  which  tests  may  be  desirable  under  certain  conditions.  As  these  are 
usually  of  minor  importance,  however,  special  mention  of  them  is  reserved 
for  the  following  chapter. 

In  unimportant  construction  it  is  often  safe  to  use  a  first-class  American 
Portland  cement  without  testing,  and  in  other  cases  the  test  for  soundness 
is  the  only  one  which  need  be  actually  made.  Under  almost  all  circum- 
stances, however,  when  purchasing  cement,  full  specifications  (see  Chapter 
III,  p.  28)  are  advisable,  so  that  if  the  cement  does  not  work  satisfactorily 
it  may  be  more  carefully  examined  and  unused  portions  rejected. 

In  this  chapter  are  presented,  in  addition  to  the  description  of  the  methods 
of  making  cement  tests,  complete  lists  of  apparatus  for  a  large  and  a  small 
laboratory  (p.  80),  formulas  and  tables  for  determining  the  quantity  of 
water  in  cement  mortars  (p.  85),  comparisons  of  American  and  European 
practice  in  cement  testing,  a  discussion  of  the  causes  of  unsoundness  and 
the  results  of  soundness  tests  (p.  1 01),  curves  showing  the  growth  in  strength 
of  typical  cements  and  cement  mortars  (p.  ^9),  and  other  information  with 
reference  to  the  qualities  and  testing  of  Portland  cement. 

STANBAAD  METHODS  OF  OEMENT  TESTINO 

The  following  recommendations  for  testing  are  reprinted,  with  comments 
hv  the  authors,  from  the  preliminary  or  Progress  Report  of  Special  Com- 

*Coinnimion  dcs  M^hodes  d^Essai  des  Mat^aux  de  Construction,  1894,  Vol.  1,  p.  235. 
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mittee  on  Uniform  Tests  of  Cement  of  the  American  Society  of  Civil 
Engineers,*  as  presented  in  1903  and  amended  in  1904  and  1908.  The 
methods  are  designed  particularly  for  the  testing  of  Portland  cement,  but 
are  applicable  to  Natural  (and  also  to  Puzzolan),  with  the  exception  of  para- 
graphs 5,  6,  68,  (2),  71,  and  74. 

The  standards  which  should  be  attained  by  first-class  Portland  and 
Natural  cements  are  presented  in  the  Standard  Specifications  in 
Chapter  III,  page  28. 

Sampling,  i.  Selection  of  Sample.  --The  selection  of  the  sample  for 
testing  is  a  detail  that  must  be  left  to  the  discretion  of  the  engineer;  the 
number  and  the  quantity  to  be  taken  from  each  package  will  depend  largely 
oh  the  importance  of  the  work,  the  number  of  tests  to  be  made  and  the 
facilities  for  making  them. 

2.  The  sample  shall  be  a  fair  average  of  the  contents  of  the  package;  it 
is  recommended  that,  where  conditions  permit,  one  barrel  in  every  ten  be 
sampled. 

3.  Samples  should  be  passed  through  a  sieve  having  twenty  meshes  per 
linear  inch,  in  order  to  break  up  lumps  and  remove  foreign  material; 
this  is  also  a  very  effective  method  for  mixing  them  together  in  order  to 
obtain  an  average.  For  determining  the  characteristics  of  a  shipment  of 
cement,  the  individual  samples  may  be  mixed  and  the  average  tested;  where 
time  will  permit,  however,  it  is  recommended  that  they  be  tested  separately. 

4.  Method  of  Sampling.  —  Cement  in  barrels  should  be  'sampled  through 
a  hole  made  in  the  center  of  one  of  the  staves,  midway  between 
the  heads,  or  in  the  head,  by  means  of  an  auger  or  a  sampling  iron 
similar  to  that  used  by  sugar  inspectors.  If  in  bags,  it  should  be 
taken  from  surface  to  center. 

A  sampling  iron  is  illustrated  in  Fig.  8. 
With  the  usual  packing  of  Portland  cement,  four  bags  to  the 
barrel,  one  bag  in  forty  is  equivalent  to  one  barrel  in  ten. 
There  is  no  necessity  because  of  the  smaller  size  of  the  packages 
Fig.  8.  ^^^  testing  a  larger  proportion  of  the  to'^l  weight. 
Sampling  The  practice  of  mixing  samples  taken  from  a  number  of 
packages  is  by  many  authorities  not  considered  advisable  except 
(See p. 64)  for  the  purpose,  suggested  above,  **of  determining  the  charac- 
teristics of  a  shipment."  A  mixture  of  samples  will  not  reveal 
irregularities  in  quality. 

Ohemical  Analysis.     5.  Significance.  —  Chemical  analysis  may  render 
valuable  service  in  the  detection  of  adulteration  of  cement  with  considerable 

♦Proceedings,  January,  190-^. 
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Amounts  of  inert  material,  such  as  slag  or  ground  limestone.  It  is  of  use, 
also,  in  determining  whether  certain  constituents,  believed  to  be  harmful 
when  in  excess  of  a  certain  percentage,  as  magnesia  and  sulphuric  anhy- 
dride, are  present  in  inadmissible  proportions. 

6.  The  determination  of  the  principal  constituents  of  cement  —  silica, 
alumina,  iron  oxide  and  lime  —  is  not  conclusive  as  an  indication  of  quality. 
Faulty  character  of  cement  results  more  frequently  from  imperfect  prepara- 
tion of  the  raw  material  or  defective  burning  than  from  incorrect  proportions 
of  the  constituents.  Cement  made  from  very  finely  ground  material,  and 
thoroughly  burned,  may  contain  much  more  lime  than  the  amount  usually 
present  and  still  be  perfectly  sound.  On  the  other  hand  cements  low  in 
lime  may,  on  account  of  careless  preparation  of  the  raw  material,  be  of 
dangerous  character.  Further,  the  ash  of  the  fuel  used  in  burning  may  so 
jreatly  modify  the  composition  of  the  product  as  largely  to  destroy  the  sig- 
nificance of  the  results  of  analysis. 

7.  Method.  —  As  a  method  to  be  followed  for  the  analysis  of  cement,  that 
proposed  by  the  Committee  on  Uniformity  in  the  Analysis  of  Materials  for 
the  Portland  Cement  Industr\%  of  the  New  York  Section  of  the  Society  for 
Chemical  Industry,  and  published  in  Engineering  News,  Vol.  50,  Page  60, 
1903,  and  The  Engineering  Record,  Vol.  48,  Page  49,  1903,  k  recom- 
mended.* 

An  exceedingly  simple  test  for  determining  adulteration  with  raw  or 
|>artially  burned  rock,  is  the  treatment  of  the  cement  with  muriatic  acid 
as  described  in  the  purity  test  on  page  4.  It  does  not  furnish  the 
percentage  of  foreign  ingredients,  but  the  black  precipitation  of  the 
adulterant  darkens  the  color  of  the  yellow  jelly  to  a  degree  depending 
upon  the  quantity  of  adulteration. 

Specific  Gravity.  8.  Significance,  —  The  specific  gravity  of  cement  is 
lowered  by  underbuming,  adulteration  and  hydration,  but  the  adulteration 
must  be  in  considerable  quantity  to  affect  the  results  appreciably. 

9.  Inasmuch  as  the  differences  in  specific  gravity  are  usually  very  small, 
great  care  must  be  exercised  in  making  the  determination. 

10.  Apparatus  and  Method.  —  The  determination  of  specific  gravity  is 
most  conveniently  made  with  Le  Chatelier's  apparatus.  This  consists  of  a 
fiask  (Z>),  Fig.  9,  of  120  cu.  cm.  (7.32  cu.  in.)  capacity,  the  neck  of  which 
is  about  20  cm.  (7.87  in.)  long;  in  the  middle  of  this  neck  is  a  bulb  (C), 
above  and  below  which  are  two  marks  {F)  and  (£) ;  the  volume  between 
these  marks  is  20  cu.  cm.  (1.22  cu.  in.).  The  neck  has  a  diameter  of  about 
9  mm.  (0.3s  in.),  and  is  graduated  into  tenths  of  cubic  centimeters  above 
che  mark  (F). 

11.  Benzine  (62°  Baume  naphtha),  or  kerosene  free  from  water,  should 
be  used  in  making  the  determination. 

*Printed  in  Appendix  I  of  this  Treatise. 
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12.     The  specific  gravity  can  be  determined  in  two  ways: 

( I )     The  flask  is  filled  with  either  of  these  liquids  to  the  lower  mark  (E), 

and  64  grams  (2.25  oz.)  of  powder,  cooled  to  the  temperature  of  the  liquid, 

is  gradually  introduced  through  the  funnel  {B)  [the  stem  of  which  extends 

into  the  flask  to  the  top  of  the  bulb  (C)],  until  the  upper  mark  (F)  is  reached. 
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Fig.  9.— Le  Chatelier's  Specific  Gravity  Apparatus.     {See  p.  65.) 


The  difference  in  weight  between  the  cement  remaining  and  the  original 
quantity  (64  g.)  is  the  weight  which  has  displaced  20  cu.  cm. 

13.  (2)  The  whole  quantity  of  the  powder  is  introduced,  and  the  level 
of  the  liquid  rises  to  some  division  of  the  graduated  neck.  This  reading 
plus  20  cu.  cm.  is  the  volume  displaced  by  64  grams  of  the  powder. 

14.  The  specific  gravity  is  then  obtained  from  the  formula: 


Specific  Gravity  «= 


Weight  of  Cement   in  grams 
Displaced  Volume,  in  cubic  centimeters 
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15.  The  flask,  during  the  operation,  is  kept  immersed  in  water  in  a  jar 
(i4),  in  order  to  avoid  variations  in  the  temperature  of  the  liquid.  The 
results  should  agree  within  o.oi.  The  determination  of  specific  gravity 
should  be  made  on  the  cement  as  received;  and  should  it  fall  below  3.10,  a 
second  determination  should  be  made  on  the  sample  ignited  at  a  low  redlieat 
16.  A  convenient  method  for  cleaning  the  apparatus  is  as  follows:  The 
flask  is  inverted  over  a  large  vessel,  preferably  a  glass  jar,  and  shaken  ver- 
tically until  the  liquid  starts  to  flow  freely ;  it  is  then  held  still  in  a  vertical 
position  untilempty;  the  remaining  traces  of  cement  can  be  removed  in  a 
similar  manner  by  pouring  into  the  flask  a  small  quantity  of  clean  liquid 
and  repeating  the  operation. 

r  7.  More  accurate  determinations  may  be  made  with  the  picnometer. 

The  usual  specific  gravities  of  different  classes  of  cement  are  given  on 
page  81. 

Le  Chatelier's  apparatus,  suggested  above  as  most  convenient,  was  also 
recommended  by  Mr.  E.  Candlot  after  experiments  for  the  French  Com- 
mission,* in  which  he  employed  for  comparison  the  Mann,  Keate,  Schu- 
mann, and  Candlot,  as  well  as  the  Le  Chatelier  apparatus. 

Mr.  Daniel  D.  Jacksonf  has  more  recently  devised  an  apparatus 
with  which  temperature  corrections  can  be  made  more  readily  than  with 
the  older  types. 

Fineness.  18.  Significance.  —  It  is  generally  accepted  that  the  coarser 
particles  in  cement  are  practically  inert,  and  it  is  only  the  extremely  fine 
I>owdei-  that  possesses  adhesive  or  cementing  qualities.  The  more  finely 
cement  is  pulverized,  all  other  conditions  being  the  same,  the  more  sand  it 
will  carry  and  produce  a  mortar  of  a  given  strength. 

ig.  The  degree  of  final  pulverization  which  the  cement  receives  at  the 
place  of  manufacture  is  ascertained  by  measuring  the  residue  retained  on 
certain  sieves.  Those  known  as  the  No.  100  and  No.  200  sieves  are  recom- 
mended for  this  purpose. 

20.  Apparatus.  —  The  sieves  should  be  circular,  about  20  cm.  (7.87  in.) 
in  diameter,  6  cm.  (2.36  in.)  high,  and  provided  with  a  pan,  5  cm.  (1.97  in.) 
deep,  and  a  cover. 

2 1 .  The  wire  cloth  should  be  of  brass  wire  having  the  following  diameters: 

No.  100,  0.0045  in.;  No.  200,  0.0024  in. 

22.  This  cloth  should  be  mounted  on  the  frames  without  distortion;  the 
mesh  should  be  regular  in  spacing  and  be  within  the  following  limits: 

No.  100,  96  to  100  meshes  to  the  liijear  inch. 
No.  200,  188  to  200    "      " 

23.  Fifty  grams  (1.76  oz.)  or  100  g.  (3.52  oz.)  should  be  used  for  the  test, 
and  dried  at  a  temperature  of  100°  Cent.  (212°  Fahr.)  prior  to  sieving. 

H^ommitcton  des  M^bodes  d^Essai  des  Mat^auz  de  Constnicdoo,  1895,  ^°^*  ^>  P*  ^5- 
fSee  Engineering  Record,  July  16,  1904,  p.  82. 
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24.  Method.  —  The  Committee,  after  careful  investigation,  has  reached 
the  conclusion  that  mechanical  sieving  is  not  as  practicable  or  efficient  as 
hand  work,  and,  therefore,  recommends  the  followinynethod: 

25.  The  thoroughly  dried  and  coarsely  screened  sample  is  weighed  and 
placed  on  the  No.  200  sieve,  which,  with  pan  and  cover  attached,  is  held  in 
one  hand  in  a  slightly  inclined  position,  and  moved  forward  and  backward, 
at  the  same  time  striking  the  side  gently  with  the  palm  of  the  other  hand, 
at  the  rate  of  about  200  strokes  per  minute.  The  operation  is  continued 
until  not  more  than  one-tenth  of  1%  passes  through  after  one  minute  of 
continuous  sieving.  The  residue  is  weighed,  then  placed  on  the  No.  100 
sieve  and  the  operation  repeated.  The  work  may  be  expedited  by  placing 
in  the  sieve  a  small  quantity  of  large  steel  shot.  The  results  should  be 
reported  to  the  nearest  tenth  of  i  per  cent. 

Laboratory  scales  for  weighing  the  samples  and  the  residue  are  illus- 
trated in  Fig.  10. 


Fig.  10.  — Delicate  Laboratory  Scales.     {See  p.  68.) 

A  table  is  given  on  page  84  for  comparing  American  and  European 
sieves,  and  the  effect  of  the  fineness  of  cement  upon  its  strength  is  discussed 
on  page  82. 

It  is  impracticable  to  sift  cement  through  a  sieve  finer  than  200  meshes 
per  linear  inch.  The  particles  which  will  just  pass  a  No.  200  sieve  are 
about  o.io  millimeter  (0.004  in.)  in  diameter*.  For  still  further  sepa- 
rating the  cement,  some  method  based  on  the  principle  of  suspension  in 
liquid  is  employed  as  described  on  page  85. 

Normal  Oonsistency.  26.  Significance.  —  The  use  of  a  proper  percent- 
age of  water  in  making  the  pastesf  from  which  pats,  tests  of  setting  and 
briquettes  are  made,  is  exceedingly  important,  and  affects  vitally  the  results 
obtained. 

27.  The  determination  consists  in  measuring  the  amount  of  water  re- 
quired to  reduce  the  cement  to  a  given  state  of  plasticity,  or  to  what  is 
usually  designated  the  normal  consistency. 

28.  Various  methods  have  been  proposed  for  making  this  determination, 
none  of  which  has  been  found  entirely  satisfactory.  The  Committee 
recommends  the  following: 

♦Allen  Hazen  in  Rrport  Massachusetts  State  Board  of  Health,  1891. 

■[■The  term  "  paste  "  is  used  in  this  report  to  designate  i  mixture  of  cement  and  water,  and 
the  word  "  mortar  "  a  mixture  of  cement,  sand  and  water. 


STANDARD  CEMENT  TESTS 


69 


29.  Method,  Vicat  Needle  Apparattis.  —  This  consists  of  a  frame  {K)^ 
Fig.  II,  bearing  a  movable  rod  (L),  with  the  cap  (^4)  at  one  end,  and  at  the 
other  the  cylinder  (5),  i  cm.  (0.39  in.)  in  diameter,  the  cap,  rod  and  cyb'nder 
weighing  300  grams  (10.58  oz.).  The  rod,  which  can  be  held  in  any  desired 
Ix>sition  by  a  screw  (F),  carries  an  indicator,  which  moves  over  a  scale 
(graduated  to  centimeters)  attached  to  the  frame  {K),  The  paste  is  held 
by  a  conical,  hard-rubber  ring  (/),  7  cm.  (2.76  in.)  in  diameter  at  the  base, 
\  cm.  (1.57  in.)  high,  resting  on  a  glass  plate  (/),  about  10  cm.  (3.94  in.) 
square. 

30.  •  In  making  the  determination  the  same  quantity  of  cement  as  will  be 
subsequently  used  for  each  batch  in  making  the  briquettes  (but  not  less 
than  500  grams)  (17.64  oz.)  are  kneaded  into  a  paste,  as  described  in  Para- 
graph 58,  and  quickly  formed  into  a  ball  with  the  hands,  completing  the 


Fig.  it.— Vicat  Needle.     {See  p.  69.) 


Operation  by  tossing  it  six  times  from  one  hand  to  the  other,  maintained 
6  in.  apart;  the  ball  is  then  pressed  into  the  rubber  ring,  through  the  larger 
opening,  smoothed  off,  and  placed  (on  its  large  end)  on  a  glass  plate  and 
the  smaller  end  smoothed  off  with  a  trowel;  the  paste,  confined  in  the  ring, 
resting  on  the  plat'e,  is  placed  under  the  rod  bearing  the  cylinder,  which  is 
brought  in  contact  with  the  surface  and  quickly  released. 

31.  The  paste  is  of  normal  consistency  when  the  cylinder  penetrates  to  a 
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point  in  the  mass  lo  mm.  (0.39  in.)  below  the  top  of  the  ring.     Great  care 
must  be  taken  to  fill  the  ring  exactly  to  the  top. 

32.  The  trial  pastes  are  made  with  varying  percentages  of  water  untfl 
the  correct  consistency  is  obtained. 

33.  The  Committee  has  recommended,  as  normal,  a  paste,  the  consist- 
ency of  which  is  rather  wet,  because  it  believes  that  variations  in  the  amount 
of  compression  to  which  the  briquette  is  subjected  in  molding  are  likely 
to  be  less  with  such  a  paste. 

34.  Having  determined  in  this  manner  the  proper  percentage  of  water 
required  to  produce  a  paste  of  normal  consistency,  the  proper  percentage 
required  for  the  mortars  is  obtained  from  an  empirical  formula. 

35.  The  Committee  hopes  to  devise  such  a  formula.  The  subject  proves 
to  be  a  very  difficult  one,  and,  although  the  Committee  has  given  it  much 
study,  it  is  not  yet  prepared  to  make  a  definite  recommendation. 

Formulas  of  Mr.  R.  Feret  for  determining  the  percentage  of  water  for 
sand  mortars,  and  an  approximate  table,  are  presented  on  pages  86  and  88. 

The  Boulogne  Method  for  determining  the  proper  consbtency  of  neat 
paste  was  formerly  in  general  use  in  France,  and  is  still  the  best  guide  for 
determining  the  correct  consistency  of  paste  when  the  Vicat  apparatus  is 
not  available.  The  Vicat  needle,  however,  should  be  included  in  every 
well  equipped  cement  laboratory,  experiments  by  Messrs.  P.  Alexandre 
and  R.  Feret  for  the  French  Commission*  showing  that  it  gives  much  more 
uniform  results  than  the  Boulogne  method. 

The  Boulogne  method  requires  that  the  paste  shall  be  firm  but  well 
bonded,  shining  and  plastic,  and  shall  satisfy  the  following  conditions: 

1.  The  consistency  shall  not  change  if  it  is  worked  3  minutes  longer 
than  the  original  5  minutes.f 

2.  If  dropped  50  centuneters  (20  in.)  from  a  trowel,  it  should  leave 
the  trowel  clean,  and  fall  without  losing  its  shaj)e  or  cracking. 

3.  Light  pressure  in  the  hand  should  bring  water  to  the  surface,  and 
the  paste  should  not  stick  to  the  hand.  If  a  ball  thus  formed  falls  from 
a  height  of  about  50  centimeters  (20  in.)  it  should  retain  its  rounded  form 
without  showing  cracks. 

4.  The  proportion  of  water  should  be  such  that  more  or  less  will  produce 
opposite  effects  from  those  just  described  for  the  proper  consistency. 

Time  o£  Setting.  36.  Significance,  —  The  object  of  this  test  is  to  de- 
termine the  time  which  elapses  from  the  moment  water  is  added  until  the 
paste  ceases  to  be  fluid  and  plastic  (called  the  ** initial  set"),  and  also  the 
time  required  for  it  to  acquire  a  certain  degree  ol  hardness  (called  the 

^Commission  dcs  MAhodcs  d^Essai  des  Mat^riauz  de  Construction,  1895,  ^^^-  ^»  P*  4^ 
fThe  original  working  for  the  U.  S.  Standard  tests  is  i }  miniates  (see  paragraph  58). 
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"  final "  or  **  hard  set ").  The  former  of  these  is  the  more  important,  since, 
with  the  commencement  of  setting,  the  process  of  crystallization  or  harden- 
ing is  said  to  begin.  As  a  disturbance  of  this  process  may  produce  a  loss 
of  strength,  it  is  desirable  to  complete  the  operation  of  mixing  and  molding 
or  incorporating  the  mortar  into  the  work  before  the  cement  begins  to  set. 

37.  It  is  usual  to  measure  arbitrarily  the  beginning  and  end  of  the  set- 
ting by  the  penetration  of  weighted  wires  of  given  diameters. 

38.  Method.  —  For  this  purpose  the  Vicat  Needle,  which  has  already 
been  described  in  Paragraph  30,  should  be  used. 

39.  In  making  the  test,  a  paste  of  normal  consistency  is  molded  and 
placed  under  the  rod  (L),  Fig.  11,  as  described  in  Paragraph  31 ;  this  rod, 
bearing  the  cap  (D)  at  one  end  and  the  needle  (i/),  i  mm.  (0.039  in.)  in 
diameter,  at  the  other,  weighing  300  g.  (10.58  oz.).  The  needle  is  then 
carefully  brought  in  contact  with  the  surface  of  the  paste  and  quickly  re- 
leased. 

40.  The  setting  is  said  to  have  commenced  when  the  needle  ceases  to 
pass  a  point  5  mm.  (0.20  in.)  above  the  upper  surface  of  the  glass  plate,  and 
is  said  to  have  terminated  the  moment  the  needle  does  not  sink  visibly  into 
the  mass. 

41.  The  test  pieces  should  be  stored  in  moist  air  during  the  test;  this  is 
accomplished  by  placing  them  on  a  rack  over  water  contained  in  a  pan,  and 
covered  with  a  damp  cloth,  the  cloth  to  be  kept  away  from  them  by  means 
of  a  wire  screen;  or  they  may  be  stored  in  a  moist  box  or  closet. 

42.  Care  should  be  taken  to  keep  the  needle  clean,  as  the  collection  of 
cement  on  the  sides  of  the  needle  retards  the  penetration,  while  cement  on 
the  point  reduces  the  area  and  tends  to  increase  the  penetration. 

43.  The  determination  of  the  time  of  setting  is  only  approximate,  being 
materially  affected  by  the  temperature  of  the  mixing  water,  the  temperature 
and  humidity  of  the  air  during  the  test,  the  percentage  of  water  used,  and 
the  amount  of  molding  the  paste  receives. 

For  practical  purposes  in  ordinary  construction  where  laboratory  ap- 
paratus is  unavailable,  the  setting  qualities  of  a  cement  or  mortar  may 
often  be  examined  by  making  up  pats  from  a  number  of  the  packages  and 
trying  their  hardening  by  pressure  of  the  thumb.  When  the  thumb  nail 
fails  to  indent  the  surface  the  paste  or  mortar  may  be  considered  to  have 
reached  its  final  set. 

The  Gillmore  needles,  described  on  page  89  and  there  compared  with 
the  Vicat  apparatus,  were  formerly  the  U.  S.  standard. 

Standard  Sand.  44.  The  Committee  recognizes  the  grave  objections  to 
the  standard  quartz  now  generally  used,  especially  on  account  of  its  high 
percentage  of  voids,  the  difficulty  of  compacting  in  the  molds,  and  its  lack 
of  uniformity;  it  has  spent  much  time  in  investigating  the  various  natural 
sands  which  appeared  to  be  available  and  suitable  for  use. 

45.  For  the  present,  the  Committee  recommends  the  natural  sand  from 
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Ottawa,  111.,  screened  to  pass  a  sieve  having  20  meshes  per  linear  inch  and 
retained  on  a  sieve  having  30  meshes  per  linear  inch;  the  wires  to  have 
diameters  of  0.0165  and  0.0112  in.,  respectively,  i.  e.,  half  the  width  of  the 
opening  in  each  case.  Sand  having  passed  the  No.  20  sieve  shall  be  con- 
sidered standard  when  not  more  than  one  per  cent,  passes  a  No.  30  sieve 
after  one  minute  continuous  sifting  of  a  500-gram  sample.* 


Photographs  of 
the  grains  of 
Ottawa  and  o  f 
crushed  quartz 
sand  are  shown  on 
page  175. 

European  is 
compared  with 
U.  S.  standard 
sand  on  page  90. 

Form  of  Bri- 
q  a  e  1 1  e .  46. 
While  the  form  of 
the  briquette 
recommended  by 
a  former  Commit- 
tee of  the  Society 
is  not  wholly  sat- 
isfactory,  this 
Committee  is  not 
prepared  to  sug- 
gest any  change, 
other  than  round- 
ing off  the  corners 
by  curves  of  ^in. 
radius,  Fig.  12. 

The  German 
standard  bri- 
quette is  sketched 
on  page  92. 

Molds.  47.  The  molds  should  be  made  of  brass,  bronze,  or  some 
equally  non-corrodible  material,  having  sufficient  metal  in  the  sides  to  pre- 
vent spreading  during  molding. 

48.  Gang  molds,  which  permit  molding  a  number  of  briquettes  at  one 

*  Thr  Sandusky  Portland  Cement  Company,  of  Sandusky,  Ohio,  has  agreed  to  undertake  the 
preparation  of  this  sand,  and  to  furnish  it  at  a  price  sufficient  only  to  cover  the  actual  cost  of 
preparation. 


Fig.  12.— Details  for  Briquette.     {See  p.  72.) 
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lime,  are  preferred  by  many  to  single  molds;  since  the  greater  quantity  of 
mortar  that  can  be  mixed  tends  to  produce  greater  uniformity  in  the  re- 
sults.   The  type  shown  in  Fig.  13  is  recommended. 

49.  The  molds  should  be  wiped  with  an  oily  cloth  before  using. 


Fig.   13.— Details  for  Gang  Mold.     (See  p.  73.) 

Mixing.  50.  All  proportions  should  be  stated  by  weight;  the  quantity 
of  water  to  be  used  should  be  stated  as  a  percentage  of  the  dry  material. 

51.  The  metric  system  is  recommended  because  of  the  convenient  rela- 
tion of  the  gram  and  the  cubic  centimeter. 

52.  The  temperature  of  the  room  and  the  mixing  water  should  be  as 
near  21°  Cent.  (70°  Fahr.)  as  it  is  practicable  to  maintain  it. 

53.  The  sand  and  cement  should  be  thoroughly  mixed  dry.  The  mixing 
should  be  done  on  some  non-absorbing  surface,  preferably  plate  glass.  If 
the  mixing  must  be  done  on  an  absorbing  surface  it  should  be  thoroughly 
dampened  prior  to  use. 

54.  The  quantity  of  material  to  be  mixed  at  one  time  depends  on  the 
number  of  test  pieces  to  be  made;  about  1,000  gr.  (35.28  oz.)  makes  a  con- 
venient quantity  to  mix,  especially  by  hand  methods. 

55.  The  Committee,  after  investigation  of  the  various  mechanical  mixing 
machines,  has  decided  not  to  reconmiend  any  machine  that  has  thus  far 
been  devised,  for  the  following  reasons: 

(i)  The  tendency  of  most  cement  is  to  "ball  up"  in  the  machine,  thereby 
preventing  the  v/orking  of  it  into  a  homogeneous  paste;  (2)  there  are  no 
means  of  ascertaining  when  the  mixing  is  complete  without  stopping  the 
machine,  and  (3)  the  difficulty  of  keeping  the  machine  clean. 

56.  Method,  —  The  material  is  weiglied  and  placed  on  the  mixing 
table,  and  a  aater  formed  in  the  center,  into  which  the  proper  percentage 
of  clean  water  is  poured;  the  material  on  the  outer  edge  is  turned  into  the 
crater  by  the  aid  of  a  trowel.  As  soon  as  the  water  has  been  absorbed, 
which  should  not  require  more  than  one  minute,  the  operation  is  completed 
by  vigorou-ly  kneading  with  the  hands  for  an  additional  ij  minutes,  the 
process  being  similar  to  that  used  in  kneading  dough.  A  sand-glass  affords 
a  convenient  guide  for  the  time  of  kneading.  During  the  operation  of 
mixing,  the  hands  should  be  protected  by  gloves,  preferably  of  rubber. 


The  apparatus  required  for  mixing  briquettes  consists  of  a  piece  of  i-inch 
plate  glass  at  least  24  inches  square,  counter  scales  (preferably 
metric    s)rstem),  ^recording    from    10  g*ams  to    i^    kilograms,    a     250 
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cubic  centimeter  graduated  measuring  glass,  rubber  gloves,  one  8-inch 
mason*s  trowel,  one  4-inch  pointing  trowel,  Fig.  14,  and  a 
thermometer. 

Fig.  14.  European  standards  specify  mixing  five  minutes  instead 

(See  p.  74.)  Qf  Qj^g  j^nd  a  half  minutes.  This  difference  in  time  is  due 
to  the  methods  of  manipulation,  in  Europe  the  materials  being  mixed 
with  a  trowel  or  spoon.  Experiments  by  the  authors  tend  to  show  that 
a  denser  mixture  can  be  obtained  by  kneading  one  and  a  half  minutes 
than  by  mixing  five  minutes  with  a  trowel,  so  that  the  American  method 
is  both  quicker  and  better. 

Molding.  57.  Having  worked  the  paste  or  mortar  to  the  proper  con- 
sistency, it  is  at  once  placed  in  the  molds  by  hand. 

58.  The  Committee  has  been  unable  to  secure  satisfactory  results  with 
the  present  molding  machines;  the  operation  of  machine  molding  is  verj' 
slow,  and  the  present  types  permit  of  molding  but  one  briquette  at  a  time, 
and  are  not  practicable  with  the  pastes  or  mortars  herein  recommended. 

59.  Method. — The  molds  should  be  filled  immediately  after  the  mixing 
is  completed,  the  material  pressed  in  firmly  with  the  fingers,  and  smoothed 
off  witn  a  trowel,  without  mechanical  ramming;  the  material  should  be 
heaped  up  on  the  upper  surface  of  the  mold,  and,  in  smoothing  off,  the 
trowel  should  be  drawn  over  the  mold  in  such  a  manner  as  to  exert  a 
moderate  pressure  on  the  excess  material.  The  mold  should  be  turned 
over  and  the  operation  repeated. 

60.  A  check  upon  the  uniformity  of  the  mixing  and  molding  is  afforded 
by  weighing  the  briquettes  just  prior  to  immersion,  or  upon  removal  from 
the  moist  closet.  Briquettes  which  var}'  in  weight  more  than  3%  from  the 
average  should  not  be  tested. 

The  method  of  introducing  the  paste  or  mortar  into  the  molds  exercises 
considerable  effect  upon  the  strength  of  the  specimen.  If  a  comparatively 
dry  mixture  is  employed  and  it  is  packed  in  thin  layers  into  the  mold,  a 
denser  mass  results  and  the  strength  is  higher,  especially  on  short-time 
tests,  than  with  specimens  of  a  wet  or  plastic  consistency.  Results  from 
plastic  cements  and  mortars,  however,  show  greater  uniformity. 

Although  the  French  Commission  in  1893  specified  the  method  of  using 
dry  mortar,  they  recommended  that  after  an  international  agreement 
standard  plastic  mortars  be  employed  for  all  tests. 

Experiments  by  Mr.  R.  Feret,  made  for  the  French  Commission,*  which 
are  summarized  in  an  article  by  the  authorsf  on  Variation  in  Strength  oj 
Mortars  J  give  the  comparative  strengths  of  specimens  beaten  with  a  spatuie 

♦Commission  dcs  M^thodcs  d^Essai  dcs  Mat^riauz  dc  Construction,  1895,  Vol.  IV,  p.  73. 
^Cement.  July,  1903,  p.  165. 
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(the  German  method),  pressed  with  a  hand  rammer,  rammed  in  the  Tet- 
majer  apparatus,  and  rammed  with  the  Bohme  rammer  (an  alternate 
German  method). 

Storage  of  the  Test  Pieces.  6i.  During  the  first  24  hours  after  molding, 
the  test  pieces  should  be  kept  in  moist  air  to  prevent  them  from  drying  out. 

62.  A  moist  closet  or  chamber  is  so  easily  devised  that  the  use  of  the 
damp  cloth  should  be  abandoned  if  possible.  Covering  the  test  pieces 
with  a  damp  cloth  is  objectionable,  as  commonly  used,  because  the  cloth  may 
dr\'  out  unequally,  and,  in  consequence,  the  test  pieces  are  not  all  main- 
tained under  the  same  condition.  Where  a  moist  closet  is  not  available,  a 
cloth  may  be  used  and  kept  uniformly  wet  by  immersing  the  ends  in  water. 
It  should  be  kept  from  direct  contact  with  the  test  pieces  by  means  of  a 
wire  screen  or  some  similar  arrangement. 

63.  A  moist  closet  consists  of  a  soapstone  or  slate  box,  or  a  metal-lined 
wooden  box  —  the  metal  lining  being  covered  with  felt  and  this  felt  kept 
wet.  The  bottom  of  the  box  is  so  constructed  as  to  hold  water,  and  the 
sides  are  provided  with  cleats  for  holding  glass  shelves  on  which  to  place 
the  briquettes.  Care  should  be  taken  to  keep  the  air  in  the  closet  uniformly 
moist. 

64.  After  24  hours  in  moist  air,  the  test  pieces  for  longer  periods  of  time 
should  be  immersed  in  water  maintained  as  near  21°  Cent.  (70°  Fahr.)  as 
practicable;  they  may  be  stored  in  tanks  or  pans,  which  should  be  of  non- 
corrodible  material. 

A  moist  closet  and  storage  pans  designed  by  Mr.  Richard  L.  Humphrey 
are  shown  in  Fig.  15,  page  75,  and  Fig.  16,  page  76. 

Tensile  Strength.  65.  The  tests  may  be  made  on  any  standard  ma- 
chine.    A  solid  metal  clip,  as  shown  in  Fig.  17,  is  recommended.     This 
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Fto.  15.— Moist  Closet.    {See  />.  75.) 
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Fig.  1 6. — Immersion  Tanks. 
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clip  is  to  be  used  without  cushioning  at  the  points  of  contact  with  the  test 
specimen.  The  bearing  at  each  point  of  contact  should  be  J  in.  wide,  and 
the  distance  between  the  center  of  contact  on  the  same  clip  should  be  ij 
in. 

66.  Test  pieces  should  be  broken  as  soon  as  they  are  removed  from  the 
water.  Care  should  be  observed  in  centering  the  briquettes  in  the  testing 
machine,  as  cross-strains,  produced  by  improper  centering,  tend  to  lower 
the  breaking  strength.  The  load  should  not  be  applied  too  suddenly,  as 
it  may  produce  vibration,  the  shock  from  which  often  breaks  the  briquette 
before  the  ultimate  strength  is  reached.  Care  must  be  taken  that  the  cUps 
and  the  sides  of  the  briquette  be  clean  and  free  from  grains  of  sand  or  dirt, 
which  would  prevent  a  good  bearing.  The  load  should  be  applied  at  the 
rate  of  6oo  lb.  per  minute.  The  average  of  the  briquettes  of  each  sample 
tested  should  be  taken  as  the  test,  excluding  any  results  which  are  mani- 
fesdy  faulty. 


Testing  machines  and  their  operation  are  discussed  and  illustrated  on 
page  93.  The  actual  tensile  strength  of  neat  cement  and  sand  mortar  is 
treated  on  page  99. 
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Tests  have  shown  that  for  the  highest  and  most  uniform  results  briquettes 

should  not  be  removed  from  the 
water  until,  as  specified,  just  before 
they  are  broken. 


Oonstancy  of  Voliime.'<^  6^,  Sig- 
nificance. —  The  object  is  to  develop 
those  qualities  which  tend  to  destroy 
the  strength  and  durability  of  a  ce- 
ment. As  it  is  highly  essential  to  de- 
termine such  qualities  at  once,  tests  of 
this  character  are  for  the  most  part 
made  in  a  very  short  time,  and  are 
known,  therefore,  as  accelerated 
tests.  Failure  is  revealed  by  crack- 
ing, checking,  swelling  or  disintegra- 
tion, or  all  of  these  phenomena.  A 
cement  which  remains  perfectly 
sound  is  said  to  be  of  constant 
volume. 

68.  Methods.  —  Tests  for  con- 
stancy of  volume  are  divided  into 
two  classes:  (i)  normal  tests,  or 
those  made  in  either  air  or  water 
maintained  at  about  21°  Cent.  (70** 
Fahr.)  and  (2)  accelerated  tests,  or 
those  made  in  air,  steam  or  water  at 
a  temperature  of  45°  Cent.  (113*' 
Fahr.)  and  upward.  The  test  pieces 
should  be  allowed  to  remain  24  hours 
in  moist  air  before  immersion  in 
water  or  steam  or  preservation  in  air. 

69.  For  these  tests,  pats,  about  7  J 


Fig.  17.— Form  of  Clip. 
{See  p.  75.) 


cm.  (2.95  in.)  in  diameter,  ij  cm.  (0.49  in.)  thick  at  the  center,  and 
tapering  to  a  thin  edge,  should  be  made,  upon  a  clean  glass  plate  [about 
10  cm.  (3.94  in.)  square],  from  cement  paste  of  normal  consistency. 

70. — Normal  Test.  —  A  pat  is  immersed  in  water  maintained  as  near 
21*^  Cent.  (70*^  Fahr.)  as  possible  for  28  days,  and  observed  at  intervals.  A 
similar  pat,  after  24  hours  in  moist  air,  is  maintained  in  air  at  ordinary  tem- 
perature, and  observed  at  intervals. 

71.  Accelerated  Test. — ^A  pat  is  exposed  in  any  convenient  way  in  an 
atmosphere  of  steam,  above  boiling  water,  in  a  loosely  closed  vessel,  for 
5  hours.  The  apparatus  recommended  for  making  these  determinations  is 
shown  by  Fig.  18,  Page  78. 

72.  To  pass  these  tests  satisfactorily,  the  pats  should  remain  firm  and 
hard,  and  show  no  signs  of  cracking,  distortion  or  disintegration,  t 

*Soundncss, 
■fScc  page  101, 
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73.  Should  the  pat  leave  the  plate,  distortion  may  be  detected  best 
with  a  straight-edge  applied  to  the  surface  which  was  in  contact  with 
the  plate. 

74.  In  the  present  state  of  our  knowledge  it  cannot  be  said  that  cement 
should  necessarily  be  condemned  simply  for  failure  to  pass  the  accelerated 
tests;  nor  can  a  cement  be  considered  entirely  satisfactory,  simply  because 
it  has  passed  these  tests. 

Submitted  on  behalf  of  the  Committee, 


CommUtee. 
George  S.  Webster, 
Richard  L.  Humphrey, 
George  F.  Swain, 
Alfred  Noble, 
Louis  C.  Sabin, 
S.  B.  Newberry, 
Clifford  Richardson, 
W.  B.  W.  Howe, 
F.  H.  Lewis. 


George  S.  Webster, 

Chairman, 
Richard  L.  Humphrey, 

Secretary. 


December  28,  1908. 
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Fig.  18.— Steaming  Apparatus.     {See  p,  77.) 
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ELElfENTART  DIRECTIONS  FOR  TESTING  SOUNDNESS 

Soundness  tests,  which  are  of  greater  importance  than  any  other  one 
test,  may  be  made  by  those  unskilled  in  laboratory  practice,  with  no 
apparatus  except  a  piece  of  plate  glass  at  least  i  inch  thick  and  12  by  18 
inchessquare,  pieces  of  window  glass  4  inches  square,  and  a  small  trowel. 
Take  samples  at  random  from  several  barrels  or  bags,  as  described  on 
page  64.  From  each  sample  make  three  pats  of  neat  cement,  requiring 
for  the  three  about  8  ounces  (250  grams)  or  one  cupful  of  dry  cement. 

Cements  of  different  classes  and  degrees  of  fineness  require  different 
percentages  of  water.  The  consistency  must  be  such  that  the  cement  can 
be  readily  kneaded  without  crumbHng  and  formed  into  a  smooth  pat  with 
a  thin  edge,  when  pressed  upon  the  piece  of  glass  provided  for  it,  without 
running  or  losing  its  shape.*  Approximate  amounts  may  be  taken  for  the 
first  trial  of  any  cement,  as,  — 

Portland  Cement 20%  of  water  by  weight 

Natural  "      30%        "  " 

Puzzolan        '* 18%        "  " 

If  these  quantities  after  kneading  give  too  wet  or  too  dry  a  mixture,  the 
paste  should  be  thrown  away  and  the  trial  repeated  with  less  or  more  water 
until  the  desired  consistency  is  attained.  The  percentage  thus  determined 
may  generally  be  used  in  the  remaining  tests  of  the  same  shipment  of 
cement. 

Place  a  sample  of  the  dry  cement  upon  the  plate  glass  in  the  form  of  a 
mound,  and  with  the  small  trowel  make  a  depression  in  the  center.  Weigh, 
or  measure,  a  quantity  of  water  which  has  been  found  by  trial  to  give  the 
proper  consistency,  and  pour  it  into  the  depression,  allowing  it  to  soak  into 
the  cement,  and  then  turn  the  material  on  the  edges  into  the  water  with  a 
trowel.  As  soon  as  the  water  is  absorbed,  the  paste  is  kneaded  for  ij 
minutes  with  the  hands,  which  should  be  protected  with  rubber  gloves. 

A  piece  of  window  glass  about  4  inches  square  is  required  for  each  pat. 
A  portion  of  the  paste  is  made  into  a  ball  and  pressed  upon  one  of 
these  pieces  of  glass  so  as  to  form  a  circular  pat  about  3  inches  in  diameter 
and  J  inch  thick  in  the  center,  tapering  to  a  thin  edge.  For  the  first  24 
hours,  to  prevent  the  surface  from  drying  too  quickly,  the  pats  must  be 
kept  under  a  cloth  moistened  and  suspended  above  the  pats,  with  its  ends 
inmiersed  in  water  to  keep  it  wet.  The  temperature  of  the  air  while 
mixing,  and  of  the  water  for  mixing  and  storage,  should  be  maintained  as  near 
as  possible  to  70®  Fahr.  (21**  Cent.).    At  the  end  of  24  hours  one  pat  should 

^See  also  Boulogne  method,  p.  70. 
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be  placed  in  water  and  another  in  air,  to  be  observed  at  intervals  for  a 
period  of  28  days,  and  the  third  pat  placed  upon  some  sort  of  a  frame  in  a 
loosely  covered  vessel  over  boiling  water,  and  kept  there,  with  the  water 
boiling,  for  5  hours.  The  possible  defects  which  are  mentioned  above  in 
paragraphs  74  and  75  are  described  at  length  on  page  103. 

APPARATUS  FOR  A  OElfENT  TESTING  LABORATORTf 

(The  apparatus  is  designed  for  one  experimenter.  Where  the  number 
of  pieces  is  not  stated,  their  number  depends  upon  the  quantity  of  cement 
to  be  tested.) 

♦One  piece  plate  glass,  one  inch  thick,  24  by  24  inches  square; 
♦Two  or  more  gangs  of  4  or  5  molds  each  —  A.  S.  C.  E.  standard  (see 

Fig- ^3»P-  73); 

♦One  metric  counter  scale  recording  from  10  grams  to  ij  kilograms. 

♦One  No.  100  sieve  (96  to  100  meshes  to  the  linear  inch)  about  20  centi- 
meters (7.87  ins.)  in  diameter  and  6  centimeters  (2.36  in.)  high,  made 
of  woven  brass  wire  cloth,  with  wires  0.0045  inches  diameter; 

♦One  No.  200  sieve  (188  to  200  meshes  to  the  linear  inch)  of  similar  size  to 
the  No.  100  sieve,  and  made  of  woven  brass  wire  cloth,  with  wires 
0.0024  inches  diameter; 

♦One  measuring  glass  graduated  to  250  cubic  centimeters; 

♦One  8-inch  mason's  trowel; 

♦One  4-inch  pointing  trowel  (see  Fig.  14,  p.  74); 

♦One-half  dozen  pairs  rubber  gloves; 

♦Pieces  of  window  glass  4  inches  square  for  soundness  tests; 

♦One  tensile  testing  machine  (see  Figs.  22  to  27,  pp.  94  to  98); 

♦Air  thermometer; 

♦Standard  sand; 

Two  or  more  gangs  of  4  molds  each  for  2-inch  cubes  (see  Fig.  43,  p.  119); 

Two  or  more  molds  for  transverse  specimens  i  by  i  by  6  inches  (see  Fig.  44i 
p.  121); 

lo-pound  tin  cans  with  covers  for  holding  samples; 

One  special  scale  for  weighing  cement  in  ascertaining  fineness  (see  Fig.  10, 
p.  68); 

One  pan  of  same  diameter  as  the  sieves  and  5  centimeters  (1.97  in.)  deep, 
with  cover,  for  holding  sieve  when  shaking  it; 

One  measuring  glass  graduated  to  100  cubic  centimeters; 

^'An  asterisk  designates  the  apparatus  required  for  a  temporary  laboratory  on  constructioii 
work. 

fThis  list  has  been  criticised  and  approved  by  Mr.  Richard  L.  Humphrey. 
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One  cement  sampler  24  inches  long  (see  Fig.  8,  p.  64) 

One  and  one-half  minute  sand  glass; 

One  moist  closet  (see  Fig.  15,  p.  75); 

Galvanized  iron  waste  cans; 

Apparatus  for  steaming  and  boiling  specimens  (see  Fig.  18,  p.  78); 

Tanks  for  immersing  specimens  (see  Fig.  16,  p.  76); 

Vicat  needle  apparatus  (see  Fig.  11,  p.  69); 

One  compression  testing  machine  (adapted  also  to  transverse  tests),  capac- 
ity 50,000  lb.  (see  Figs.  41  and  42,  pp.  117  and  118); 

Chemical  thermometer; 

Specific  gravity  apparatus  (see  Fig.  9,  p.  66) ; 

Microscope  with  ij  inch  objective; 

Set  of  sieves,  about  8-inch  diameter,  for  analyzing  sands,  sizes  No.   4,  8, 

20,  50-100  (the  number  corresponds  to  the  number  of  meshes  to  the 
linear  inch)  (sec  p.  159a); 

Mechanical  shaker  for  sifting  sand  (see  Fig.  68,  p.  195). 

SPECIFIC  GRAVITY  OF  DIFFERENT  CEMENTS 

The  specific  gravity  test,  by  determining  whether  a  cement  is  thoroughly 
burned,  supplements  the  chemical  analysis,  since  the  latter  does  not  indicate 
the  degree  of  calcination.  A  Puzzolan  cement  may  be  distinguished  from 
a  true  Portland  because  its  specific  gravity  is  usually  Between  2.7  and  2.9, 
while  that  of  Portland  ranges  from  3.05  to  3.15.  The  adulteration  of 
Portland  cement  lowers  its  specific  gravity,  because  the  substances  used, 
—  powdered  sand,  limestone,  trass  or  slag,  —  are  lighter  than  particles  of 
pure  cement.  The  test  will  not  detect  a  small  adulteration  nor  adulteration 
with  a  material  of  high  specific  gravity. 

Natural  cement  usually  has  a  specific  gravity  above  2.75,  ranging  from 
this  sometimes  as  high  as  3,1,*  thus  overlapping  the  inferior  limit  given 
for  Portland  cement. 

The  specific  gravity  of  cement  is  lowered  by  exposure,  because  of  the 
absorption  of  water  and  carbonic  acid,  hence  the  necessity  of  drying  it 
at  100°  Cent.  (212°  Fahr.)  before  determining.  Even  this  temperature 
may  not  always  be  sufficient  to  restore  old  cements  to  their  original  con- 
dition.! 

A  neat  little  device  for  dropping  fine  material  into  a  specific  gravity 
apparatus  so  as  to  prevent  the  entraining  of  air  has  been  devised  by  Mr. 
Thomas  H.  Wiggin.    A  thin  wooden  board  with  a  circular  hole  in  it  is 

♦Tesu  of  Metals,  U.  S.  A.,  1901,  p.  476. 

fStt  experimenU  in  TesU  of  Metals,  U.  S.  A.,  1901,  p.  476,  and  Dr.  H.  Kupfender  in  Thonin* 
JustrUuitun^  translated  in  Cement,  March,  1903,  p.  23. 
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placed  above  the  apparatus  and  a  paper  funnel  fitted  into  the  hole  and 
filled  with  dry  cement.  An  electro-magnet,  such  as  is  used  with  an 
ordinary  electric  door-bell,  is  connected  with  its  storage  battery  and  ar- 
ranged so  that  the  clapper,  instead  of  striking  a  bell,  strikes  a  metal 
plate  attached  to  the  comer  of  the  board.  The  constant  tapping  jars 
the  funnel  so  that  the  grains  fall  slowly  into  the  apparatus  without  re- 
quiring the  attention  of  the  operator. 

ADVANTAGES  OF  FINE  GRINDING 

The  effects  of  fineness  of  grinding  upon  cements  are  to  make  them, — 

Stronger  when  tested  with  sand; 

Weaker  when  tested  neat; 

Quicker  setting; 

Capable  of  producing  a  larger  volume  of  paste; 

Less  affected  by  free  lime. 
Fineness  is  expressed  by  the  percentage  of  the  total  weight  of  the  cement 
retained  on  each  sieve. 

A  recognition  of  the  value  of  extreme  fineness  has  led  to  the  adoption  of 
higher  standards  than  formerly,  and  manufacturers  have  accordingly  im- 
proved the  quality  of  their  product  in  this  respect.  As  an  illustration  of 
this,  in  1875  it  was  a  common  requirement  for  Portland  cement  that  85% 
should  pass,  or  not  more  than  15%  be  retained  on,  a  sieve  having  50 
meshes  per  linear  inch;  in  1893  ^^3,x  Gar)'  gave  the  German  standard  as 
90%  to  pass,  or  not  more  than  icP/q  to  be  retained  on,  a  sieve  having  76 
meshes  per  linear  inch,  while  in  1904  specifications  for  first-class  work 
required  not  more  than  from  6%  to  10%  to  be  retained  on  a  sieve  having 
100  meshes  per  linear,  inch,  and  not  more  than  20%  to  35%  on  a  sieve 
having  200  meshes  per  linear  inch.  Some  American  factories  are  equipped 
to  grind  even  finer  than  this,  shipping  cement  of  which  less  than  10%  is 
retained  on  a  No.  200  sieve.  Standard  requirements  for  different  cements 
are  given  in  the  specifications  on  pages  30  and  31. 

Strength  affected  by  Fineness.  With  the  same  proportions  of  sand 
higher  tensile  and  compressive  strength  is  obtained  from  finely  ground 
than  coarsely  ground  cements.  Conversely,  a  larger  proportion  of  sand 
can  be  used  with  fine  ground  than  with  coarse  ground  cement,  with  the 
same  resulting  strength. 

The  chief  cementing  value  of  a  cement  lies  in  the  grains  which  are 
fine  enough  to  pass  a  sieve  having  200  meshes  per  linear  inch.  PhotcH 
graphs  of  thin  sections   of   sand    briquettes    several    years  old  made  bj 
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Mr.  E.  W.  Lazell  show  very  clearly  the  coarser  grains  of  cement  which 
have  never  been  penetrated  and  chemically  changed  by  the  water. 

Tested  neat,  a  coarse  cement  may  give  higher  strength  than  the  same 
cement  after  regrinding.  This  is  chiefly  due,  in  the  opinion  of  the  authors, 
to  the  fact  that  the  fine  cement  requires  more  water  in  gaging  to  produce 
the  same  consistency  of  paste,  so  that  the  same  weight  of  cement  produces 
a  larger  volume  of  paste,  which  therefore  has  less  density  and  consequently 
lower  strength.  When  sand  is  added,  on  the  other  hand,  less  influence  is 
exerted  by  the  water,  because  in  any  case  a  smaller  volume  of  it  is  required 
in  proportion  to  the  dry  materials,  and  besides  this  the  very  fine  grains, 
Arhich  also  have  higher  cementing  quahties,  fit  more  readily  into  the  voids 
in  the  sand.  The  relation  of  the  density  of  a  mortar  to  its  strength  is  dis- 
cussed in  Chapter  IX,  page  132. 

The  effect  of  the  fineness  of  cement  upon  its  strength  was  brought  to 
general  notice  by  Mr.  John  Grant*  in  1880,  who  quotes  experiments  made 
in  Germany  by  Dyckerhoff.  In  1883  Mr.  I.  J.  Mannf  illustrated  the 
small  cementing  value  of  the  coarse  particles  by  substituting  for  them 
grains  of  sand  of  the  same  size,  with  but  little  reduction  in  the  resulting 
strength. 

The  following  table  from  tests  reported  in  1885  ^X  ^r-  Eliot  C.  Clarke} 
illustrates  the  effect  of  the  fineness  of  cement  on  paste  and  mortars.  All 
of  these  cements  would  be  reckoned  as  coarse  in  modem  practice,  but  the 
relative  results  are  still  of  interest. 

Tensile  Strength  oj  Mortar  Affected  by  Fineness  0/  Cement, 
By  Eliot  C.  Clarke. 


PORTLAND  CEMENT 


ROSENDALE  CEMENT 


rroportions 

of  cement 

to  sand 

STRENGTH   IN  POUNDS  PER 
SQUARE  INCH 

Proportions 

of  cement 

to  sand 

STRENGTH    IN  POUNDS  PER 
SQUARE   INCH 

Ordinary  cement 

35%  retained 
on  No.  1 30  sieve 

Finely  ground 

cement 

ia%  retained  on 

No.  rao  sieve 

Coarse  cement 

17%  retained  on 

No.  50  sieve 

Fine  cement 

6%  retained  on 

No   50  sicTC 

1:0 
1:3 
1:5 

403 

105 
68 

180 
96 

1:0 

98 
29 
16 

92 
41 
25 

♦Proceedings  Institution  of  Civil  Engineers,  Vol.  LXII,  p.  149. 
•fProceedings  Institution  of  Civil  Engineers,  Vol.  LXXI,  p.  254. 
fTransactions  American  Society  of  Civil  Engineers,  Vol.  XIV,  p.  158. 
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Mn  D.  B.  Butler*  in  England  has  made  extended  tests  to  determine  the 
value  of  coarse  particles  in  cement  and  the  effect  of  regrinding.  A  sum- 
mary of  one  of  his  tables,  illustrating  also  the  effect  of  fineness  upon  the 

Effect  of  Regrinding  Coarse  Parttcles  and  of  SubsiUuling  Sand. 
By  David  B.  Butler. 


CEMENT, 
BOW   TREATED 


As  received 

Reground 

Sand  substituted  for  coarse 
parliclesf 


Fineness  resi- 
due per  cent 
on  sieves  of 
meshes  per 
linear  inch 


i8o 


76 


33-7 
•3 


155 

0.0 


Setting 
Proper- 
ties 


II 


TENSILE  STRENGTH   IN  POUNDS  PER 
SQDARE  INCH 


Neat  cement 


00^ 


504 
.497 
414 


580 
478 
480 


70a  717 
489  504 
660    70a 


I  part  cement  to  3 
parts  sand 


«R 


362!  354 


*i 


n  o 


404    421 
591    618 

354!  387 


time  of  set,  gives  the  average  of  his  resuhs  from  four  brands  of  Portland 
cement. 

The  fine  grinding  of  commercial  cements,  by  accelerating  the  setting,  has 
been  one  of  the  causes  for  the  necessity  of  adding  gypsum  or  plaster 
during  manufacture. 

Americftn  vs.  Earopeftn  Sieves.  Standard  sieves  recommended  by  the 
American  Society  of  Civil  Engineers}  and  the  French  Commission!  are 
tabulated    below  with  English  and  Metric  equivalents. 

American  Sieves. 


U.  S     STANDARD 

METRIC  EQUIVALENIS 

No. 

of 

sieve 

Meshes 

per 
hnear 
inch 

Meshes 

per 
square 

inch 

Diam. 

of 
wire 

in. 

Width 

of 

openings 

in. 

Meshes 
per 
cm. 

Meshes 

per 
sq.  cm. 

Diam. 

of 

wire 

mm. 

Width 

of 

openings 

mm. 

100 
200 

100 
200 

10  000 
40000 

0.0045 
0.0024 

0.004S 
0.0026 

39 
79 

6  200 

O.I14 
0.061 

0.140 
0.066 

♦Proceedings  Institution  of  Civil  Engineers,  Vol.  CXXXII,  p.  343 ,  and  Butler's  Portland  Cement, 
.'899,  p.  169. 

tAU  particles  not  passing  No.  180  sieve  (averaging  33.7%  by  weight)  were  removed  from  the 
original  cement  as  received,  and  sand  having  grains  of  similar  size  substituted  for  them. 
JSee  p.  67. 
JCommission  des  Mdthodes  d'Essai  des  Mat^riaux  de  Construction,  18^4,  Vol.  I,  p.  248. 
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French  Sieves, 


8s 


ntENCH  STANDARD 

ENGLISH   EQinVALENTS 

Meshes 
per 
cm. 

Meshes 

per 
sq.  cm. 

of 
wire 

mm. 

Width 

of 
openings 

Meshes 

hnear 
inch 

Meshes 

per 
square 

inch 

Diam. 

of 
wire 

in. 

Width 

of 
openings 

in. 

18 
70 

900 
4900 

0.20 
0.15 
0.05 

0.36 
0.18 
0.09 

46 

76 

178 

2  120 

5780 

31680 

0.0078 
0.0059 
0.0020 

0.0124 
0.0071 
0.0035 

Separating  Material  Passing  No.  200  Mesh  Sieve.  The  high 
cementing  value  of  the  grains  of  cement  passing  a  No.  200  sieve  leads 
in  elaborate  tests  to  still  finer  separations.  In  studies  for  soil  analysis 
chiefly,  the  various  methods  of  separating  the  different  sized  grains  have 
been  developed.  They  are  fully  described  in  Wiley's  Principles  and 
Practice  of  Agricultural  Analysis^  Vol.  I,  pages  171  to  281.  The  same 
principles  are  applicable  to  cement  determinations,  except  that  some 
liquid  other  than  water  must  be  employed. 

Separation  may  be  made  by  a  winnowing  device*  in  which  a  blast  of 
air  is  directed  against  falling  grains  of  cement;  by  settlement  through 
water  at  rest,  which  in  its  simplest  form  may  be  accomplished  by  allow- 
ing the  material  to  settle  in  a  beaker,  for  a  certain  length  of  time  and 
then  decantingt;  and  by  means  of  a  liquid  in  motion,  as  illustrated  in 
the  Schone  apparatus,  and,  with  still  greater  exactness,  by  Hilgard's 
chum  elutriator.J  The  Schone  apparatus  has  been  adapted  by  Dr.  W. 
Michaelis  to  cement,  and  has  also  been  employed  by  Mr.  J.  B.  Johnson.§ 

QUANTITY  OF  WATER  FOR  NEAT  PASTE  AND  MORTAR 

The  quantity  of  water  used  in  gaging  affects  the  results  of  tests,  es- 
pecially in  the  determination  of  the  time  of  setting  and  of  the  strength. 
(See  p.  151.)  Different  cements  even  of  the  same  class  require  different 
proportions  of  water  to  produce  the  same  consistency,  chiefly  because  of 
differing  degrees  of  fineness,  the  cement  containing  the  largest  proportion 
of  fine  particles  requiring  the  largest  percentage  of  water  by  weight. 

For  chemical  combinations  alone  about  8  p)er  cent  of  water  to  the  weight 
of  the  cement  is  customarily  assumed  to  be  required,  but  in  practice  the 
percentage  must  be  much  greater. 

♦Tests  of  Metals,  U.  S.  A.,  1901,  p.  474. 

f  Allen  Hazen  in  Report  Massachusetts  State  Board  of  Health,  1892. 
JWfley's  Principles  and  Practice  of  Agricultural  Analyses,  1894,  Vol.  I,  p.  226. 
{Johnson*s  Materials  of  Construction,  1903,  p.  412. 
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Percentage  of  Water  for  Mortar  of  Normal  OonaiBtency.  The  fol- 
lowing table,  based  on  the  formula  of  Mr.  Feret  given  on  page  88,  which 
is  strictly  applicable  only  to  French  sands  and  French  methods,  has 
been  suggested  provisionally  by  the  Committee  of  the  American 
Society  for  Testing  Materials  (1904),  for  the  percentage  of  water 
for  mortars  of  consistency  corresponding  to  that  of  normal  neat 
paste.  To  use  the  table  select  from  the  first  column  the  percentage  of 
water  required  for  the  neat  paste  of  the  selected  cement  and  read  in 
column  of  the  desired  proportions  the  percentage  of  water  required  for 
the  mortar  in  terms  of  the  sum  of  the  weights  of  the  cement  and  sand. 


Percentage  of  Water  /or  Cement  Mortars  0}  Normal  Consistency. 


'I 


18 

19 
20 
21 
22 

23 
24 
25 
26 

27 
28 

29 
30 
31 
32 


PERCEP^AGE  OP  WATER 
TO  CEMENT  PLUS  SAND 


Proportions  cement  to  ^nd  by  weight 


1:1  j  1:2    1:3    1:4    1:5 


12.0 
12.3 
12.7 
13.0 
^3-3 
13-7 
14.0 

14.3 
14.7 
15.0 

15-3 
15.7 
16.0 

T6.3 
16.7 


lO.O 

10.2 
10.4 
10.7 
10.9 
II. I 

II-3 
11.6 
11.8 
12.0 
12.2 
12.5 
12.7 
12.9 
13-1 


9.0 
9.2 
9-3 
9-5 
9.7 
9.8 
1 0.0 
10.2 

IO-3 
10.5 
10.7 
10.8 

II. o 

II. 2 
Ji-3 


8.4 

8.5 
8.7 
8.8 
8.9 
9.1 
9.2 
9-3 
9-5 
9.6 

9.7 
9.9 

lO.O 
lO.I 

10.3 


8.0 
8.1 
8.2 

8.3 
8.4 

8.5 
8.6 
8.8 
8.9 
9.0 
9.1 
9.2 
9-3 
9-4 
9-5 


O  V 

li 

c  a 


33 
34 
35 
36 
37 
38 
39 
40 

41 
42 

43 
44 
45 
46 


PERCENTAGE  OF  WATES 
TO  CEMENT  PLUS  SAND 


Proportions  cement  to  sand  by  weight 


i:  I 

1:2 

1:3 

17.0 

13.3 

"•5 

17-3 

13.6 

11.7 

17-7 

13-8 

11.8 

18.0 

14.0 

12.0 

18.3 

14.2 

12.2 

18.7 

14.4 

12.3 

19.0 

14.7 

12.5 

19.3 

14.9 

12.7 

19.7 

151 

12.8 

20.0 

15-3 

I3-0 

20.3 

15.6 

13.2 

20.7 

15.8 

^3-3 

21.0 

16.0 

13-5 

21.3 

16.1 

13.7 

1:4 


I 


1 0.4 

10.5 
10.7 
10.8 
10.9 

11. 1 

1 1.2 

II-3 
"•5 
11.6 
11.7 
1 1.9 
12.0 
12. 1 


1:5 


9.6 

9-7 

9.9 

1 0.0 

lO.I 

10.2 
10.3 
104 

IO-5 
10.6 
10.7 
10.8 

II. o 

II, t 


Weights  of  Cement  and  Sand  for  Different  Proportions, 


Cement  . 
Sand..., 


500 
500 


333 
666 


1:3 


1:4 


250 
750 


200 
800 


167 
833 


The  Engineers  of  the  U.  S.  Army*  advocate  a  dryer  mixture  than  most 

♦Professional  Papers,  No.  28. 
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authorities,  and  the  following  percentages  suggested  by  them  may  there- 
fore be  taken  as  representing  minimum  quantities. 


Portland  Cement. 

Neat 20%  of  water  by  weight* 

I  cement :  3  sand i2>^%       '*  " 


Natural  Cement. 

Neat 30%  of  water  by  weight. 

I  cement:  I  sand 17%  "  " 


Puzzolan  Cement. 

Neat 18%  of  water  by  weight. 

I  cement :  3  sand 10% 


u  tt 


French  Determinatioii  of  Consistency  of  Neat  Paste.  The  Virat 
needle  apparatus  has  been  selected  in  America  as  well  as  in  Frani<^  its  the 
standard  appHance  for  determining  normal  consistency.  The  apfiaratiis 
is  shown  in  Fig.  11  on  page  69,  and  the  U.  S.  standard  method  of  a[>iihing 
the  test  is  there  described. 

A  plastic  paste  is  preferred  to  one  of  dryer  consistency.  The  French 
Commission*  advised  a  softer  consistency  than  the  American  stjuifiard, 
the  French  requiring  for  normal  consistency  the  penetration  of  a  iicetlle 
one  centimeter  (0.39  in.)  in  diameter  and  weighing  300  grams  (10. 5S  t>z.) 
through  a  disc  of  cement  40  millimeters  (1.57  in.)  thick  to  within  6  milli- 
meters (0.23  in.)  of  the  bottom,  making  a  total  depth  of  penetratlnn  nf 
34  millimeters  (1.33  in.),  while  the  American  Society  recommeiKl  tht- 
penetration  of  a  similar  needle  into  a  hke  mass  to  a  depth  of  10  millimeters 
(0.39  in.)  below  the  surface. 

Feret's  Formnlaf  for  percentage  of  water  for  mortar  of  normal  consis- 
tency was  evolved  from  a  very  interesting  series  of  experiments. {  He  found 
that  it  was  impracticable  to  determine  with  the  Vicat  needle  the  proper 
consistency  of  a  mortar  of  cement  and  sand,  and  therefore  based  his  deter- 
mination upon  the  average  judgment  of  several  operators,  plotting  the 
consistencies  designated  by  them  upon  cross-section  paper. 

Commission  dcs  M^hodes  d^Essai  des  Mat6riaux  dc  Construction,  1894,  Vol.  I,  p.  270. 

fCommission  des  M^thodcs  d^Essai  des  Mat^riaux,  1895,  ^^^*  ^y  P*  '^3' 

^Methods  of  Mr.  Feret^s  investigations  are  described  and  illustrated  in  an  article  by  the  authors 

00    "Quantity  of  Water  tp  V?e   IB  Gaging  Mortart"*    in    Cement    and   Engineering^  New9 

(Chicago),  November,  1903, 
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His  formula  is: 

For  mortars  of  plastic  consistency,* 


For  mortars  of  dry  consistency,* 

3    5-f  I 
Where 
W  =  percentage  of  water  for  mortar  in  terms  of  weight  of  the  mi^ure  of 

dry  materials; 
P  =  percentage  of  water  required  for  neat  cement  of  normal  consistency; 
S  =  parts  of  sand  by  weight  to  one  part  cement. 

Mr.  Richard  L.  Humphreyf  states  that  from  formula  (2)  he  has  ob- 
tained very  uniform  results  with  U.  S.  standard  sand,  although  slight 
modifications  are  necessary  for  a  mortar  containing  more  or  less  than 
three  parts  of  sand. 

ARBITRART  PERIODS  OF  SETTING 

The  methods  employed  in  mixing  and  depositing  the  mortar  or  concrete 
and  the  character  of  the  construction  form  a  guide  to  the  necessary  re- 
quirements for  the  time  of  setting  of  the  cement. 

The  setting  of  cement  is  due  to  chemical  reaction,  as  described  by  Mr. 
Spencer  B.  Newberry  on  page  57.  The  process  is  a  gradual  one,  but 
may  be  arbitrarily  divided  into  three  periods: 

Initial  set.  ^ 

Final  set. 

Hardening. 
The  dividing  line  between  these  periods  is  arbitrary,  but  the  division  is 
based  upon  the  fact  that  after  water  is  added  the  paste  remains  plastic  for 
a  certain  period,  and  then  commences  to  "stiffen"  or  crystallize.  This  is 
called  the  time  of  initial  set.  The  setting  process  continues  rapidly,  and 
when  a  point  is  reached  that  the  paste  will  withstand  a  certain  pressure, 
Arbitrarily  fixed  in  practice,  it  is  said  to  have  reiached  its  final  set.     The 

♦The  original  formula  of  Mr.Fcret  corresponding  to  formula  (2)  is  £  «= —  ^A-\-  60,  andtofonnula 
,  .  2  3 

(3;  IS  fi  ==  — NA+  45,  in  which  £=  weight  of  water  in  grams  required  for  <mic  kilogram  of  dry  mix- 
ture of  cement  and  sand,  N=  weight  of  water  in  grams  required  for  one  kil<^am  of  neat  cement, 
and  A=  weight  in  kilograms  of  cement  in  one  kilogram  of  the  dry  mixture.  The  change  in  the  form 
of  the  formula  permits  the  direct  use  of  percentages, 

f  Journal  Franklin  Institute,  1901-2, 
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process  of  hardening  now  continues  more  slowly,  and  proceeds  with  in- 
creasing slowness  for  an  indefinite  period. 

Those  unfamiliar  with  cement  construction  must  bear  in  mind  that  a 
cement  which  has  reached  its  final  "set"  is  not  hard  nor  is  it  capable  of 
bearing  a  load.  Natural  cement,  for  example,  usually  reaches  its  initial 
and  its  final  set  much  earlier  than  Portland  cement,  but  it  hardens  more 
slowly,  and  Natural  cement  masonry  will  not  bear  loading  nearly  so 
quickly  as  Portland  cement  masonry. 

EXmOPEAN  BiETHODS  FOR  DETERMINING  SET 

The  French  and  German  requirements  are  similar  to  the  American 
(p.  70)  except  that  in  them  the  commencement  of  the  set  is  taken  as  the 
time  when  the  needle  can  no  longer  penetrate  entirely  to  the  bottom  of  the 
box  instead  of  limiting  it  to  a  penetration  to  a  depth  of  5  millimeters  above 
the  bottom  surface. 

For  sand  mortars  the  French  Commission  designate  the  final  set  as  the 
moment  when  the  surface  of  the  mortar  can  support  pressure  of  the  thumb 
without  indentation.  As  an  alternate  method,  they  use  the  Vicat  apparatus 
^vith  a  needle  one  centimeter  (0.39  in.)  in  diameter  and  weighing  5  kilo- 
grams (11.02  lb.).  The  preliminary  reports  of  Mr.  R.  Feret  and  Mr.  P. 
Alexander  in  Commission  des  M^thodes  d'Essai  des  Mat^riaux  de  Con- 
struction, 1895,  Vol.  rV,  pp.  Ill  and  139,  describe  experiments  with  different 
apparatus. 

Oompaiison  of  Vicat  and  Gillmore  Needles.  The  Gillmore  needles,  the 
former  American  standard,  were  first  used  by  General  Totten  in  1830.* 

By  these  needles  the  initial  set  of  Neat  cement  is  the  time  at  which  a  wu^ 
one-twelfth-inch  diameter,  loaded  to  a  i  pound,  is  just  supported  by  the 
mass  without  appreciable  indentation.  The  final  set  is  taken  as  the  time 
when  a  wire  one-twenty-fourth-inch  diameter,  loaded  to  weigh  one  pound, 
is  supported  without  appreciable  indentation. 

The  diagram  in  Fig.  19,  page  90,  from  experiments  made  at  the 
Watertown  Arsenalf  upon  various  cements  (designated  by  letters)  shows 
the  difference  in  the  nominal  time  of  setting  when  measured  by  the 
Gillmore  needle  and  the  Vicat  needle,  'employing  with  the  latter  the 
German  method.  (See  above.)  The  diagram  also  shows  the  variation 
in  time  of  set  of  Portland  cement  occasioned  by  varying  the  proportion 
of  water,  and  the  effect  of  leaving  out  the  usual  **restrainer"  of  plaster 
of  Paris  or  gypsum. 

♦Gillmore '$  Treatise  on  Limes,  Hydraulic  Cements  and  Mortars,  p.  80. 
fTests  of  metals,  U.  S.  A.}  1901,  p.  49Z. 
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THE  RATE  OF  SETTING 

The  rate  of  setting  of  cement,  that  is,  the  process  of  hardening,  has 
been  studied  by  the  French  Commission*  in  France  and  by  Prof.  Edgar 
B.  Kay  in  the  United  States.  The  diagram,  Fig.  20,  page  91,  shows 
curves  of  setting  made  with  a  machine  of  Prof.  Kay's  design  and  the 
corresponding  tensile  strength  of  briquettes  of  the  same  cement.  Prof. 
Kay  calls  attention  to  the  positive  change  from  the  plastic  to  the  granular  or 
crystalline  structure  which  in  the  cement  shown  occurred  between  the 
periods  of  35  and  40  minutes.  The  elongation  of  the  briquette  when 
being  broken  gradually  changed  from  f  inch  at  the  5-minutes  period  to 
0.15  inch  at  40  minutes,  while  at  200  minutes,  or  one  hour  before  the 
initial  set  was  completed, .  the  elongation  was  not  measurable. 
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Fig.  19.— Time  of  Setting  of  Typical  Cements,—  and  comparison  of  Vicat  and  Gill- 
more's  Needles.     (T^ts  of  Metals,  U.  S.  A.,  1901.)     {See  p.  89.) 


AMERICAN  AND  EUROPEAN  STANDARD  SANDS  COMPARED 

The  character  of  the  sand  has  so  great  an  effect  upon  the  strength  of  a 
mortar  that  for  comparing  different  brands  of  cement  or  specifying  re- 
quirements of  strength  a  sand  of  standard  size  and  quality  is  essentiaL 

^Commission  dcs  M^tbodes  d^Essai  dcs  Mat^riaux  dc  Construction)  1 895,  Vol.  IV.,  p.  m. 


TENSILE   tTRENOTH   L8.  PER   SQ.  IN. 


PENETRATION  IN  MILLIMETERS 
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The  U.  S.  Standard  Sand  recommended  by  the  Committee  of  the  Amer- 
ican Society  of  Civil  Engineers,  as  specified  on  page  71,  is  a  natural  sand 
from  Ottawa,  111.,  screened  to  pass  a  sieve  having  20  meshes  per  linear  inch, 
and  retained  on  a  sieve  having  30  meshes  per  linear  inch. 

The  change  in  America  from  artificial  to  natural  sand  is  in  accord  with 
recent  practice  abroad. 

The  English  Standard  Sand  is  obtained  from  a  pit  at  Leighton  Buzzard,* 
and  the  screens  are  the  same  as  in  the  United  States. 

The  German  Standard  Sand  is  a  natural  quartz  retained  between  sieves 
having  respectively  20  and  28  meshes  per  linear  inch. 

The  French  Standard  Sand,  a  natural  sand  from  Leucate,  France,  is 
simple  or  compound.  Simple  standard  sand  must  pass  a  screen  having 
holes  1.5  millimeters  (0.059  i^-)  *^  diameter,  and  be  retained  on  a  screen 
having  holes  one  millimeter  (0.039  ^^0  ^^  diameter.  Compound  stand- 
ard sand  is  made  by  forming  a  mixture  of  equal  weights  of  the  following: 

(i)  Grains  passing  holes  of  2  mm. 
(0.079  ^^•)  ^^^  retained  by  1.5 
mm.  (0.059  in.). 

(2)  Grains  passing  holes  of  1.5  mm. 
(0.059  ^^•)  ^^^  retained -by  i 
mm.  (0.039  in.). 

(3)  Grains  passing  holes  of  i  mm. 
(0.039  ^^•)  ^^^  retained  by  0.5 
mm.  (0.020  in.). 

THE  FORM  OF  BRIQUETTE  FOE 
TENSILE  TESTS 

Mr.  John  Grant  in  187  if  presented 
results  of  a  series  of  experiments 
with  different  forms  of  briquettes  and 
sizes  of  section.  Ten  years  laterj  he 
adopted  the  form  now  used  in  Eng- 
land which  is  substantially  the  same 
as  that  recommended  by  the  American 
Society  of  Civil  Engineers  in  188^, 
and,  with  a  very  slight  alteration,  in  1903.  (See  Fig.  12,  p.  72.) 
The  German  Standard  Briquette,  also  adopted  by  the  French  Commission 

♦Butler's  Portland  Cement,  1899,  p.  200. 

j-Procccdings  Institution  of  Civil  Engineers,  VoL  XXXII,  p.  282. 

{Proceedings  Institution  of  Civil  Engineers,  Vol.  LXII,  p.  137. 


Fig.  21. — ^The  German  Standard  Briquette 
(dimensions  are  in  millimeters). 
{See  page  92.) 
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in  1893,  5s  shown  in  Fig.  21.  The  section  is  5  square  centimeters  (0.78 
sq.  in.).  Results  with  this  form  of  briquette  are  lower  per  unit  of  area  than 
those  of  the  American  pattern.  Prof.  Jerome  Sondericker*  in  studying  the 
quality  of  strength  and  uniformity  of  breaking  of  diflFerent  forms,  found  that  a 
groove  in  the  sides  of  the  specimen  lowered  the  unit  strength  about  13%. 
M.  Feretf  found  that  briquettes  of  5  square  centimeter  section  gave  46% 
higher  strength  per  unit  of  area  than  briquettes  of  16  square  centimeter,  and 
attributed  this  diflFerence  to  lack  of  homogeneity  throughout  the  section. 

TO  OONTERT  IflETBIO  UNITS  OF  STRENGTH  TO  ENGLISH  UNITS 

To  convert  values  of  kilograms  per  square  centimeter  (kg.  per  sq.  cm.) 
to  poimds  per  square  inch  (lb.  per  sq.  in.),  multiply  the  former  by  14. 2. J 
To  convert  values  of  pounds  per  square  inch  (lb.  per  sq.  in.)  to  kilo- 
grams per  square  centimeter  (kg.  per  sq.  cm.),  multiply  the  former  by 
o.o7.§ 

BfAOHINES  FOR  TESTING  TENSILE  STRENGTH 

A  testing  machine  should  be  so  designed  that  the  strain  can  be  applied 
to  the  briquette  at  a  definite  rate  without  irregularity  or  jar.  The  clips 
should  be  suspended  from  pivoted  bearings  to  avoid  friction,  and  should  be 
stiff,  so  that  they  will  not  spread.  The  contact  siurfaces  should  hold  the 
briquette  firmly  without  crushing  it. 

Effect  of  Eccentricity  in  Placing  Briquettes.  One  of  the  causes  of 
irregularity  in  tests  of  similar  briquettes  is  careless  adjustment  of  the 
briquette  in  the  clips  of  the  machine,  that  is,  placing  it  so  that  it  is  not 
exactly  central.  Prof.  J.  B.  Johnson||  has  discussed  this  theoretically,  and 
concludes  that 

if  A  =  width  of  specimen, 

and  a  =  eccentricity  of  loading, 

6a 
then        —  represents  the  percentage  of  increase   in   stress   due  to  ec- 
k 

centridty. 

"Thus  if  a  cement  briquette  one  inch  thick  be  placed  in  the  clips  o.oi  inch 
out  of  center,  its  strength  will  be  reduced  by  6%.  This  assumes  perfect 
freedom  of  motion  of  the  clips  at  the  surface  of  contact,  which  they  do  not 

^Journal  Association  of  Engineering  Societies,  January,  1899,  p.  i. 

tSee  p.  136. 

|More  exactly,  14.2234. 

§More  exactly  0.07031. 

I1903  Edition,  p.  446. 
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have.  Experiments  made  at  the  Massachusetts  Institute  of  Technology 
have  shown  that  a  displacement  of  one-sixteenth  inch  decreased  the  tensile 
strength  by  from  15%  to  20%." 

Rate  of  Applying  Strain.    The  selections  of  the  standard  rate  of  600 
lb  p)er  minute  by  the  committee  of  the  American  Society  of  Civil  En- 


FlG.  22. — Shot  Testing  Machine.     (See  p.  95.) 

gineers  (see  p.  76)  is  based  on  an  extensive  series  of  tests  from  which 
it  was  found  that  the  breaking  load  increases  with  the  speed  up  to  a 
rate  of  at  least  800  lb.  per  min.,  but  that  between  the  rates  of  400  and 
6do  lb.  the  variation  is  slight.  Mr.  E.  S.  Wheeler's*  experiments  tend 
to  confirm  this  conclusion. 

♦Report  Chief  of  Engineers,  U.  S.  A.,  1895,  p.  2916. 
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Tjrpes  of  Testiiig  Machines.  There  are  three  most  common  types  of 
tensile  testing  machines. 

(a)  The  shot  machine,  originally  designed  by  Dr.  Michaelis  and  shown 
in  its  American  patterns  in  Figs.  22  and  23,  applies  the  load  by  the  dis- 
charging of  a  stream  of  shot  whose  flow  is  automatically  shut  ofiF  when  the 


Fig.  23.-   Shot  Testing  Machine.     {^See  />.  95.) 

break  occurs.    The  breaking  load  is  determined  from  the  weight  of  the 
shot. 

(h)  The  simple  or  compound  lever  machines  apply  their  load  by  a 
sliding  weight  operated  by  hand  or  by  power.  A  compound  lever  power 
machine  is  illustrated  in  Fig.  24,  page  96. 
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(c)  The  spring  balance  machine,  which  was  originally  designed  and 
used  by  Mr.  Henr>'  Faija  in  England,  transmits  the  strain  from  the  crank 
to  the  briquette  through  a  spring  balance  which  records  the  load  upon  the 
dial.     (See  Fig.  25,  p.  97.) 

Johnson's  Ring  Testing  Machine.  A  machine  devised  by  Mr.  A.  N. 
Johnson  for  testing  the  tensile  strength  of  cement  and  mortars  is  based  on 
an  entirely  different   principle  from  the  clip    machines  just  described 


Fig.  24. — Compound  Lever  Testing  Machine      {See  ^.95.) 


The  cement  or  mortar  instead  of  being  formed  into  standard  briquettes  is 
molded  in  the  shape  of  rings.  The  apparatus  is  shown  in  Figs.  26  and  27, 
page  98.  A  cylinder  A  filled  with  water  or  other  liquid  contains  a  piston  oper- 
ated by  a  hand  wheel  F.  The  pressure  exerted  by  lowering  the  piston  is 
transmitted  by  the  liquid  to  the  closed  cylinder  B,  a  section  of  which 
consists  of  rubber  tubing  which  is  expanded  by  the  pressure  from  within 
until  it  bursts  the  ring  of  cement  which  encircles  it.    The  pressure  is  also 
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transmitted  to  the  gage  whose  reading  for  a  certain  diameter  and  thickness 
of  ring  of  cement  or  mortar  bears  a  definite  ratio  to  the  circumferential 
tensile  stress  upon  the  ring.  Brass  molds  of  special  design  for  forming 
the  rings  are  constructed  either  single  or  in  gangs  of  five. 


TENSILE  TESTS  OF  NEAT  OEMENT  AND  MORTAR 

Tests  of  tensile  strength  are  made  primarily  to  determine  whether  the 
ingredients  of  the  cement  and  the  process  of  its  manufacture  are  such  that 
a  continued  and  uniform  hardening  may  be  expected  in  the  work,  and 

whether  its  actual  strength  in  mortar  or 
concrete  is  so  high  that  it  can  be  depended 
upon  to  withstand  the  strain  placed  upon  it. 
Tensile  tests  must  be  combined  with  other 
tests,  most  particularly  the  test  for  sound- 
ness, to  arrive  at  correct  conclusions  on 
these  points. 

The  dates  which  have  been  universally 
selected  for  making  tensile  tests  to  deter- 
mine the  quality  of  the  cement  are  7  days 
and  28  days  after  molding.  In  each  case 
the  briquettes  remain  for  the  first  24 
hours  in  moist  air,  and  the  balance  of 
the  time  in  water  at  the  standard  tem- 
perature of  21°  Cent.  (70°  Fahr.).  For 
arriving  at  a  quicker  knowledge  of  the 
quality,  standard  specifications  require 
one-day  tests,  the  briquettes  being  broken 
after  24  hours  in  moist  air.  Longer 
periods  than  28  days  are  useful  for  deter- 
mining the  rate  of  permanent  hardening, 
although  the  rate  of  growth  is  different  in 
neat  cements,  mortars  and  concretes.  The 
growth  in  tensile  strength  is  not  strictly 
comparable  with  its  growth  in  compressive  strength. 

A  cement  giving  an  extremely  high  test  at  a  very  short  period  may  be 
regarded  with  suspicion,  although  if  future  tests  show  a  good  increase,  no 
fault  can  be  found.  Specifications  occasionally  limit  the  strength  of  the 
one-day  or  the  7-days  test.  Others  require  a  definite  increase  in  strength 
between  periods.    The  engineers  of  the  New  York  Rapid  Transit  Com- 


FiG.  25. — Spring  Balance  Testing 
Machine.     {See  p.  96.) 
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Fio.  26.— Machine  with  Cement  Ring  in  Position  ready  for  a  Test.     {See  p,  96.) 


Fio.  27.— Machine  after  a  Test  with  the  Top  Cap  Removed,  Showing  the  Broken 
Cement  Ring  and  Distended  Rubber  Cyh'nder  or  Tube.     {See  p.  g6.) 
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mission  require,  for  example,  "a  specific  ratio  of  increase,"  15%  in  tensile 
strength  "  from  7  to  28  days,  and  furthermore  that  a  cement  showing  as 
high  as  750  lb.  at  the  earlier  stage  should  be  generally  refused  as  imlikely 
to  give  good  results  in  long-time  tests."*  Manufacturers  consider  this 
a  very  severe  requirement  for  Portland  cement  tested  neat. 

Specifications  for  tensile  strength  are  given  on  pages  30  and  31.  A 
comparison  of  these  with  the  actual  strengths  of  different  cements  as 
furnished  by  manufacturers  will  show  that  on  the  average  the  tensile 
strength  of  Portland  cement  as  now  manufactured  is  largely  in  excess  of 
the  specifications.  In  comparing  these  figures,  however,  it  must  be 
recognized  that  specifications  are  not  for  average  strength,  but  are  in- 
tended to  cover  the  lowest  limit  which  can  be  allowed  on  the  work,  and 
to  provide  for  lack  of  uniformity  in  testing  as  well  as  in  real  quaUfy. 

GROWTH  IN  STRENGTH  OF  PORTLAND  AND  NATURAL 
CEMENT8  AND  CEMENT  MORTARS 

The  curves  in  Fig.  28,  for  which  we  are  indebted  to  Mr.  W.  Purves 


**^[Jtwr3     **•**'*        ^  •"<**"         3"**^'         ■*"^'"         ^^^^'         *"'*'         ^^^^^       "*°^ 


Fig.  28.— Growth  in  Tensile  Strength  of  Neat  Portland  Cement  and  Portland  Cement 

Mortars  with  Different  Proportions  of  Standard  Sand.     {See  p.  99.) 

(Compiled  for  this  treatise  by  W.  Purves  Taylor.) 


Taylor,  illustrate  the  growth  in  strength  of  neat  Portland  cement  and 
Portland  cement  mortars.  The  tests  from  which  the  curves  are  drawn 
were  made  under  his  direction  at  the  Philadelphia  Municipal  Laboratories. 

^Report  of  New  York  Board  of  Rapid  Transit  Coram issioners,  1900-01,  p.  258. 
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The  neat  and  1:3  (».«.,  one  part  cement  to  3  parts  sand  by  weight)  curves 
are  averaged  from  over  100,000  briquettes,  while  the  other  curves  are  each 
based  on  tests  of  300  to  500  briquettes. 

The  cements  included  a  number  of  brands,  American  brands  largely 
predominating.  The  sand  was  crushed  quartz,  the  former  U.  S.  standard. 
The  Philadelphia  records  include  tests  of  much  longer  time  than  one  year, 
and  there  is  a  noticeable  falling  off  in  the  observed  tensile  strength  after 
the  one-year  period.  This  is  most  noticeable  with  neat  cement  of  rotary 
kiln  brands,  but  also  occurs  to  a  less  degree  with  sand  mortars.  With 
cements  from  stationary  kilns  it  is  less  marked.  The  falling  off  in  tensile 
tests  is  generally  attributed  to  the  brittleness  of  the  small  sized  speci- 
mens, which  tends  to  irregularity  of  results  with  the  ordinary  testing 
machine,  and  to  the  unequal  hardening  of  the  surface  and  interior  of  the 
specimen,  rather  than  to  actual  deterioration  in  the  cement. 

The  average  growth  in  strength  of  neat  Natural  cement  and  Natural 
cement    mortars   is   illustrated   in   Fig.  29  from  data  kindly  prepared  by 
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Fig.  29. — Growth  in  Tensile  Strength  of  Neat  Natural  Cement  and  Natural  Cement 

Mortars  with  Different  Proportions  of  Standard  Sand.     (See  p.  100.) 

(From  data  by  Richard  L.  Humphrey  and  A.  W.  Munaell.) 


Mr.  Richard  L.  Humphrey  from  Philadelphia  tests,  and  by  Mr.  A.  W. 
Munsell  from  tests  made  for  the  Bahimore  &  Ohio  R.  R.  Cements  from 
seven  dififerent  sections  of  the  United  States  are  included  in  the  averages 
from  which  the  curves  are  drawn,  representing  the  Akron,  Cumberland, 
James  River,  Lehigh  Valley,  Louisville,  Milwaukee,  Rosendale  and  Utica 
districts. 
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SOUNDNESS  OR  CONSTANCT  OF  VOLUME 

The  term  "  soundness  "  is  more  commonly  used  in  America  and  England 
than  the  expression  "constancy  of  volume"  suggested  by  the  Committee 
of  the  American  Society  of  Civil  Engineers,  or  "deformation"  as  employed 
in  France.  The  purpose  of  the  test  is  to  determine  in  advance  whether  a 
cement  is  in  danger  of  disintegrating,  that  is,  crumbling,  or  of  expanding 
or  contracting  so  as  to  cause  distortion  or  cracking  in  the  masonry. 

If  a  cement  satisfactorily  passes  the  tests  for  soundness,  it  will  in  all 
probability  withstand  the  effect  of  the  elements  without  swelling  or  disin- 
tegration, and  will  continue  to  harden  for  an  indefinite  period.  Failure, 
on  the  other  hand,  to  pass  the  tests  for  soundness,  especially  the  hot  test, 
is  not  positive  proof  of  inferiority,  for  a  cement  which  fails  to  pass  may 
possibly,  through  subsequent  exposure  to  the  air  before  being  used,  or 
because  of  mixing  with  sand  or  other  aggregate,  produce  durable  masonry. 
We  may,  however,  with  safety  adopt  the  following  conclusion: 

//  a  Portland  cement  passes  the  hot  test  it  may  be  used  immediately 
with  reasonable  certainty  of  its  ultimate  soundness.  1}  it  jails  to 
pc^s,  it  should  be  regarded  with  suspicion  and  thoroughly  tested. 

Causes  of  Unsoundness.  Disintegration,  or  crumbling,  of  work  in 
Portland  cement  properly  mixed  and  laid,  is  usually  due  to  an  excess  of 
lime  in  a  form  which  can  be  attacked  by  the  elements.  This  may  come 
about  in  two  entirely  distinct  ways,  either  (i)  by  the  use  of  too  high  a 
proportion  of  lime  in  the  raw  materials  from  which  the  cement  is  made, 
(2)  by  under-burning  the  cement,  or  (3)  by  too  coarse  grinding. 

The  presence  of  magnesia  in  excess  in  a  thoroughly  burned  cement  may 
produce  a  gradual  expansion  which  will  disintegrate  the  mortar  or  con- 
crete after  several  years.  This  action,  brought  to  notice  by  tests  of  Mr. 
H.  Le  Chatelier,*  is  generally  recognized,  but  opinions  differ  as  to  the 
limit  to  the  percentage  of  magnesia  which  may  occur  in  Portland 
cement  without  deleterious  effect.  Le  Cha teller's  experiments  led  him  to 
consider  5%  as  injurious.  The  Association  of  German  Cement  Manu- 
facturers first  placed  the  limit  at  3i%,  and  later  raised  it  to  5%.  Mr. 
Spencer  B.  Newberry  states  (page  56)  that  recent  experiments  made  by 
himself  and  by  Van  Blaese  show  that  cements  containing  8%  or  9%  of 
magnesia  will  pass  the  boiUng  test,  while  those  with  15%  magnesia  will 
expand.  The  limit  of  4%  recommended  by  the  Committee  of  the  Amer- 
ican Society  for  Testing  Materials  in  1904  (see  p.  30)  is  undoubtedly 
conservative.    Natural  cement,  which  is  burned  at  a  lower  temperature, 

^Commission  des  M^thodes  d*£ssai  des  Mat^riauz  de  CoDstniction,  1895,  Vol.  IV,  p.  229. 
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may  contain  a  much  larger  quantity  of  free  lime  and  of  magnesia  without 
injury. 

The  expansion  caused  by  an  excess  of  free  lime  is  due  to  the  hydration 
or  slaking  of  the  calcium  oxide  (CaO).  This  is  readily  understood  from 
the  expansion  of  common  lime,  which  in  slaking  with  water  will  produce 
a  bulk  of  paste  from  2  to  3  times  greater  than  the  volume  of  the  loose 
powder.  The  presence  of  lime  in  a  free  or  loosely  combined  state  must 
not  be  confounded  with  other  compounds  of  calcium.  A  thoroughly 
slaked  lime  paste,  or  powder,  that  is,  one  which  is  completely  hydrated, 
may  in  fact  be  added  to  a  Portland  cement  mortar  without  injurious  • 
results,  to  lengthen  its  time  of  setting  or  to  produce  a  more  water-tight 
mixture. 

The  small  amount  of  free  lime  which  frequently  occurs  and  sometimes 
produces  unsoundness  in  first-class  Portland  cement,  tested  when  fresh, 
may  be  hydrated  and  rendered  harmless  by  air-slaking  after,  say,  two  or 
three  weeks'  storage,  or  after  spreading  the  cement  out  in  the  air. 

Adulteration  with  slag  may  cause  a  cement  containing  an  excess  of 
free  lime  to  pass  the  boiling  test. 

Tests  for  Soundness.  The  presence  of  ingredients  which  will  render  a 
cement  unsound,  that  is,  which  will  cause  it  to  expand  or  disintegrate,  is 
determined  by  the  eye,  or  by  measuring  appliances  in  specimens  which 
have  been  exposed  under  conditions  which  as  nearly  as  possible  produce 
the  same  effect  as  the  practical  effects  of  time  and  the  elements. 

There  is  apparently  no  reliable  method  for  determining  the  presence  of 
free  lime  by  chemical  analysis.  Mr.  E.  Candlot*  says  that  **  there  is  in  fact 
no  method  for  finding  the  percentage  of  free  lime  in  the  cement,"  and 
Dr.  Schuman*  concurs  in  this  view  in  the  following  statement* 

I  do  not  know  a  method  for  finding  out  the  percentage  of  free  lime  in 
Portland  cement.  I  do  not. think  there  exists  such  a  method,  and  I  am 
myself  of  the  opinion  that  chemists  will  never  find  out  one;  the  solutions 
capable  of  taking  away  the  free  lime  from  the  cement  will  always  work  in 
a  more  or  less  strong  degree  on  the  cement  itself. 

This  inability  to  detect  free  lime  by  chemical  analysis  necessitates  a 
resort  to  physical  tests.  Specimens  for  testing  soundness  are  generally 
circular  pats  tapering  toward  the  edges,  so  that  the  expansion  of  the  mass 
will  tend  to  enlarge  the  circumference  and  thus  produce  cracks  at  the  edges. 

♦Quoted  by  W.  W.  Maclay  in  Transactions  American  Society  of  Civil  Engineers,  Vol  XXVII, 
p.  448. 
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Egg-shaped  specimens  and  also  briquettes  are  sometimes  used.  Both 
of  these  show  deterioration  by  the  appearance  of  the  surface. 

Appearance  of  Soundness  Specimens.  Cracks  which  appear  on  pats 
are  not  always  caused  by  unsoundness.  Expansion  cracks,  which  reveal 
an  imsound  cement,  are  distinguished  from  shrinkage  cracks,  which  usually 
appear  during  setting  instead  of  after  the  cement  is  set,  in  Figs.  30  to  37. 
Hair  cracks  also  sometimes  appear  upon  specimens,  and  in  practice  upon 
neat  cement  or  very  rich  mortar,  where  so  large  an  excess  of  water  has 
been  employed  in  mixing  that  it  does  not  dry  off  until  the  cement  has  set, 
and  causes  the  deposition  of  a  very  thin  coating  of  partially  decomposed 
cement  which  had  remained  in  suspension  in  the  water.  An  unsound 
cement  in  air  or  in  water  at  the  ordinary  temperature  will  generally  show 
defect  within  28  days,  although  in  very  exceptional  cases  several  months 
or  even  years  have  been  known  to  elapse  before  signs  of  deterioration 
appear  in  specimens  which  have  not  been  subjected  to  heat. 

Photographs  of  pats  illustrating  the  appearances  of  defective  specimens 
which  have  been  subject  to  the  boiling  test  are  shown  in  Figs.  38  and  39, 
pages  108  and  109.  Figs.  30  to  37,  pages  104  and  105,  are  sketches* 
employed  in  the  Philadelphia  Municipal  Laboratories  for  distinguishing 
harmless  appearances  in  neat  pats  from  evidences  of  unsoundness.  Mr. 
Taylor  describes  the  pats  as  follows: 

Fig.  30  represents  a  normal  pat  in  good  condition. 

Fig.  31  represents  shrinkage  cracks.  These  cracks  are  ordinarily  due  to 
the  use  of  a  too  wet  mixture  or  to  too  quick  a  drying  out.  If  the  pats  are 
left  exposed  to  dry  air  during  setting  these  cracks  are  often  developed. 
Shrinkage  cracks  ordinarily,  therefore,  indicate  only  a  lack  of  care  in 
manipulation,  and  not  dangerous  properties  in  the  cement. 

Fig.  32  shows  cracks  caused  by  the  expansion  of  the  cement  and  the 
curling  of  the  edges  of  the  pat  from  the  glass  while  the  pat  still  adheres, 
which  is  often  coincident  with  the  expansion.  In  the  air  pats  these  cracks 
are  developed  in  nine-tenths  of  the  pats  adhering  to  the  glass,  and  unless 
very  decidedly  marked  are  not  dangerous.  They  should  not  exist  in  the 
water  pats.  If  they  do  exist,  however,  to  an  appreciable  extent,  it  denotes 
the  presence  of  a  too  great  proportion  of  expansives,  which  ordinarily  is 
sufficient  to  condemn  the  sample. 

fig.  33  shows  blotching,  a  pat  which  is  usually  indicative  of  either  adul- 
teration or  under-burning.  This  condition  in  itself  should  not  necessarily 
mean  rejection,  but  should  always  induce  an  investigation  of  the  causes 
producing  it,  which  may  or  may  not  be  sufficient  to  warrant  rejection. 

Fig.  34  shows  pats  which  have  left  the  glass  (A)  by  mere  lack  of  ad- 
hesion, (B)  by  contraction,  and  (Q  by  expansion.     (A)  is  never  dangerous 

♦Presented  to  the  authors  by  Mr.  W.  Purvcs  Taylor. 


104 


A  TREATISE  ON  CONCRETE 


Fig.  31.— Harmless  Shrinkage  Cracks* 


Fig.  32.— Expansion  Cracks,  Harmless  in  Air  Pats.* 


Fig.  33.— Blotches  Requiring  Fig.  34.— Pats  which  have  left  Glass.* 

Investigation.* 

*Sce  pp.  103  and  106. 
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Fig.  35.  —Cracked  Glass  (pat  remo^Td.)* 


Fig.  36.— Incipient  Disintcgraiion.+ 


Fig.  37.— Complete  Disintegration.* 
♦See  pp.  103  anJ  106. 
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in  either  air  or  water.  (B)  and  (C)  are  dangerous  only  when  existing  in 
a  marked  form.  A  curvature  of  about  a  quarter  of  an  inch  can  be  con- 
sidered about  the  limit  of  safety  in  a  3 -inch  pat.  Case  (Q  rarely,  if  ever, 
occurs  in  water. 

Fig.  35  shows  a  peculiar  condition  in  which  the  pat  is  perfectly  sound  and 
hard,  but  the  glass  on  which  it  is  made  is  badly  cracked.*  This  has  often 
been  laid  to  chemical  action,  but  this  conclusion  is  doubtless  erroneous. 
It  is  probably  due  entirely  to  expansion  of  the  pat,  when  the  adhesive 
strength  of  the  cement  to  the  glass  exceeds  the  strength  of  the  glass  itself. 
It  is  only  found  in  the  water  pats,  and  is  not  usually  indicative  of  dangerous 
qualities  of  the  cement. 

Fig.  36  shows  the  radial  cracks  of  incipient  disintegration.  These  are 
the  danger  marks  to  be  looked  for  in  the  normal  pat  tests,  and  are  always 
3ufl&cient  to  warrant  rejection. 

Fig.  37  shows  cases  of  complete  disintegration,  which  almost  invariably 
begins  merely  by  showing  radial  cracks,  as  in  Fig.  36. 

Accelerated  or  Hot  Tests.  The  object  of  all  forms  of  h^t  tests  is  to 
produce  in  a  few  hours  the  results  which  at  a  normal  temperature  require 
several  days  or  perhaps  months.  Engineers  are  by  no  means  agreed  as  to 
the  value  of  accelerated  tests,  the  chief  objection  to  their  use  being  that 
some  cements  which  fail  in  these  tests  prove  satisfactory  in  construction. 

An  argument  for  the  hot  test  lies  in  the  fact  that  Portland  cement 
manufacturers  are  coming  to  recognize  it  as  the  very  best  test  for 
them  to  use  in  determining  whether  their  own  cement  will  fulfil  the 
requirements  of  permanent  construction.  In  a  recent  letter  to  the  authors 
the  superintendent  of  one  of  the  largest  factories  in  the  United  States 
writes,  **So  far  as  we  are  concerned,  we  consider  the  hot  test  of  the  greatest 
importance.  If  this  shows  up  well,  we  feel  quite  satisfied  that  all  other 
tests  will  show  up  properly."  Those  desiring  to  investigate  the  various 
opinions  upon  the  subject  are  referred  to  References,  Chapter  XXXI. 

Mr.  W.  Purves  Taylor,  in  a  paper  read  before  the  Cement  Section  of  the 
American  Society  for  Testing  Materials,  at  the  Sixth  Annual  Meeting, 
1903, t  gives  the  results  of  a  large  number  of  accelerated  tests  made 
at  the  Philadelphia  Testing  Laboratory  by  boiling  balls  or  pats  (after 
24  hours  in  moist  air)  for  three  or  four  hours,  and  the  results  of  some 
of  the  conclusions  there  given  are  quoted  as  follows: 

"The  condition  in  a  cement  most  affecting  the  result  of  an  accelerated 
test  is  its  age  or  the  amount  of  seasoning  it  has  undergone.     Every  cement, 

♦similar  causes  may  produce  one  or  two  cracks  in  the  glass. 

tProcccdings  American  Society  for  Testing  Materials,  1903,  Vol.  Ill,  p.  -^74,  also  printed  in 
Engineering  News,  July  23,  1903,  p.  81. 
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no  matter  how  well  proportioned  and  burned,  will  contain  at  least  a  small 
amount  of  free  or  loosely  combined  lime,  which  will  usually  cause  im- 
soundness  if  used  or  tested  at  once.  This  lime,  however,  will  hydrate  in  a 
very  short  time  on  exposiu*e  to  air,  thus  rendering  it  inert  and  preventing 
any  expansive  action.  It  will,  therefore,  be  found  in  a  large  majority  of 
cases  that  if  a  cement  failing  in  the  accelerated  tests  be  stored  for  two  or 
three  weeks,  this  imsoundness  will  disappear,  and  the  cement  pass  the 
test  with  ease." 

This  is  illustrated  m  the  following  table  and  in  Fig.  38,  page  108,  the 
first  three  photographs  also  shcwiiig  various  condiiions  which  may  be 
expected  in  specimens  which  fail  to  pass  accelerated  tests. 

Ejject  of  Age  of  Cement  on  Results  of  Boiling  Test. 
By  W.  Purves  Taylor.    {See  p,  107.) 


TENSILE  STRENGTH 

Age  of 

Neat 

cement 
when 
tested 

5. 

1 

00 

1 

5. 
00 

a8  days  in  air 

38  days  in  wate 

" 

«^ 

« 

^» 

« 

I  week 

550 

76s 

762 

171 

225 

Curled  and  soft. 

SUghtly 
checked. 

Partly  disin- 
tegratad. 

2  weeks 

548 

67 

7;' 

17 

246 

Slightly  curled. 

Slightly  curled. 

Checked  and 
cracked. 

3      " 

492 

718 

763 

182 

244 

**  0.  K." 

*'  0.  K." 

SUghtly 
checked. 

5      " 

427 

692 

747 

183 

249 

"  0.  K." 

"O.K." 

Sound. 

"Coarseness  of  grinding  is  also  a  frequent  cause  of  unsoundness  for  the 
reason  that  the  larger  particles  are  not  readily  susceptible  to  hydration,  and 
contain  for  a  long  period  of  time  exp>ansive  elements  which  very  rapidly 
develop  a  disintegrating  action  when  treated  in  the  accelerated  tests." 

"A  large  number  of  tests  on  different  cements  were  made  and  the  time 
at  which  failure  occurred  was  observed.  In  these  tests  it  was  found  that 
of  those  samples  which  did  not  pass  the  test,  22%  failed  in  the  first  half 
hour,  57%  failed  in  the  first  hour,  85%  failed  in  two  hours,  96%  in  three 
hours,  and  99%  in  four  hours,"  "thus  showing  generally  that  a  test  piece  of 
cement  standing  three  or  four  hours  of  boiling  will  ahnost  invariably  stand 
a  much  greater  length  of  time,  and  also  that  at  least  three  or  four  hours 
should  always  be  allowed  for  the  test." 

"Pats  of  cement  allowed  more  than  about  twelve  hours  to  harden  will, 
if  unsound,  fail  when  tested  by  boiling  at  almost  any  time  in  the  future." 

"We  now  come  to  the  very  important  question  of  the  relation  of  the 
boiling  tests  to  the  other  tests  foi  soundness  and  strength  as  made  in  the 
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laboratory.  No  one  who  has  had  much  experience  with  the  boiling  test 
questions  that,  although  it  is  by  no  means  infallible,  the  results  obtained 
from  it  are  generally  corroborated  by  either  the  tensile  tests  or  the  normal 
tests  for  soundness.  The  writer  has  recently  compiled  some  data  in  re- 
gard to  this  point,  covering  over  a  thousand  tests  on  many  varieties  of 
cement,  with  the  following  results: 

"  Of  all  samples  failing  to  pass  the  boiling  test,  34%  of  them  developed 
checking  or  curvature  in  the  normal  pats  —  or  a  loss  of  strength  in  less  than 
twenty-eight  days.     Of  those  samples  that  failed  in  the  boiling  test  but  re- 


One  Week  Old. 


Two  Weeks  Old. 


Three  Weeks  Old.  Five  Weeks  Old. 

Fig.  38.— Specimens  showing  the  Effect  of  the  Age  of  the  Cement  upon  its  Soundness. 

{See  />.  107.) 


mained  sound  at  twenty-eight  days,  3%  of  the  normal  pats  showed  checking 
or  abnormal  curvature  in  two  months,  7%  in  three  months,  id%  in  four 
months,  26%  in  six  months,  and  48%  in  one  year;  and  of  these  same  sam- 
ples, 37%  showed  a  falling  off  in  tensile  strength  in  two  months,  39%  in 
three  months,  52%  in  four  months,  63%  in  six  months,  and  71%  in  one 
year.  Or,  taking  all  these  together,  of  all  the  samples  that  failed  in  the 
boiling  test,  86%  of  them  gave  evidence  in  less  than  a  year's  time  of  pos- 
sessing some  injurious  quality. 

"On  the  other  hand,  of  those  cements  passing  the  boiHng  test,  but  one- 
half  of  1%  gave  signs  of  failure  in  the  normal  pat  tests,  and  but  13% 
showed  a  falling  off  in  strength  in  a  year's  time. 
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**This  certainly  makes  a  very  strong  showing  in  favor  of  the  boiling  test, 
at  least  considered  from  a  laboratory  standpoint. 

"In  order  to  show  the  great  value  sometimes  obtained  from  the  results 
of  the  boiling  test,  several  examples  are  given  in  the  table  on  page  no  of 
tests  of  cements  occurring  in  the  regular  routine  work  of  the  laboratory." 

The  air  and  water  pats  of  sample  2  of  this  table  are  shown  in  Fig.  39 
at  the  age  of  foiu*  months.     These  pats  were  sound  at  twenty-eight  days. 

In  concltTsion  Mr.  Taylor  lays  special  emphasis  upon  the  fact  that  many 
cements  which  do  not  pass  the  boiling  test  will  give  excellent  results  in 


Fig.  39.— Examples  of  Unsound  Pats  at  4  months  which  were  sound  at  28  days. 

{See  p,  109.) 


practice.  He  gives  as  the  probable  reason  for  this  that  the  test  for  sound- 
ness is  generally  made  immediately  upon  the  receipt  of  a  shipment,  while 
the  cement  used  in  construction  has  opportunity  to  season,  and  upon  the 
fact  "that  the  disintegrating  action  of  a  cement  is  always  far  greater  when 
mixed  neat  than  when  mixed  with  an  aggregate,  and  the  greater  the  amount 
of  the  aggregate  the  less  the  tendency  to  unsoundness."  It  is  often  good 
policy  before  rejecting  a  cement  which  fails  to  pass  the  hot  test  to  hold  it 
for  a  week  or  two  so  that  it  may  further  season  and  then  retest  it. 

Methods  of  Making  Accelerated  Tests.    The  methods  of  conducting 
accelerated  tests  are  numerous,  the  object  of  all  of  them  being  to  hasten 
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the  hardening  of  the  cement  so  as  to  produce  in  a  few  hours  results  which 
under  ordinary  conditions  require  weeks  or  months.  Boiling  the  speci- 
mens, instead  of  steaming  them  as  recommended  by  the  Committee  of  the 
American  Society  of  Civil  Engineers,  while  more  common,  is  more  severe. 
Other  methods  are  employed  in  Europe. 

The  SUam  Testy  recommended  by  the  Committee  of  the  American  So- 
ciety of  Civil  Engineers,  requires,  as  already  described  (p.  77),  that  the 
pat  after  twenty-four  hours  in  moist  air  shall  be  placed  in  an  atmosphere 
of  steam  above  boiling  water. 

The  Boiling  Test  was  originated  by  Prof.  Tetmajer  in  Germany.  After 
twenty-four  hours  in  moist  air,  or  until  it  is  thoroughly  set,  the  specimen 
is  placed  in  cold  water,  which  is  raised  to  and  then  maintained  at  the 
boiling  point  for  several  hours.  Three  or  four  hours  is  the  time  specified 
by  Mr.  W.  Purves  Taylor,  and  often  used  in  the  United  States,  although 
some  cement  factories  boil  for  twenty-four  hours.  Dr.  Michaelis  ad- 
vocates six  hours*  boiling,  and  this  period  is  specified  by  the  French 
Commission. 

Combined  Boiling  and  Tensile  Test.  A  regular  test  at  many  Portland 
cement  factories  consists  in  testing  the  tensile  strength  of  briquettes  which 
have  been  subjected  to  the  hot  test.  A  briquette  of  neat  cement  after 
twenty-foiu-  hours  under  a  damp  cloth  is  placed  in  an  atmosphere  of 
steam  over  boiling  water  for  an  hour  or  two,  and  then  inunersed  in  water 
at  about  the  boiling  point  and  boiled  for  about  twenty-four  hours,  when 
it  must  show  a  certain  tensile  strength. 

The  Hot  Water  Test,  as  adopted  by  Mr.  Henry  Faija  in  England,  and 
advocated  there  by  Mr.  David  B.  Butler,  consists  in  subjecting  a  newly 
mixed  pat  to  a  moist  heat  of  100°  to  105°  Fahr.  (38°  to  40®  Cent.)  for  six 
or  seven  hours,  or  until  thoroughly  set,  and  then  placing  it  in  warm  water 
at  a  temperature  of  115°  to  120°  Fahr.  (46°  to  49°  Cent.)  for  the  re- 
mainder of  the  twenty-four  hours.  Mr.  Deval  in  France  employed  a 
temperature  of  176°  Fahr.  (80°  Cent.)  for  a  period  of  six  days. 

Other  Accelerated  Tests  which  have  been  employed  in  Europe  are  oven 
tests,  where  the  specimen  is  heated  in  an  oven;  glow  tests,  where  a  baU  is 
heated  over  a  gas  flame,  and  Prussing  disc  tests,  where  discs  are  formed 
under  heavy  pressure  and  then  exposed  to  hot  water. 

Measurement  of  Expansion.  Appliances  have  been  devised  for  testing 
the  soundness  of  cement  by  measuring  the  amount  of  expansion  or  def- 
ormation which  it  undergoes  in  different  periods  of  time.  The  principal 
of  these  are  the  long  bar  apparatus,  devised  by  Messrs.  Durand-Claye  and 
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Debray,  which  was  recommended  by  the  French  Commission,  Bauschin- 
ger's  caliper  apparatus,  and  Le  Chatelier's  tongs.* 

The  Chimney  Expansion  Testy  in  which  a  smaU  quantity  of  neat  cement 
is  solidly  pressed  into  a  straight  lamp  chimney  with  the  idea  that  an  un- 
sound cement  will  break  the  glass,  is  worthless,  as  all  first-class  cements 
expand  to  a  greater  or  less  degree. 

*Deicribed  in  Spalding's  Hydraulic  Cement,  1903,  p.  166. 
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CHAPTER  VIII 

SPECIAL  TESTS  OF   CEMENT   AND  MORTAR 

The  most  important  tests  for  comparing  the  qualities  of  different  ct  menta 
and  for  determining  their  practical  value  have  been  described  in  the  ua-* 
ceding  chapter.  Certain  other  tests  are  often  made  to  investigate  ^pcLUil 
qualities  of  a  cement  or  mortar,  or  for  scientific  research.  •  , 

Such  special  tests  may  be  enumerated  as  follows: 

Color. 

Weight. 

Microscopical. 

Compressive. 

Transverse. 

Adhesive. 

Shearing. 

Abrasive. 

Porosity. 

Permeability. 

Yield  of  mortar. 

Rise  in  temperature. 

COLOR 
The  color  of  a  cement  bears  but  slight  relation  to  its  quality,  but  a  ^'a^• 
ation  of  color  in  the  same  brand  is  sometimes  an  indication  of  inferiority* 
Natural  cements  made  in  different  localities  may  often  be  distinguished 
from  each  other  and  from  Portland  cements  by  their  color. 

Portland  Oemant.  The  chemical  composition  of  Portland  cements 
made  by  different  processes  is  so  uniform  that  the  color  of  different  brands 
varies  less  than  that  of  Natural  cements. 

The  color  of  Portland  cement  is  described  as  a  cold  blue  gray.  lu 
England  the  term  **foxy"  is  applied  to  a  Portland  cement  of  a  brownish 
color.  According  to  Mr.  David  B.  Butler*  this  denotes  ** insufficient  cal- 
cination or  the  use  of  unsuitable  clay  or  possibly  excess  of  clay/'  He 
further  states  that  if  a  Portland  cement  contains  a  large  quantity  of  under- 
burned  particles,  on  account  of  their  lower  specific  gravity  they  len*^!  to 
rise  to  the  surface  on  troweling,  thus  forming  a  yellowish  brown  film  wliich 
is  noticeable  in  the  section  of  the  briquette  after  fracture. 

'(^utkr^s  Portland  Cement,  1899,  p.  255. 
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The  dark  color  of  the  coarser  particles  of  a  Portland  cement  left  as  residue 
on  a  screen  is  due  simply  to  the  fact  that  cement  clinker  is  black,  and  pieces 
which  are  not  finely  ground  retain  the  color  of  the  clmker. 

Natural  Gemant.  The  color  of  Natural  cement  varies  with  the  character 
of  the  rock  and  consequently  with  the  locality  in  which  it  is  produced.  It 
ranges  from  the  light  ^cru  of  the  Utica  (III.)  cement  to  the  dark  grayish 
brown  of  the  Rosendale  (N.  Y.).  Samples  received  by  the  authors  from 
various  manufactories  show  the  James  River  cement  to  be  a  light  yellowish 
brown,  the  Akron  (N.  Y.)  cement,  ^cru,  the  Milwaukee  (Wis.)  cement,  drab, 
and  the  Louisville  (Ky.)  cement,  a  brownish  gray.  Certain  other  brands 
are  similar  in  color  to  Portland. 

Pnuolan  Oament.  Puzzolan  cement  made  from  slag  is  of  a  light  lilac 
shade,  much  lighter  than  Portland.  After  being  kept  under  water  it 
assumes,  when  freshly  fractured,  a  bluish  green  tint.  This  green  tint, 
which  according  to  Candlot*  is  due  to  sulphide  of  calcium  present  in  the 
cement,  is  especially  noticeable  in  a  sample  kept  in  sea  water,  and  fades 
on  exposure  to  dry  air. 

WEIGHT  OF  CEMENT 

Weight  is  no  indication  of  quality.  Formerly,  nearly  all  specifications 
required  that  a  cement  should  reach  a  certain  standard  of  weight  per 
struck  bushel  or  per  cubic  foot,  on  the  principle  that,  other  things  being 
equal,  a  thoroughly  burned  cement  is  heavier  than  one  which  is  under- 
burned.  But  when,  on  the  other  hand,  the  degree  of  fineness  was  found 
to  affect  the  weight  much  more  than  any  difference  in  calcination,  the 
worthlessness  of  this  requirement  became  apparent,  and  the  test  for  spe- 
cific gravity  was  substituted. 

The  following  table  by  Eliot  C.  Clarkef  illustrates  the  difference  in 
weight  between  cements  of  the  same  manufacture  which  contain  different 
percentages  of  coarse  particles. 

Weights  oj  Cements  Containing  Varying  Perce fUages  oj  Coarse  Particles,     {See  p   114-j 

By  Eliot  C.  Clarke. 


Percentage  of  cement  rctai 
on  No.  I  ao  sieve 

ned 

Weight 
per  cu.  ft. 

0 

75  lb. 

10 
20 

e: 

30 

86    " 

40 

90    " 

♦Candlot's  Cimcnts  et 

Chaux 

Hydrauliques, 

1898, 

p.  159. 

fTransactions  American  Society  of  Civil  Engineers,  Vol.  XIV,  p.  144* 
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Mr.  Henr)^  Faija'.s  experiments*  arranged  in  the  following  talile  prove 
that  the  weiglit  of  a  cement  decreases  with  age.  His  explanation  fcjr  this 
is  that  the  lower  sfjecific  gravity  of  the  moisture  and  carbonic  acid  absorbed 
from  the  air  tends  to  increase  the  bulk  of  the  cement  without  correspond- 
ingly increaiiing  its  weight. 


Decrease  oj  Weighi  of  Cement  wUk  Age. 
Bv  H*  Faija* 


CS«A. 


• 

Wrijthl  PBt 

1^ 

Ptrccntagt  of 
litsa  in  Wi^if^bt 

Wbeti  ^€^ceived , , , 

88 

ilx 

74 

Afier  rtiie  month ^..,,^, ^,.-» 

37 
14.  z 

*  ^     three  months .  * . . , .*_.*._ 

*'     six          *^ .,„„., ,,, 

"     nmc        '*       

"      one  year* *,,.., .. 

^5^9 

Method  of  Weighing  Cement.  The  apparatus  finally  recommended 
by  the  French  Commlssionj  after  a  series  of  tests  by  Mr.  F.  Alexandre ,| 
was  a  circular  funnel  with  screen,  as  shown  in  Fig.  40.  The  cement 
placed  upon  the  screen  is  stirred  with  a  wo<KJen  spatula  4  cm.  (if  in.) 
tvide,  and  25  cm,  (10  in.)  long,  and  falb  through  the  screen  into  the 
cylindrical  measure  of  one  liter  capacity  (0.6 r  cu,  ft). 


(D 


Fig.  40. 


MIGROaOOPIOAL  HXAMI- 

NATIOK  OF  PORTLAND 

CEMENT  CLINKER 

Tiie  structure  of  Port* 
land  Cement  clinker  can 
be  clearly  discerned  with 
the  aid  of  the  microscope 
and  potari^efl  light  by 
preparing  thin  sections  of 
^  it  in  the  same  way  as  those 
of  rocks  made  by  petrog- 
raphers. 

Le  Chatelier,  a  French 
engineer,    and    Tomebohn, 


Funnel  Used  in  Weighing  Cement 
(See  p.  115.) 

♦Butler's  Portland  Cement,  1809,  p.  240. 

'fCommissioa  des  M^thodes  d'Essai  des  Materiaux  de  Construction,  1895,  Yd.  TV,  p.  21 
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a  Swedish  petrographer,  some  years  ago  identified  two  essentia] 
mineral  entities,  and  three  others  of  less  importance,  as  constituents 
of  Portland  cement  clinker.  Tomebohn  denominated  the  two  essen- 
tial constituents  alite  and  ceiite. 

Mr.  Clifford  Richardson  has  within  the  last  few  years  taken  the  sub- 
ject up  very  elaborately  in  this  country,  and  his  results  go  to  show  that 
optical  methods  of  examining  clinker  will  eventually  prove  of  great  in- 
terest, not  only  in  determining  the  character  of  clinker,  but  also  in 
pointing  out  means  of  improving  the  methods  of  production. 

COMPRESSIVE  TESTS  OF  CEMENT 

Compression  testing  machines  are  coming  into  general  use  in  America, 
For  merely  determining  the  quality  of  a  cement,  tensile  tests  are  more  con- 
venient because  they  can  be  made  more  quickly  and  require  less  powerful 
machines,  but  for  comparing  different  sand  aggregates  and  for  its  adapt- 
abihty  to  testing  concrete  by  compression  or  by  transverse,  t.«.,beam, 
tests,  the  compression  machine  possesses  great  advantage.  The 
French  Commission  recommend  compression  tests  in  addition  to 
tension,  and  many  engineers  in  the  United  States  advise  them  in  well 
equipped  laboratories.* 

T3rp68  of  Compression  Testing  Machines.  Machines  especially  adapted 
for  compressive  tests  are  built  with  capacities  ranging  from  30000  to 
400000  lb.,  or  even  larger.  The  Emery  Machine  at  the  Watertown 
Arsenal,  U.  S.  Army,  is  of  800  000  lb.  capacity  while  the  machine  designed 
in  1908  for  the  structural  materials  laboratory  of  the  U.  S.  Geological  Sur- 
vey at  St.  Louis  has  a  capacity  of  10  000  000  lb.  A  machine  with  a 
capacity  of  not  less  than  40  000  lb.  is  required  for  2-inch  cubes  of  neat 
cement  or  mortar,  while  for  6-inch  cubes  of  mortar  or  concrete  a  machine 
should  run  to  at  least  1 50  000  lb. 

A  testing  machine  for  general  laboratory  work  driven  by  power  is  illus- 
trated in  Fig.  41,  in  which  the  pressure  is  continuously  applied  by  means  of 
a  screw  pump.  It  may  be  operated  either  by  hand  or  by  power  and  is 
built  for  maximum  capacities  of  200  000  lb.  and  upwards. 

An  American  machine  of  about  40  000  lb.  capacity  of  the  same  type  as  the 
German  Amsler-Laffon  compression  testing  machine  is  illustrated  in  Fig. 
42,  page  118.  The  hydraulic  power  is  applied  by  turning  the  hand  wheel 
and  the  load  is  read  directly  from  the  pressure  gage. 

*  Proceedings  American  Society  of  Civil  Engineers,  April,  1900,  p.  125. 
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Form  of  Gomprassion  Spedmans.  Extended  tests  were  made  for  the 
French  Commission  by  Mr.  P.  Sim^n,*  in  which  he  employed  specimens 
3f  various  shapes  and  sizes,  and  compared  the  results  with  those  obtained 


Pig.  41. — Compression  Testing  Machine.      {See  page  116.) 


from  crushing  the  halves  of  briquettes  which  had  been  broken  in  tension. 
Quoting  from  a  discussion  of  Mr.  Thompsonf  upon  the  Report  of  the 
Cement  Committee  of  the  American  Society  of  Civil  Engineers: 

^Commission  dcs  M^thodes  d^Essai  dcs  Mat^riaux  de  Construction,  Vol.  IV,  1895,  p.  187. 
'I'Sanford  E.  Thompson  in  Proceedings  American  Society  of  Civil  Engineers,  August,  1903,  p.  646. 
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Fig.  42. — Hydraulic  Compression  Testing  Machine.      (See  page  116) 
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The  Commission  reached  the  conclusion  that  the  briquettes  which  had 
been  broken  in  halves  by  tension  should  be  used  for  the  compressive  tests. 
The  two  halves  of  each  briquette  are  crushed  separately  and  the  siun  of  the 
two  results  divided  by  the  total  area  of  the  briquette,  thus  obtaining  the  com- 
pressive strength  per  unit  of  surface.  The  surface  area  of  the  United 
States  standard  briquette  recommended  by  our  Committee  is  almost 
exactly  4  sq.  in.  Instead  of  the  halves  of  a  briquette,  a  single  cylinder 
having  the  same  thickness  and  the  same  area  of  surface  as  a  whole 
briquette  may  be  used  with  substantially  equivalent  results. 

Specimens  which  are  rough  or  uneven  may  be  smoothed  by  gentle 
rubbing  on  a  stationary  grindstone. 

In  breaking,  the  pressure  should  increase  uniformly,  and  at  such  speed 
that  it  will  require  between  one  and  two  minutes  to  crush  each  specimen. 

For  comparing  the  strength  of  cement  paste  or  mortar,  with  that  of 
other  materials  which  cannot  readily  be  molded  in  cement  molds,  the 
Commission  recommends  cubes  having  an  area  of  50  sq.  cm.  (7.75  sq.  in.) 
on  each  face.  For  a  United  States  standard,  cubes  2  in.  on  an  edge,  that 
is,  with  all  faces  having  an  area  of  4  sq.  in.,  conform  to  most  common 
usage,  and  are  therefore  best  for  this  class  of  comparative  tests. 

A  mold  for  cubes  is  shown  in  Fig.  43. 


^#!#x# 


Fig.  43. — Gang  Mold  for  Compression  Cubes.    (See  p,  119.) 

Relation  of  Oompressive  to  Tensile  Strength.  Mr.  R.  Feret"*"  con- 
cludes, after  an  extended  series  of  tests,  that  there  is  no  constant  relation 
between  resistances  to  comprescion  and  tension.  He  also  concludes  that 
the  rate  of  increase  in  strength  varies  with  the  different  cements,  so  that 
"two  different  mortars  having  the  same  resistance  to  compression  do  not 
necessarily  break  under  the  same  tension."  He  claims  that  compression 
tests  give  better  results  than  tension  and  furnish  "the  real  measure"  of  the 
cohesion  of  mortars.  These  opinions  are  generally  corroborated  by  cement 
experts. 

The  ratio  of  compression  to  tension  also  varies  with  the  character  of  the 
sand  or  other  aggregate.  With  a  larger  proportion  of  cement  the  com- 
pressive strength  increases  faster  than  the  tensile  strength,  thus  giving  a 
higher  ratio.  This  law  continues  to  hold  with  concrete  of  different  pro- 
p>ortions,  that  containing  the  largest  proportion  of  cement  showing  the 
highest  compressive  strength  in  comparison  to  its  tensile  strength. 

^BuOedn  de  U  Sod6t<  d'Encouragement  pour  rindustrie  Nationale,  1897,  Series  5,  Vol.  II. 
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A  comparison  of  the  compressive  and  tensile  strength  of  1:3  mortars 
based  upon  tests  at  the  U.  S.  Government  Structural  Materials  Labora- 
tory at  St.  Louis,  in  1908,  gives  a  formula 

Compressive  strength 

. =  6.6+2.3  log.  A, 

Tensile  strength 

where 

A  =  age  of  the  cement  mortar  in  months. 

By  this  formula  it  will  be  seen  that  the  ratio  varies  from  6.8  on  a  one- 
month  test  up  to  10.3  on  a  12-months  test.  The  formula  is  in  the  same 
form,  but  the  ratios  are  somewhat  greater  than  those  obtained  by  Prof. 
J.  B.  Johnson  *  from  Prof.  Tetmajer's  tests  at  Zurich. 

T&AN8VER8K  TESTS  OF  OEMEKT 

Transverse,  or  flexion,  tests  of  beams  or  prisms  while  very  convenient 
for  concrete  are  now  seldom  used  for  testing  the  quality  of  cement, 
although  GiUmore  and  other  of  the  older  experimenters  largely  employed 
this  form  of  test.  Transverse  tests  are  of  value  in  comparing  the  relation 
between  filler  stress  and  tension,  and  with  proper  care  may  give  as  uniform 
results  as  tension  tests.  As  is  stated  below,  the  fiber  ^ress  bears  a  definite 
relation  to  the  tensile  strength,  but  since  there  is  no  fixed  relation  between 
tension  and  compression,  there  can  be  no  fixed  relation  between  transverse 
strength  and  compressive  strength.  Compression  testing  machines  (see 
Figs.  41  and  42,  pages  117  and  118)  may  be  adapted  for  transverse  tests  by 
a  suitable  arrangement  of  supports  and  knife  edges. 

Sisa  of  Specimen.  Mr.  Durand-Clayef  made  for  the  French  Com- 
mission an  extended  series  of  tests  by  flexion  or  bending.  As  a  result  of 
his  report,  the  Commission  adopted  for  this  form  of  test  square  prisms 
T2  cm.  (4.72  in.)  long  by  2  cm.  (0.79  in.)  on  a  side. 

In  breaking,  a  prism  is  placed  on  its  side  —  that  is,  on  a  face  which  has 
been  in  contact  with  the  mold  —  upon  two  knife-edges,  10  cm.  (3.94  in.) 
apart,  and  the  load  is  applied  at  the  center  through  a  slightly  rounded 
knife-edge.  The  load  should  be  applied  continuously  at  the  rate  of  i  kgr. 
(2.2  lb.)  per  second.  The  same  number  of  specimens  should  be  broken 
as  in  tensile  tests,  and  the  results  averaged. 

*John8on*8  Materials  of  Construction,  1903,  p.  419. 

fCoipini^noD  des  M^thodes  d*£ssai  des  Mat^nauz  de  Construction,  1895,  ^^  ^>  P*  ^''* 
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English  measure  will  naturally  change  the  dimensions  of  the  specimen 
to  I  by  I  by  6  in.,  to  be  broken  upon  knife-edges  5  in.  apart.* 

A   prism  2  by   2  by  8  in.  was  employed  by  General  GiUmore  in 
experiments  described  in  his  famous  "  Treatise  on  Limes,  Hydraulic  Ce-' 
ments   and   Mortars,"  and  has  been  adopted  by  other 
American   engineers,    but  with   apparatus   of  sufficient 
delicacy  there  is  no  reason   why  the  specimens  need  be 
larger  in  section  than  tensile  specimens,   and  the  dimen- 
sions of  I  by  I  by  6  inches  suggested  above  are  recom- 
mended for  comparative  tests  of  neat  cements  and  mortars. 
A  form  of  mold  is  shown  in  Fig.  44. 
Relation  of  Tensile  to  Fiber  Stress.    In  the  experi- 
Fig.  44.  —  Mold  ments  mentioned  above  Mr.  Diu'and-Claye  compared  al2 
for  Prism.       of  his  tests  for  flexion   with   tensile  tests   of  briquettes 
made  and  tested  at  the  same  time.    As  a  result,  he  ob- 
tained as  the  ratio  between  the  ultimate  fiber  stress  in  flexion  and  the  ten- 
sile strength,  1.92  at  7  days  and  1.86  at  28  days;  or  in  round  numbers, 
1.9  for  both.    That  is,  tensile  fiber  stress  is  1.9  times  the  simple  tensile 
stress  of  the  same  material.     In  this  connection  he  calls  attention  to  the 
fact  that  a  briquette  tested  in  tension  gives  a  result  less  than  the  real  resist- 
ance, while  a  prism  tested  in  flexion  gives  a  greater  result.     He  judges  that 
the  real  resistance  may  be  approximated  by  taking  the  mean  of  the  two 
results. 

Mr.  Durand-Claye  also  found  the  mean  error  by  the  two  methods  of 
testing  to  be  very  similar,  with  tensile  briquettes  the  variation  being  about 
2.02  %as  compared  with  2.52%  variation  in  the  flexion  tests.  In  tests  with 
mortar  there  was  less  variation  with  prisms  than  with  briquettes. 

Prof.  Edgar  B.  Kay  states  that  in  recent  experiments  he  has  obtained 
more  uniform  results  with  tranverse  than  with  tensile  tests. 

Comparative  tests  of  Mr.  R.  Feret  in  tension,  flexion,  and  compression 
are  shown  in  the  table  on  page  136. 

ADHESION  TESTS  OF  CEMENT 

Mr.  E.  Candlotf  made  a  large  number  of  tests  of  adhesion  for  the  Frencn 
Commission,  and  designed  a  mold  adopted  as  the  French  Standard. 
With  reference  to  such  tests  he  says  that  since  the  adhesion  of  mortar  lo  a 
stone  depends  upon  the  state  of  the  surface  and  the  nature  of  the  cement, 

♦Sanford  E.  Thompson  in  Proceedings  American  Society  Civil  Engineers,  August,  1903,  p.  646. 
'I^onimtssion  det  M^thodes  d^Essai  des  Mat^u#uz  de  Construction,  1895,  Vo}.  |V,  p.  281. 
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absolute  tests  are  of  little  value,  but  comparative  tests,  if  made  under 
identical  conditions,  are  of  real  interest  to  the  builder. 

Thus,  to  cite  several  examples,  the  tests  of  adhesion  prove  that  a  mortar 
regaged  after  having  set  possesses  a  strength  of  adhesion  much  smaller  than 
the  same  mortar  gaged  and  put  in  place  before  its  set,  the  resistance  to 
tension  and  compression  of  these  two  mortars  remaining,  however,  almost 
the  same;  that  mortars  gaged  dr>'  have  a  more  feeble  adhesion  than  mor- 
tars gaged  slightly  liquid;  that  mortars  gaged  with  an  excess  of  water  have 
in  tension  a  resistance  less  than  their  adhesive  strength,  etc. 

Method  of  Making  Adhesion  Tests.  In  the  same  report  Mr.  Candlot 
descril>es  the  forms  of  specimens  suggested  by  Dr.  Michaelis  and  others, 
and  then  presents  a  form  which  he  considers  to  best  meet  the  requirements. 
On  account  of  the  difference  in  section  of  the  French  standard  briquette, 
the  mold  he  describes  is  not  suitable  for  making  specimens  to  fit  the  clips 


Fig.  45. — Mold  for  Adhesion  Block.     {See  p.  122.) 

on  American  testing  machines.  To  adapt  his  mold  to  American  stand- 
ards, the  authors  have  designed  the  mold  shown  in  Fig.  45.  The  method 
of  making  tests  is  described  by  Mr.  Thompson*  as  follows: 

Adhesion  is  considered  by  Mr.  Candlot  in  two  ways:  First,  with  refer- 
ence to  the  relative  adhesive  qualities  of  different  cements;  and,  second, 
with  reference  to  the  adhesion  of  the  same  cement  mortar  to  other  materials 
of  different  natures.     The  same  general  method  is  advocated  in  both  cases. 

Briquettes  are  formed,  as  described  below,  of  a  shape  which  can  be  broken 
in  an  ordinary  tensile  testing  machine.  The  European  tensile  briquette  is 
of  small  section,  5  sq.  cm.  (0.775  sq-  in.),  and  of  an  inconvenient  shape  for 
molding  in  halves.  The  area  of  the  breaking  section  is  therefore  doubled 
by  the  Commission,  while  the  curves  where  the  clips  take  hold  remain  the 
same,  so  that  the  distance  between  the  two  points  of  each  clip  is  unchanged. 
The  .shape  of  the  United  States  standard  briquette  is  such  that  fewer  changes 
have  to  be  made  in  its  outline,  and  the  regular  section  of  i  sq.  in.  need  not 
be  altered. 

*Proccc  dings  American  Society  of  Civil  Engineers,  August,  1903,  p.  647. 
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The  Commission  found  that  adhesion  briquettes  could  not  be  molded 
satisfactorily  in  the  manner  used  for  tension  briquettes.  They  advised 
finally  a  mold  in  which  a  half  briquette  could  be  made,  and  then  when  this 
had  set,  the  same  mold  could  be  used  for  completing  the  other  half.  In 
Fig.  45  is  shown  the  style  of  mold  selected,  but  with  the  dimensions 
changed  to  adapt  the  briquette  to  the  United  States  standard  form  of  clip. 
It  consists  of  a  bottomless  box,  which  divides  vertically  in  the  center  on  the 
line  BB,  so  that  the  half  briquette  can  be  removed  readily.  The  bottom  is 
formed  of  a  movable  bronze  plate,  shown  at  A. 

For  the  first  class  of  tests,  to  determine  the  relative  adhesion  of  different 
cements,  a  normal  adhesion  block  is  formed  of  a  mortar  composed,  by 
weight,  of  I  part  of  highest  quality  Portland  cement,  which  has  passed  a 
No.  75  sieve,  and  2  parts  of  fine  sand,  gaged  9%  of  water.  As  soon  as 
it  is  rammed  into  the  mold,  the  mold  is  removed,  and  after  remaining 
in  moist  air  for  24  hours  the  half  briquette  is  placed  in  water  until  it  is  re- 
quired. It  must  set  for  at  least  28  days.  When  required  for  use,  the  block 
is  dried  and  the  surface  polished  with  emery  paper.  The  block  is 
then  placed  on  a  table  with  the  large  end  down,  the  half  mold,  with  the 
disc  A  removed,  set  on  top  of  it  and  filled  with  plastic  mortar  consisting  of 
the  cement  which  it  is  desired  to  test  mixed  with  sand  in  the  required  pro- 
portions, thus  completing  the  briquette.  This  briquette  is  treated  and 
tested  as  an  ordinary  tension  specimen. 

For  the  second  class  of  tests,  if  the  material  can  be  molded,  it  is  formed 
as  a  half  briquette,  and  the  specimen  completed  with  the  mortar  to  be  tested. 
If  solid,  a  plate  of  the  material,  several  millimeters  thick,  having  one  smooth 
face,  is  prepared,  and  placed  at  the  bottom  of  the  mold,  on  top  of  the 
bronze  plate,  and  the  first  half  of  the  specimen  is  formed  by  filling  the  mold 
with  neat  cement.  After  setting,  the  half  of  the  briquette  is  completed  with 
the  mortar  which  it  is  desired  to  test. 


Adhesiye  Strength  of  Mortar.  The  following  table  from  tests  of  Mr. 
Candlot,  presented  to  the  French  Commission,*  shows  the  results  of  ad- 
hesive tests  upon  Portland  cement  mortars  cemented  to  the  normal  adhe- 
sion block  by  the  method  described  in  the  preceding  paragraphs.  It  is 
noticeable  that,  in  the  same  column,  the  values,  each  of  which  represents  a 
single  specimen,  are  fairly  regular,  but  that  there  is  a  very  great  variation 
in  the  adhesive  strength  of  mortars  made  from  different  cements,  and  no 
uniform  relation  between  the  strength  of  mortars  of  different  proportions. 

Adhesion  of  Mortar  to  Various  Materials.  The  results  of  tests  made 
by  Professor  Tetmajer  in  Germany,  quoted  by  Mr.  E.  Candlot,  are  briefly 
as  follows:  1:2  Portland  cement  mortars  cemented  to  sandstone  gave  an 
adhesive  strength  after  28  days  of  from  5.5  to  8.8  kg.  per  sq.  cm.  (78  to  125 
lb.  per  sq.  in.).    To  rough  glass  the  adhesion  was  about  3.5  kg.  per  sq.  cm 

^Commifsion  <fcs  M^hodes  d^Etsai  dcs  Mat^riaux  dc  Construction,  1895,  Vol.  IV,  p.  285. 
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(50  lb.  per  sq.  in.).  Tests  made  at  Boulogne-sur-Mer  using  blocks  of 
marble  showed,  after  28  days,  variations  of  3.1  to  8.3  kg.  per  sq.  cm.  (44 
to  118  lb.  per  sq.  in.).  Regaged  mortar  showed  about  half  the  strength 
in  adhesion  of  fresh  mortar. 


Adhesive  Strength  of  Portland  Cemeni  Mortars  in  Pounds  per  Square  Inch* 
By  E.  Candlot. 


Cement. 

A 

B 

1 

1 
1 

D 

Proportions  of 
mortar. 

1:3 

1-3 

i:  2 

1:2 

1:3 

1:2 

1:3 

1:2 

1:3 

1:2 

Per  cent,  of 

water. 

12 
lb 

13.8 

9.5 

'5 
lb. 

12 

U 

15 

n 

12 

'3 

lb. 

lb. 

lb. 

lb 

lb. 

lb. 

lb. 

lb. 

107 

135 

142 

149 

36 

36 

3^ 

43 

60 

i^ 

7  day  tests. 

195 

131 

145 

152 

36 

43 

38 

50 

60 

OS 

131 

156 

135 

128 

28 

36 

38 

36 

57 

71 

156 

152 

135 

28 
36 

50 

36 

67 

57 

82 
107 

Average.  . . . 

147 

143 

139 

143 

33 

41 

37 

41 

60 

78 

164 

192 

188 

178 

92 

142 

78 

9$ 

152 

95 

178 

206 

294 

152 

81 

114 

74 

78 

128 

^ 

28  day  tests. 

178 

220 

124 

192 

85 

114 

71 

"7 

114 

74 

199 

220 

i8s 

156 

60 
67 

85 
102 

81 

100 
88 

107 

Average.  . . . 

180 

209 

198 

169 

77 

III 

76 

96 

125 

86 

Mr.  E.  S.  Wheelerf  has  made  several  series  of  tests,  inserting  thin  discs 
of  different  materials  in  the  center  of  briquettes.  Although  the  irregularity 
in  the  results  cast  considerable  doubt  upon  his  method  of  testing,  the  ex- 
periments tended  to  show  that  the  adhesive  strength  to  sawn  limestone  of 
Portland  cement  mortar  in  proportions  i :  o  to  1:2  is  about  one-third  the 
cohesive  strength  of  the  mortar  alone.  Mr.  Wheeler  concluded  that  groov- 
ing the  surface  of  the  stone  has  no  appreciable  effect  on  the  adhesive 
strength.  For  the  maximum  adhesive  strengtii  more  water  is  required  than 
for  the  maximum  cohesive  strength  even  if  the  surface  of  the  stone  be  satu- 
rated. The  substitution  of  a  small  portion  of  lime  for  a  part  of  the  cement 
apparently  increases  the  adhesive  strength. 

^Molded  upon  normal  adhesion  blocks,  see  pp.  122  and  113. 

j-Report  Chief  of  Engineers,  U.  S.  A.,  1895,  p.  3019  and  1896,  pp.  2799  and  1834. 
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Mr.  IL  Feret*  states  that  adhesion  to  stone  increases  as  the  stone  be- 
comep  more  porous.  He  found,  as  did  Mr.  Wheeler,  that  irregularities  of 
surface  of  the  stone  do  not  seem  to  affect  the  adhesive  strength.  With 
iron,  however,  roughening  the  surface  increases  the  adhesion  of  the  mortar. 
A  dirty  surface  or  insufficient  moistening  of  the  surface  lowers  the  ad- 
hesion 

The  method  adopted  by  various  experimenters  of  crossing  two  bricks 
and  cementing  them  together,  then  determining  the  loads  required  to  sepa- 
rate them,  is  obviously  inaccurate  because  of  the  difficulty  of  distributing 
the  pull  uniformly  over  the  entire  surface. 

The  adhesion  of  mortar  to  iron  or  steel  is  of  such  practical  imjK)rtance  in 
the  use  of  iron  or  steel  for  reinforcement,  and  the  setting  of  bolts  in  mortar 
and  concrete,  that  the  subject  is  discussed  in  connection  with  reinforced 
concrete  in  Chapter  XXI. 

SHEARINO  TESTS  OF  CEMENT  AND  MORTAR 

Mr.  R.  Feret  made  a  series  of  shearing  tests  upon  different  mortars 
which  are  quoted  in  column  (20)  of  the  ^able  on  page 
136.  He  employed  for  the  shearing  test  the  halves 
of  smaU  prisms  which  had  been  broken  to  determine 
the  transverse  strength,  placing  the  specimens  and 
loading  them  as  is  shown  in  Fig.  46. 

ABRASION 

^       ,    «,      .  Abrasion    or    wearing    tests    have    been  made    by 

Fig.  46.— Shearing  .         ,  .  ^     .  .    ,  ^ 

Test.  {See  p.  125.)      pressmg  the  specimen  against  a  grindstone,  an  emery 

wheel,  or  a  cast-iron  disc,  the  last  requiring  sand  in 

definite  proportions  to  be  poured  upon  it  to  increase  the  friction. 

Tests  by  Mr.  EUot  C.  Clarkef  tend  to  indicate  that  for  Portland  cement 

mortar  the  best  proportions  to  resist  abrasive  forces  are  i :  2  and  for  Natural 

cement  mortar  1:1,  the  resistance  of  Portland  cement  mortar  mixed  with 

two  parts  of  sand  being  nearly  double  that  of  both  the  richer  i :  i  mixture 

and  the  leaner  i :  2^  mixtiure. 

POROSITT  TESTS 

The  determination  of  the  porosity  of  a  specimen  is  often  necessary  in 
scientific  research  and  for  comparing  the  relative  absorptive  properties  of 

^Communication  au  Congris  de  Budapest,  1901. 

fTransactions  American  Society  of  Civil  Engineers,  Vol.  XIV,  p.  167. 
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building  materials.  Porosity  is  a  passive  quality  referring  to  the  actual 
voids,  i.^.,  air  and  uncombined  water  in  a  substance  as  distinguished  from 
permeability  or  percolation,  the  quality  of  a  substance  which  permits  the 
flow  of  a  hquid  or  gas  through  it. 

Method  of  Testing  Porosity.  Messrs.  P.  Alexandre,  P.  Debray,  and 
H.  Le  Chatelier*  recommended  a  method  for  making  the  test  for  porosity 
which,  with  the  units  converted  into  English  measure,  is  summarized  by 
Mr.  Thompsonf  in  his  "  Discussion  on  the  Report  of  the  Committee  of  the 
American  Society  of  Civil  Engineers  on  Uniform  Tests  of  Cement."  This 
method  is  suitable  for  testing  the  porosity  of  concrete  as  well  as  of  mortar. 

The  porosity  of  a  mortar  is  expressed  as  the  ratio  or  percentage  of  voids 
to  the  total  volume.  In  measuring  the  voids  all  water  in  the  mortar  is 
included  except  that  of  crystallization. 

If 

V  —  total  apparent  volume  of  mortar; 

V  =  volume  of  solid  portion  of  mortar; 
1/  =  volume  of  voids  in  mortar; 

then 

Porosity  =^=       ^    . 

The  size  of  specimen  recommended  is  that  having  a  volume  of  between 
0.3  and  0.5  liter  (18  to  30  cu.  in.). 

The  solid  volume,  v,  is  found  by  the  application  of  the  principle  of 
Archimedes,  that  the  difference  between  the  weight  of  a  body  in  air  and 
its  weight  when  suspended  in  a  hquid  is  equal  to  the  weight  of  the  liquid 
displaced.  From  the  weight  of  the  displaced  liquid,  its  volume,  which  is 
manifestly  the  volume,  v,  of  the  mortar,  can  be  readily  calculated. 

In  English  measure,  if 

P  =  weight  of  specimen  after  drying; 

p  =  weight  suspended  in  water  after  saturation; 

W  =  weight  of  I  cu.  ft.  of  water; 

V  =  volume  of  sohd  portion  of  mortar; 


then 


V  (in  cubic  feet)  =  f  - 

W 


In  order  that  the  specimen  may  be  thoroughly  impregnated  with  water 
and  all  air  driven  from  the  pores  when  determining  py  its  weight  in  water, 
the  specimen  is  first  exposed  for  \  hour  in  rarefied  air  at  a  pressure  not 
greater  than  25  mm.  of  mercury.  Water  is  made  to  cover  it,  and  then  the 
atmospheric  pressure  is  restored.  It  must  now  remain  in  the  water  24 
hours  before  being  weighed.     If  apparatus  for  rarefying  the  air  is  not  at 

^Commission  dcs  M^thodes  d^Essai  dcs  Mat^riaux  de  Construction,  1895,  Vol.  IV,  p,  247. 
"(■Proceedings  American  Society  of  Civil  Engineers,  Aug.  1903,  p.  648. 
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hand,  and  if  the  specimen  will  stand  exposure  to  heat,  an  alternate  method 
may  be  used.  The  specimen,  after  48  hours  in  water,  is  placed  in  cold 
water,  raised  to  boiling,  and  boiled  for  2  hours,  then  allowed  to  cool  for 
24  hours.  The  weight,  P,  used  in  this  determination,  is  taken  after  ex- 
posing it  to  a  heat  of  between  40°  and  60°  Cent.  (104°  and  140®  Fahr.) ,  until 
there  is  no  loss  in  weight,  care  being  taken  to  prevent  any  access  of  car- 
bonic acid  gas  from  the  heating  apparatus. 

The  apparent  volume,  7,  of  the  specimen,  can  be  found  by  direct 
measurement,  or  by  calculation  from  its  loss  of  weight  in  water,  using  again 
the  principle  of  Archimedes.  To  prevent  saturation  in  the  later  proceed- 
ing, it  can  be  covered  with  a  thin  coating  of  grease  spread  with  the  fingers. 
The  weight  in  water  must  be  taken  before  that  in  air. 

The  standard  test  of  porosity  is  made  with  i :  3  mortars  of  normal 
plastic  consistency,  28  days  old.  Other  proportions  and  ages  suggested 
are  1:2,  and  i:  5,  at  7  days,  28  days,  6  months  and  i  year. 

The  Porosity  of  Different  Mortars.  Porosity  includes  the  voids  or 
pores  occupied  by  both  air  and  water,  the  relative  volumes  of  the  two 
classes  of  voids  varying  with  the  freshness  of  the  mortar. 

In  different  fresh  mortars  there  is  much  less  variation  in  the  volume  of 
air  voids  than  is  generally  supposed.  If  we  leave  out  of  consideration 
mortars  that  are  mixed  to  such  a  dry  consistency  that  voids  are  apparent 
to  the  eye,  we  notice  from  column  10  of  the  table  on  page  136  that  in  mor- 
tars proportioned  richer  than  i :  5  the  air  voids  rarely  exceed  12%,  and  for 
most  mixtures  are  in  the  neighborhood  of  4%  to  8%,  that  is,  4%  to  8%  by 
volume  of  air  is  entrained  when  gaging.  Although  experiments  of  Messrs. 
Candlot*  and  Alexandre  show  similar  results,  the  authors,  by  mixing  the 
materials  with  gloves,  as  recommended  by  the  American  Society  of  Civil 
Engineers,  and  using  more  water  than  required  for  standard  consistency, 
—  about,  in  fact,  the  consistency  used  by  stone  masons,  —  have  obtained 
mortars  in  proportions  of  cement  to  either  standard  sand  or  bank  sand  of 
1:0,  1:1  and  1 :  2  with  no  appreciable  entrained  air,  and  leaner  mixtures 
with  1%  to  2%  air.  A  few  experiments  carefully  made  tend  to  show  that 
in  larger  batches  thoroughly  mixed  to  soft  consistency  these  low  percent- 
ages may  be  obtained.  Such  mortars  require  no  ranuning,  in  fact  the 
volume  cannot  be  reduced  after  it  is  carefully  introduced  into  the  measure, 
except  that  if  a  very  wet  mixture  is  used  it  will  expel  a  portion  of  its  surplus 
water  when  setting  so  that  the  volume  set  is  less  than  the  volume  green. 
One  would  naturally  expect  a  greater  variation  with  different  materials 
and  different  proportions  of  water,  but  as  a  matter  of  fact,  in  a  fresh  mor- 

^andlot  gives  a  range  of  from  2  or  3%  for  mortars  of  coarse  sand,  up  to  10%  with  fine  sand. 
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tar  slightly  softer  than  standard  consistency,  the  spaces  between  the  par- 
ticles of  sand  and  cement  are  not  occupied  by  air  but  by  water. 

As  the  mortar  dries  after  setting,  the  variation  between  different  mortars 
is  more  appreciable,  since  the  additional  amount  of  water  which  is  re- 
quired with  mortars  of  fine  sand  partially  evaporates  and  leaves  air  voids. 
It  is  evident  from  experiments  by  Mr.  Alexandre  that  the  percentage  of  air 
voids  due  to  evaporation  of  water  ranges  from  7%  with  a  very  coarse  sand 
to  18%  with  a  very  fine  sand.  Assuming  a  small  allowance  for  entrained 
air  in  the  fresh  mortar,  due  to  imperfect  mixing,  we  may  estimate  a  range 
of  from  7%  to  25%  total  air  voids  in  mortar  after  setting  and  drying.  An 
average  mortar  of  Portland  cement  and  fairly  coarse  bank  sand,  in  pro- 
portions 1 :  2  by  weight  or  i :  2^  by  volume,  from  experiments  of  the  authors, 
may  be  expected  to  contain  about  10%  of  air  voids  after  setting  and 
hardening,  and  to  have  a  total  porosity  of  about  25%.  The  porosity  of 
well  proportioned  concrete  is  much  lower  (see  p.  339).  The  porosity  is 
but  slightly  affected  by  the  percentage  of  water  used  in  gaging,  because 
an  excess  of  water  rises  to  the  surface.     (See  p.  338.) 


PERMEABIUTT  OR  PERCOLATION  TESTS 

The  permeability  of  mortar  and  concrete  is  discussed  and  the  laws  which 
govern  it  formulated  in  Chapter  XIX,  page  338.  Permeability  is  distin- 
guished from  porosity  on  page  126. 

Method  of  Testing  Permeability.  When  preparing  its  final  report,  the 
French  Commission*  first  experimented  with  cylindrical  blocks  having  in 
the  center  a  truncated  well  into  which  a  vertical  tube 
was  introduced  for  a  short  distance  to  convey  the 
water  under  pressure.  They  finally  recommended 
instead  of  this  form  a  cube  of  cement  or  mortar  with 
a  pipe  cemented  to  its  upper  surface.  Quoting  again 
from  Mr.  Thompson's  Discussionf  on  Uniform  Tests 
of  Cement: 


Fig.  47.— French 
Test  for  Per- 
meability. (See 
p.  128.) 


The  permeability  of  neat  cement  and  mortars  is 
expressed  by  the  number  of  liters  of  water  passed  in 
one  hour  through  a  cubical  block,  50  sq.  cm.  (7.75  sq. 
in.)  on  a  face,  the  size  used  for  compressive  tests.  The 
block  is  placed  on  its  side,  that  is,  with  a  face  which 
has  been  against  the  mold  uppermost ;  this  surface  is 


carefully  cleaned  and  a  glass  tube  3.5  cm.  (1.38  in.)  in  diameter,  and  11 

^Commission  dcs  M^thodes  d^Essai  dcs  Mat^riaux  de  ConstructioD,  1894,  Vol.  I,  p.  313. 
f  Proceedings  American  Society  of  Civil  Engineers,  August,  1903,  p.  649. 
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cm.  (4.33  in.)  high  is  sealed  vertically  to  it  by  means  of  neat  cement,  as 
shown  in  Fig.  47.  For  varying  the  pressure,  a  rubber  pipe  is  attached  to 
this  tube,  and  its  upper  end  connected  with  a  reservoir.  The  height  of 
pressure,  according  to  the  permeability  of  the  mortar,  may  be  10  cm.  (4  in.), 
I  m.  (3  ft.  3  in.)  or  10  m.  (33  ft.). 

Before  taking  the  test,  the  block  is  immersed  in  water  for  48  hours,  and 
remains  in  water  during  the  test.  The  periods  recommended  are:  24 
hours,  7  days,  28  days,  3  months,  etc.  The  standard  test  is  made  at  28 
days.  Tests  are  made  on  three  blocks,  and  an  average  taken  of  the  two 
which  most  nearly  agree. 

Logically,  we  should  suggest  for  the  block  to  be  used  for  testing  per- 
meability in  this  country,  the  size  mentioned  for  compression,  that  is,  a 
2-inch  cube.  Further  investigation  is  considered  necessary,  however, 
before  adopting  either  the  size  or  shape  as  a  standard. 

Since  the  publication  of  the  above  discussion,  the  authors  have  performed 
a  series  of  tests  on  the  relative  permeability  of  concretes,  as  described  on 
page  348,  obtaining  satisfactory  relative  results  by  cementing  a  short 
length  of  pipe  to  the  surface  of  a  solid  block  of  concrete  in  a  manner  simi- 
lar to  that  adopted  by  the  French  Commission. 

YIELD  TESTS  OF  PASTE  AND  MORTAR 

The  French  Commission*  recommend  the  testing  of  cement  paste  and 
mortar  to  determine  the  volume  occupied.  The  yield  or  rendetnent  is 
the  volume  of  mortar  obtained  by  gaging  to  any  given  consistency  a  unit 
of  weight  of  cement  or  of  a  mixture  of  cement  and  sand  in  the  selected 
proportions.  One  kilogram  of  cement,  or  of  the  required  mixture  of 
cement  and  sand,  gaged  to  the  given  consistency,  is  introduced  into  a 
graduated  cylindrical  glass  test  tube  about  6  cm.  (2.37  in.)  in  diameter, 
with  care  to  avoid  imprisonment  of  air,  and  its  volume  is  noted. 

Another  method,  which  they  consider  more  accurate,  is  to  allow  the 
paste  or  mortar  to  harden  and  then  determine  the  difference  in  weight  in 
air  and  in  water. 

Mr.  R.  Feret  in  his  report  to  the  French  Commissionf  on  the  production 
and  density  of  mortars  considers  that  sands  should  be  submitted  to  a 
thorough  test.  He  advises  determining  their  granulometric  composition, 
as  described  on  page  142,  the  proportion  of  gravel  (that  is,  of  particles 
remaining  on  a  sieve  with  holes  of  50  mm.  (0.19  in.)  diameter,  the  min- 
eralogical  nature,  and  the  form  of  the  grains.  Disregarding  the  yield  test 
he  would  study  the  absolute  volumes  of  the  cement,  the  sand,  the  water, 

^Commission  dcs  M^thodes  d'Essai  des  Mat^riaux  de  Construction,  1894,  Vol.  I,  p.  307. 
'^Commission  des  M^hodes  d^Essai  des  Mat^riaux  de  Construction,  1895,  ^^^'  ^*  P*  ^3' 
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and  the  voids  in  a  unit  volume  of  fresh  mortar,  and  would  estimate  the 
cost  per  cubic  meter  of  mortar  made  with  different  sands,  and  its  strength 
under  various  conditions,  as  is  discussed  at  length  in  the  following  chapter. 

TEST  OF  RISE  IN  TEMPERATURE  WHILE  SETTINO 

The  determination  of  the  rise  in  temperature  which  takes  place  in  a 
cement  while  setting  has  Often  been  suggested  as  an  indication  of  its  quality, 
but  the  increase  in  temperature  is  due  to  so  many  causes  that  it  is  of 
slight  value  as  a  test  of  the  cement. 

Mr.  Le  Commandant  Ribaucour*  found  that  the  temperature  com- 
menced to  rise  at  the  commencement  of  the  setting,  and  the  rise  was 
generally  higher  with  quick-setting  cements. 

Mr.  J.  E.  Howard  at  the  Watertown  Arsenalf  discovered  that  the 
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Fig.  48.— Rise  in  Temperature  In  12-inch  Cubes  of  Cement  and  Mortar. 
(Tests  of  Metals,  U.  S.  A.,  igoi.)     {See  p.  1300 


temperature  was  largely  dependent  upon  the  size  of  the  specimen,  small 
cubes  showing  very  slight  increase.  He  therefore  made  a  series  of  tests 
upon  12-inch  cubes  to  determine  the  tempera nire  acquired  by  different 
brands  of  cement  and  mortars  during  setting,  and  plotted  his  volumes  in 
a  series  of  curves.    The  curves  for  a  first-class  brand  of  American  Port- 


*Commissioo  des  Mfthodes  d^Essai  des  Mat^riaux  de  Constniction,  1895,  Vol.  IV,  p.  133. 
tTettt  of  Metals,  U  S  A-,    1901,  p.  49;^. 
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land  cement  with  and  without  sand,  and  for  a  typical  Natural  (Rosen- 
dale)  cement,  are  shown  in  Fig.  48. 

Mr.  Howard  found  that  while  first-class  American  brands  of  neat 
Portland  cement  often  reached  a  maximum  temperature  of  100°  Cent. 
(212°  Fahr.);  the  maximum  temperature  of  the  various  brands  of  Ameri- 
can Natural  cement  was  generally  from  35°  to  40®  Cent.  (95°  to  104^^ 
Fahr.),  and  was  reached  at  a  shorter  time  than  the  Portland  cemems. 
The  rise  in  temperature  of  the  German  brands  of  Portland  cements  was 
in  general  less  than  that  of  the  American  Portlands. 

The  rise  in  temperature  in  Portland  cement  concrete  is  less  than  in 
neat  Portland  cement,  but  in  the  interior  of  a  large  mass  like  a  dLini 
may  reach  nearly  100°  Fahrenheit. 

TESTS  OF  SAND  FOR  MORTAR 

Tests  of  sand  for  mortar  and  concrete  are  as  important  as  tests  of  cement. 
Methods  of  making  tests  are  given  on  page  159. 
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CHAPTER  IX 

STRENGTH  AND  COMPOSITION  OF 
CEMENT  MORTARS 

The  following  are  the  important  conclusions  in  this  chapter: 
(i)  The  strength  of  a  mortar  depends  primarily  upon  (a)  percentage  of 
cement  in  a  unit  volume,  and  (b)  density.     (See  p.  133.) 

(2)  The  strongest  mortar  for  any  given  projK)rtions,  by  weight,  of  cement 
to  dry  sand,  is  obtained  from  sand  which  with  the  given  cement  produces 
the  smallest  volume  of  plastic  mortar.     (See  p.  148.) 

(3)  The  best  sand  is  in  general  that  which  will  produce  the  smallest 
volume  of  mortar  of  standard  consistency  when  mixed  with  the  given  ce- 
ment in  the  required  proportions.     (See  pp.  133  and  149.) 

(4)  The  density  of  a  mortar  is  determined  by  calculating  the  absolute 
volumes  of  its  ingredients.     (See  p.  138.) 

(5)  The  qualities  of  different  sands  may  be  studied  by  screening  each 
into  three  sizes  and  comparing  their  granulometric  compositions  with 
Feret's  curves.     (See  p.  142.) 

(6)  Sharpness  of  the  sand  grains  is  of  slight  importance.    (See  p.  154a.) 

(7)  Coarse  sand  produces  stronger  mortar  than  fine  sand.  (Seep.  146.) 
K  (8)  Fine  sand  requires  more  water  than   coarse  sand  to  produce  a 

mortar  of  like  consistency,  and  consequently  its  mortar  is  less  dense.     (See 
P-  145.) 

(9)  Mixed  sand,  i.  e.j  sand  containing  fine  and  coarse  grains,  in  mortars 
leaner  than  1:2,  usually  produces  stronger  and  more  impervious  mortars 
than  coarse  sand.     (See  p.  146.) 

(10)  Screenings  from  broken  stone  usually  produce  stronger  mortars  than 
sand  because  of  their  greater  density.  The  relative  value  of  screenings 
and  sand  may  often  be  determined  by  comparing  their  densities  or  the 
densities  of  mortar  made  from  them.     (See  pp.  150  and  153.) 

(11)  Mixtures  of  fine  and  coarse  sand  or  of  sand  and  screenings  often 
produce  better  mortar  than  either  material  alone.     (See  p.  149.) 

(12)  The  variation  of  the  sand  in  different  portions  of  the  same  bank 
may  be  utilized  by  requiring  the  contractor  to  mix  two  sizes  without  exact 
measurement,  so  that  the  material  as  delivered  shall  contain  not  less  than 
a  definite  percentage  of  sand  coarse  enough  to  be  retained  on  a  certain 
sieve.     (See  p.  149.) 
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(13)  Mineral  impurities  in  sand,  such  as  clay,  in  small  quantities,  may 
strengthen  a  lean  mortar,  and  weaken  a  rich  mortar.     (See  p.  154b.) 

(13a)  Organic  impurities  in  sand,  such  as  vegetable  loam,  even  in  minute 
quantities  may  destroy  the  strength  of  the  mortar  or  concrete.     (See  p.  154b.) 

(14)  Gaging  with  sea  water  does  not  affect  the  ultimate  strength  of  mor- 
tars.    (See  p.  159b.) 

(15)  The  imit  fiber  stress  in  a  cement  or  mortar  beam  is  about  the  same  for 
a  prism  4  cm.  (i  .6  in.)  on  edge  as  for  one  2  cm.  (0.8  in.)  on  edge.    (See  p.  134.) 

(16)  The  unit  fiber  stress  in  bending  is  about  1.89  times  the  imit 
tensile  strength  of  briquettes  of  5  sq.  cm,     (See  p.  134.) 

(17)  The  imit  tensile  strength  of  specimens  decreases  as  the  breaking 
area  is  enlarged.     (See  p.  134.) 

(18)  The  imit  compressive  strength  of  similar  specimens  of  cement  or 
mortar  is  not  greatly  affected  by  their  size.     (See  p.  134.) 

Laws  of  Strencfth.  There  are  two  fundamental  laws  of  strength  which 
apply  to  mortars  composed  of  the  same  cement  with  different  proportions 
and  sizes  of  sand. 

(i)  With  the  same  aggregate,*  the  strongest  and  most  impermeable  mor- 
tar is  that  containing  the  largest  percentage  of  cement  in  a  given  volume 
of  the  mortar. 

(2)  With  the  same  percentage  of  cement  in  a  given  volume  of  mortar, 
the  strongest,  and  usually  the  most  impermeable,  mortar  is  that  which  has 
the  greatest  density,t  that  is,  which  in  a  unit  volume  has  the  largest  per- 
centage of  solid  materials. 

The  first  of  these  rules  is  understood  by  ordinary  users  of  cement,  but 
the  second  rule  states  a  fact  which  is  appreciated  only  by  experts. 

The  value  of  a  first-class  cement  is  universally  recognized,  the  effects  of 
impurities  have  been  studied  in  various  ways,  and  the  variations  in  strength 
of  mortars  made  from  different  sands  or  broken  stone  screenings  have  been 
recorded,  but  the  fundamental  law  of  the  relation  of  the  density  of  a  mor- 
tar to  its  strength,  —  a  function  nearly  as  important  as  the  quality  of  the 
cement  itself  and  explaining  many  of  the  seemingly  paradoxical  results  of 
tests  with  different  aggregates  and  different  proportions  of  water,  —  is  but 
vaguely  comprehended  by  the  majority  of  experimenters  and  most  of  the 
users  of  cement. 

The  importance  of  this  subject  claims  for  it  a  full  investigation,  and  its 
study  is  taken  up  on  page  134.  The  application  of  these  laws  to  concrete 
is  discussed  in  Chapter  XX. 

♦Tlic  word  afi^egate  i«  defined  on  oa^  i. 

fThc  meaning  of  density  may  be  understood  by  referring  to  the  figures  on  pp.  172  and  173. 
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STRENGTH  OF  SIIOLAB  MORTARS  SUBJECTED  TO 
DIFFERENT  TESTS* 

Mr.  Rend  Feret,  Chief  of  the  Laborator>'  of  Bridges  and  Roads  at 
Boulogne-sur-Mer,  France,  has  made  very  extended  tests  of  strength  of 
mortars,  studying  his  results  scientifically,  and  in  many  cases  formulating 
laws  and  formulas  applicable  to  different  conditions.  The  tests  of  one 
series  in  particular  are  of  so  wide  a  range  in  character  and  in  proportions 
used  that  the  authors  have  converted  the  values  into  English  units,  and 
reproduce  the  table  in  full  on  pages  136  and  137. 

After  plotting  the  strengths  in  various  ways,  Mr.  Feret  reaches  conclu- 
sions which  may  be  summed  up  as  follows: 

(a)  The  unit  fiber  stress  for  prisms  4  centimeters  (1.6  in.)  on  an  edge 
is  about  the  same  as  for  prisms  2  centimeters  (0.8  in.)  on  edge. 

(6)  The  tensile  strength  per  square  centimeter  of  prisms  having  a  break- 
ing area  of  16  square  centimeters  (the  strength  of  which  he  found  to  be 
similar  to  that  of  briquettes  of  the  same  section)  is  about  two-thirds  the 
strength  per  square  centimeter  of  the  normal  briquettes  which  have  an  area 
of  5  square  centimeters.  This  difference  is  attributed  partly  to  the  lack  of 
homogeneity  of  the  specimens,  especially  on  their  surfaces,  but  prin- 
cipally to  the  unequal  distribution  of  the  stress  on  the  area  of  the  section. 

(c)  Resistance  to  flexion,  that  is,  the  unit  fiber  stress  in  bending,  is 
about  1.89  times  the  tensile  strength  per  unit  of  area  of  briquettes  of  $ 
square  centimeters. 

(d)  The  form  and  dimensions  of  the  specimen  do  not  greatly  influence 
the  strength  per  unit  of  area  in  compression  when  the  height  and  width  of 
the  block  are  approximately  equal. 

(e)  Resistances  to  flexion  and  tension  are  proportional  to  each  other, 
and  resistances  to  compression,  shearing,  and  punching  are  proportional  to 
one  another,  but  there  is  no  constant  relation  between  the  resistance  to 
compression  and  the  resistance  to  tension  or  flexion. 

THE  RELATION  OF  DENSITY  TO  STRENGTH 

In  the  same  paper  from  which  we  have  quoted,  Mr.  Feret  treats  of  the 
density  and  elementary  volumetric  composition  of  mortars,  using  in  his 
studies  the  results  given  in  the  table  just  described.  He  calls  particular 
attention  to  the  fact  that  the  properties  of  hydraulic  mortar,  such  as  dura- 
bility, permeability,  porosity,  and  ability  to  resist  the  decomposing  action 
of  sea  water,  depend  not  only  uj)on  the  quality  of  the  cement,  but  "in  a 
measure  greater  than  is  generally  believed,  upon  the  granular  physical 

*  A  valuable  scries  of  tests  has  also  been  made  by  Messrs.  Humphrej  and  Jordan  at  the  U.  S. 
Government  Testing  Laboratory  at  St.  Louis,  see  Bulletin  No.  331  U.  S.  Geobgical  Survey,  1908. 
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composition  of  the  mortars,  that  is  to  say,  upon  the  dimensions  and  rel- 
ative positions  of  the  different  elements  entering  into  their  composition.  *' 

The  density  {compacitc)  of  a  mortar  is  represented  by  the  total  volume 
of  the  solid  particles,  —  exclusive  of  the  water  and  the  voids,  —  entering 
into  a  unit  volume  of  mortar.* 

The  "elementary  volumes"  in  a  unit  volume  of  fresh  mortar  consist  of 
tlie  absolute  volumes  of  the  cement,  sand,  water,  and  voids,  each  ex- 
pressed in  the  form  of  a  decimal.  To  illustrate,  the  **  elementary  vol- 
umetric composition"  of  the  mortar  in  Item  8  of  the  table  on  page  136, 
which  is  mixed  in  proportions  by  weight  of  one  part  cement  to  if  parts 
of  natural  sand,  is: 

Cement  (c)  =  0.226 

Sand  (j)  =  0.499 

Water  (w)  =  o  .234 

Air  voids  (v)  =  0.041 

Total  volume  =1.000 

Expressing  this  in  more  familiar  terms,  22.6%  of  the  unit  volume  of  the 
given  mortar  consists  of  solid  particles  of  cement,  49.9%  of  particles  of 
sand,  23.4%  of  water,  and  the  remaining  4.1%  of  *air  voids. 

The  porosity,  represented  by  the  sum  of  the  water  and  air  voids,  is  27.5%. 
The  term  voids  is  often  employed  to  represent  the  porosity,  that  is,  the  sum 
of  the  air  and  water. 

It  is  obvious  that 

also  that 

77=  I  —  (c  +  s  -{-  W)y 

which  is  equivalent  to  the  statement  that  the  entrained  air  in  any  volume 
of  fresh  mortar  is  equal  to  the  measured  volume  of  the  mortar  minus  the 
space  occupied  by  the  cement,  sand,  and  water. 

The  density  of  the  mortar  considered  above  is  c  -|-  s,  or,  0.226  -t-  0.499  = 
0.725  as  given  in  column  (11)  of  the  table  on  pages  136  and  137. 

A  thorough  understanding  of  the  use  of  these  symbols  is  essential  to  the 
study  of  strength  of  concrete  and  mortar,  for,  as  will  be  shown  further 
on,  practical  tests  of  strength  are  of  small  value  unless  the  density  and 
exact  mechanical  composition  of  the  specimens  are  clearly  defined 

^If  the  word  density  is  applied  to  sand  alone,  it  means  the  proportion  of  the  measurrn 
-volume  of  the  sand,  which  is  occupied  by  the  solid  sand  grains;  a  sand,  for  example,  having 
uniler  certain  conditions  40%  voids,  would  have  a  density  of  i. 00— 0.4c 0.60. 
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In  practice  density  of  volumetric  tests  are  of  great  value  for  comparing 
the  relative  values  of  different  aggregates,  and  for  determining  the  pro- 
portions for  the  most  economical  concrete.  They  are  also  useful  for  study- 
ing the  effect  of  varying  quantities  of  water.  As  is  shown  in  the  following 
pages,  the  density  of  mortars  or  concretes  made  from  similar  materials 
bears  a  definite  relation  to  the  strength,  so  that  it  is  frequently  possible  to 
determine  the  best  mixture  as  soon  as  the  density  tests  are  completed, 
instead  of  waiting  for  the  tests  of  tensile  or  compressive  strength.  The 
test  has  been  used  by  the  authors  in  a  practical  way  for  comparing  sands 
and  for  grading  sands  in  special  work,  and  also  for  concrete  to  fix  on  the 
best  proportions  when  using  merely  one  fine  and  one  coarse  aggregate, 
and  in  other  cases  to  determine  the  proper  proportions  for  a  scientifically 
graded  mix.* 

Density  of  Mortars  and  Concrete.  The  density  of  fresh  mortars  of 
ordinary  proportions,  as  shown  by  tests  of  the  authors,  averages  about  0.70 
(corresponding  to  30%  air  plus  water  voids).  Mortars  of  fine  sands  may 
run  as  low  as  0.60  (40%  air  plus  water  voids),  while  by  special  grading  or 
the  use  of  an  exceptionally  good  coarse  sand  the  density  may  be  as  high 
as  0.75  (25%  voids).  The  density  of  neat  cement  usually  ranges  between 
0.50  and  0.55.  The  density  of  concrete  rangesf  from  0.76  to  0.88,  depend- 
ing upon  the  grading  of  the  aggregates  and  the  cement. 

The  values  apply  to  the  materials  freshly  mixed  before  setting.  The 
chemical  combination  of  the  cement  and  water  reduces  the  porosity  further. 

Density  or  Volumetric  Tests  of  Mortar.J  To  obtain  accurate  results, 
considerable  care  is  necessary  in  making  the  experiments.  An  approxi- 
mate method  suited  to  rough  comparisons  will  be  given  first  and  this  will 
be  followed  by  more  accurate  methods  advised  for  laboratory  work. 

The  rough  volumetric  test  may  be  made  in  almost  any  vessel  or 
mold  so  long  as  the  capacity  is  readily  computed  and  its  dimensions 
such  that  the  depth  of  mortar  or  concrete  can  be  measured  exactly. 
A   deep  mold  is    more    accurate   than    a    shallow    one.       The  volume 

♦  Sec  Chapter  XI,  p.  183. 

-f  From  the  "Laws  of  Proportioning  Concrete/*  hj  Wm.  B.  Fuller  and  Sanford  E.Thompson. 
Transactions  American  Society  Civil  Engineers,  Vol.  LIX,  1907.  p.  67. 

J  The  French  Commission  determine  the  **yield*'  of  a  mortar  (see  p.  129)  by  measuring  its 
volume  green,  thSt  is,  just  after  introduction  into  the  molds,  when  an  excess  of  water  may  affect 
the  volume,  and  thus  give  misleading  results  with  very  wet  mi:cture8. 

In  his  Report  to  the  French  Commission,  1895,  Vol.  IV,  p.  243,  Mr.  Feret  also  measures  the 
mortar  wet,  but  he  employs  a  vessel  of  known  capacity,  —  a  cylindrical  measure  whose  bfight 
and  interior  diameter  are  each  about  8  centimeters,  —  and  uses  only  a  portion  of  the  mortar  which 
he  mixes,  calculating  his  percentages  bv  ratio  of  the  weight  of  mortar  made  to  the  weight  oi  moctar 
introduced  into  the  measure  to  fill  it  exactly.  This  method  eliminates  inaccuracies  in  measure 
ing  the  level  of  the  surface. 
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of  mortar  and  concrete  of  dry  consistency  will  measure  the  same  after 
setting  as  when  green,  but  wet  mixtures  must  be  measured  before  setting, 
and  again  after  they  have  become  sufficiently  hard  to  expel  the  surplus 
water.  The  measurement  before  setting  is  necessary  in  order  to  calcu- 
late the  volume  of  air  bubbles  entrained  in  the  wet  mortar  or  concrete. 
The  volume  after  setting,  or  partially  setting,  however,  is  the  only  one  of 
real  importance  for  studying  the  characteristics  of  strength,  permeability, 
and  cost.  The  sand  is  dried,  or  its  moisture  is  determined  by  weighing 
and  drying  a  sample  of  it.  If  stone  of  a  porous  nature  is  used  the  pores 
of  its  particles  should  be  filled  with  water,  but  there  should  be  no  per- 
ceptible moisture  on  their  surfaces.  The  quantities  of  dry  materials  for 
a  single  tube  or  mold  are  weighed  in  the  required  proportions,  mixed 
with  a  known  weight  of  water,  and  placed  compactly  in  the  mold,  whose 
lateral  dimensions  have  been  exactly  measured  so  that  the  volume  of 
mortar  in  it  may  be  obtained  by  measuring  down  from  the  top.  The 
exact  space  occupied  by  the  particles  of  each  of  the  solid  materials  and 
by  the  water  is  calculated,  if  the  metric  system  is  employed,  by  dividing 
their  total  weight  by  the  specific  gravity  of  e£^h,  or,  if  English  units  are 
used,  by  dividing  the  weight  times  1728  (the  number  of  cubic  inches  in  a 
cubic  foot)  by  the  specific  gravity  multiplied  by  the  weight  of  a  cubic  foot 
of  water.  After  partially  setting,  the  exact  depth  of  the  mortar  in  the 
mold  is  measured  and  its  volume  calculated.  The  percentage  of  each  of 
the  dry  materials,  which  really  determines  the  density, — which  is  repre- 
sented by  the  sum  of  the  absolute  volumes  of  the  dry  material, — ^is  found 
by  dividing  the  absolute  volume  of  each  material  by  the  total  volume  of 
the  set  mortar  or  concrete. 

The  specific  gravity  of  cement  which  has  been  stored  for  a  short  time 
may  be  taken  at  3.10  and  the  specific  gravity  of  dry  sand  at  2.65. 

The  following  example  from  the  authors*  note  book  illustrates  the  method 
of  finding  the  density  when  the  measurements  are  in  English  weights 
and  measures: 

Example: — Find  density  of  a  mortar  composed  of  Newburyport  sand 
and  Portland  cement  in  proportions  i  :  2  by  weight. 

Solution: — For  the  mold  used,  it  was  estimated  that  8  lb.  cement 
and  16  lb.  dry  sand  would  be  required.  Gaging  these  with  3  lb.,  12.6  oz. 
(3.79  lb.)  of  water,  the  quantity  necessary  for  the  desired  consistency, 
the  volume  of  the  mortar  was  found  by  measurement  to  be  348  cu.  in. 
when  green,  and  336  cu.  in.  after  setting  and  pouring  off  the  surplus 
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water.    The  absolute  volumes  are  expressed  below,  first  in  cubic  inches  and 
finally  in  terms  of  the  density  {c  4-  5),  of  the  set  mortar. 

8  X  1718 
Cement   «        j^  =»     71.6CU.  in. 

3.1  X61.3 

16  X  1728 

Sand        =""~7 — ~r~2 —    =    167. 4  cu.  in. 
1.65  X  62.3  '  ^ 

3.79  X  1728 
Water      —       ,  —  105 .  i  cu.  in. 

Absolute  volume  cement,  sand  and  water,  344  cu.  in. 

Measured  volume  green  mortar,  348  cu.  in. 

Volume  of  entrained  air,  4  cu.  in. 

Percentage  of  entrained  air,  1.2% 

71.6         167.4 
Density  of  set  mortar,  c  +  *  "    '  5    +     "Z  "  o.ii^  +  0.498  —  0.71 1 


Volumetric  Tests  of  Mortar  at  Jerome  Park  Reservoir.  The  methods 
used  by  Messrs.  Fuller  and  Thompson  at  Jerome  Park  Reservoir  in  tests 
for  the  New  York  Aqueduct  Commission  in  1906*  have  since  been  adopted, 
with  slight  variations,  in  the  authors*  laboratory.  The  procedure  is  indi- 
cated in  the  blank  form  used  in  the  tests,  a  copy  of  which  filled  out  is  here 
reproduced  on  page  139.  While  somewhat  lengthy  in  appearance,  it  is 
arranged  to  correct  almost  automatically  for  the  unavoidable  losses  due  to 
free  water  and  mortar  sticking  to  the  tools.  The  chief  object  of  the  test  is 
to  find  the  density  of  a  fresh  mortar,  that  is,  the  ratio  of  solid  material 
in  it  to  the  total  volume,  and  also  to  determine  the  elementary  volumes  of 
each  ingredient.  In  the  test  illustrated,  for  example,  the  density  is  0.696 
and  the  air  plus  water  voids  are  therefore  30.4%. 

The  apparatus  used  for  density  tests  of  mortar  are  a  shallow  pan  about 
9  inches  diameter,  a  small  pointing  trowel,  scales  to  weigh  to  one-tenth 
gram,  measuring  glass  or  graduate  about  ij  inches  diameter  and  2 50  cubic 
centimeters  capacity,  one  or  two  beakers,  and  a  stick  for  tamping  the  mortar 
in  the  glass.  300  or  400  grams  of  mixed  cement  and  aggregate  may  be 
used  in  the  tests. 

It  has  been  found  that  the  material  which  sticks  to  the  tools  is  either 
cement  or  similarly  fine  aggregate,  so  that  the  weight  of  the  aggregate  which 
passes  a  No.  100  sieve  should  be  recorded  for  use  in  the  computations. 

♦  See  paper  by  Messrs.  Fuller  and  Thompson,  Transactions  American  Society  Civil  Engineers,  VoL 
LIX,  p.  67. 
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Volumetric  test  for  Reservoir  File  W.  R. 

Cement  B  Aggregates  Clean  Sand Date  4-26-06. 

Computed  by  Brown Checked  by  T. 

\  \ 


(i)  Experiment  No 

(2)  Nominal  proportipns  by  volume '  1:2       | 

(3)  Proportions  oy  weight i  :  1.78  • 

(4)  Description  of  aggregate Sand 

(5)  Wt.  of  cement 150.0 

(6)  Total  weight  of  aggregate ]  267.0 

(7)  Wt.  of  the  aggregate  passing  a  Xo.  100 

sieve I  53. 4 

(8)  Wt.  of  vessel  and  water  (before  using)  ...  287  . 7 

(9)  «     «         «       «       "       (af ter using)  ....:  228.7 
(10)      **     **      water  used  =  (8)  —  (9). 59.0 

(i  i)  Percentage  of  water  =  -  V  °^     '     14 . 2 

(5)  +  W 

(12)  Consistency Soft 

(13)  Temperature  water 65°?. 

(14)  Total  weight  mixed  =  (5)  +  (6)  +  (10).  .  .    476.0 
(1$)  Weight  tray  and  tools  (after  usin^;) 325  •  8 

(16)  u         u         a       u      (before  usmg) ...  .    322.2 

(17)  Weight  mix  adhering  -=  (15) — (16) 3.6 

(18)  Weight  measuring  glass  or  graduate 295 . 4 

(19)  Weight  glass  +  mix 767 . 9 

^20)  Weight  glass  +  mix  —     free  water 7^7  9 

121)       "      freewater  ™»  (19  — 20) 0.0 

(22)  **      mixset       —  (14)  -  (r?)  -  (21)  .  •:  472. 4 

(23)  "         "       "      -(2o)-(i§) 472.5 

(24)  Discrepancy  «=  (23)  —  (22) .1 

(25)  Time  mixing  completed Jo.i5  a.m 

i26)  Volume  of  mix,  in  cu.  cm 210.0 

27)  Time  settling 2  hrs. 

(28)  Final  volume  of  mix  in  cu.  cm .  .    209 . 5 

(29)  Waterleftontray-(io)X(^^:^  (7)V(io)       ""'^ 

(30)  Cement  left  on  tray -(s)X(^)_^(^^^(^Q^      ^-^ 

(31)  Aggregateleftontray-(7)X(^y^  (^^  ^  ^^^ 

(32)  Wt.  water  in  set  mortar  =»  (10)  —  (21) 

-  (29) 582 

(33)  Wt.  cement  in  set  mortar  =»  (5)  —  (30^    147-9 

(34)  Wt.  aggregate  in   set   mortar  =   (6)    — 
(3O 266.3 


0-7 


(35) 
(36) 

(37) 
(38) 
(39) 


Specific  gravity  cement 

"  "        aggregate 

Absolute  volume  water  =»  ^li^ 
(28) 

cement  -  ^-^.^^ 
(28) 

aggregate  -  |M1 


+  (35)- •• 


(40)  Total  absolute  volume  — 

(39) 

(41)  Density  -  (38)  +  (19) 
ne  Ma 


X    (3(>) 
(37>  +  (38)  + 


Remarks:  Fine  Material  on  Surface  . 


311 
2.71 

.278 


.227 


.469 


.974 
.6g6 
3  CC. 


Note:     Weights  are  in  grams;  volumes  in  cubic  centimeters. 
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The  materials  are  carefully  weighed,  and  enough  water  added, — the  quan- 
tity varying  with  the  fineness  of  the  sand, — ^to  produce  a  mortar  softer  than 
standard  consistency  which  will  scarcely  hold  its  shape  in  the  mixing  pan. 
An  examination  of  the  various  items  in  the  table  will  show  the  purpose  of 
each,  the  object  being  to  correct  for  all  losses  and  obtain  a  resulting  volume 
corresponding  to  that  of  the  mortar  after  setting.  The  figures  following 
many  of  the  items  refer  to  the  numbers  of  the  other  items,  the  fraction 
following  item  (29),  for  example,  representing  the  water  of  the  mix  which 
adheres  to  the  tray  and  tools.  The  weight  of  the  water  in  this  mortar  which 
adheres  is  found  from  the  proportion, — Mix  adhering:  total  fine  mortar  = 
water  in  mix  adhering  :  total  water.  Expressed  in  item  numbers  this 
becomes 

Item  (29)   = TT—— !     -     7    -  X  Item  (10).    The  cement  and 

Items  (5)  H-   (7)  -f  (10) 

aggregate  left  on  tray,  items  (30)  and  (31),  are  similarly  computed,  and 

from  these  the  weight  of  each  of  the  materials  in  the  set  mortar  is  found. 

The  absolute  volumes,  items  (37)  to  (39),  are  then  readily  computed  and  the 

density  determined. 

Volometrie  Tests  of  Concrete.  For  volumetric  or  density  tests  of  con- 
crete, molds  at  least  8  inches  in  diameter  are  necessary,  but  the  process 
throughout  is  similar  to  that  already  described  for  the  volumetric  tests  of 
mortar  and  a  similar  blank  form  may  be  readily  made  for  records. 

The  density  tests  as  made  at  Jerome  Park  Reservoir  are  fully  described 
in  the  paper  by  Messrs.  Fuller  and  Thompson  abready  referred  tof  and 
results  of  the  tests  are  there  given. 

Feret's  Formula  for  Strength.  For  studymg  the  relation  of  absolute 
volumes  to  strength,  let 

P  =  compressive  strength  of  the  mortar. 

iC  =  a  constant  which  differs  for  different  cements  and  at  different  ages  of 

the  same  mortar. 
c  =  absolute  volume  of  cement. 
s  =  absolute  volume  of  sand. 
w  ==  absolute  volume  of  water  voids. 
V  =  absolute  volume  of  air  voids. 

The  value  of  determining  the  density  of  mortars  is  made  evident  by  the 
following  law  of  Mr.  Feret:* 
"For  any  series  of  plastic  mortars  made  with  the  same  binding  material 

♦Bulktin  de  la  Sod6ti  d'Encouragement  pour  Hndustric  Nationale,  1897,  Vol.  11,  p.  1604. 
fSee  also  Chapter  XI  of  this  Treatise. 
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and  inert  sands,  the  resistance  to  compression  after  the  same  length  of  set^ 

under  identical  conditions,   is  solely  a  function  of   the  ratio 01 

c 


w  -{•  V 
y  whatever  be  the  nature  and  size  of  the  sand  and  the  pro- 
of which  each 


I— (c+5)' 

portions  of  the  elements,  —  cement,  inert  sand  and  water,  - 

is  composed." 

It  follows  from  this  law,  as  Mr.  Feret  says,  that  the  strength  of  any 


600 


0.1000  0.2000 

ABSCISSAS  (-ji^)2 

Fig.  49.  —  Derivation  of  Feret's  Formula  for  Strength.     (See  p,  142.) 
(Bulletin  de  la  Sod^t^  d' Encouragement  pour  I'lndustrie  Nationale  — 1897.) 


0.3000 


mortar  increases  with  the  absolute  volume  of  the  cement  {c)  in  a  unit 
volume  of  fresh  mortar,  and  ako  with  the  density  {c  •\-  5),  whatever  may 
be  the  relative  volumes  filled  with  water  and  air. 
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From  very  numerous  experiments  such  as  those  tabulated  on  page  136 
Mr.  Feret  evolves  the  approximate  fonnula 


-(-)' 


(I) 


By  suitably  changing  the  value  of  K  the  formula  may  be  adapted  to  either 
the  English  or  the  metric  system  of  measurement. 

As  a  proof  of  this  formula  Mr.  Feret  plots  on  a  diagram,  shown  in  Fig. 

49,  values  of  ( )  from  column  (12)  in  the  table  on  pages  136  and  137 

\i  —  5/ 

for  abscissas,  and  the  average  compressive  strengths  of  the  various  mortars, 

from  column  (22),  for  ordinates.     Since,  in  formula  {i),K  is  equal  to  ? 

divided  by  the  square  of  the  quantity  in  brackets,  the  value  of  X  is  the 

tangent  of  the  straight  line  passing  through  the  points.    In  Fig.  49 

K  =  1965,  if  the  strength  is  in  kg.  per  sq.  cm. 
or 

A"  =  28  000,  if  the  strength  is  in  lb.  per  sq.  in.* 

This  particular  value  is  applicable  only  to  the  cement  u.<?ed  by  Mr. 
Feret  in  his  experiments  and  to  specimens  at  ihe  age  of  five  months,  but 
the  principles  involved  are  of  general  application. 

The  most  practical  application  of  this  formula  is  in  the  determination 
of  the  relative  compressive  strengths  of  various  mortars  made  from  the 
same  cement,  with  sand  in  differing  proportions  and  of  different  com- 
positions. Mr.  Feret  calls  attention  also  to  its  possible  use  in  laboratory 
experiments  and  specifications.  A  cement,  for  example,  may  be  required 
to  furnish,  when  mixed  with  any  sand,  a  definite  value  of  K,  since  the 
value  of  K  is  independent  of  the  choice  of  the  sand  and  of  the  composition 
of  the  mortar. 

Experiments  by  the  authors  tend  to  show  that  the  formula  does  not 
apply  strictly  to  specimens  of  different  consistency,  but  that  the  general 
law  of  the  increase  of  strength  with  the  density  is  applicable  except  in  ex- 
treme cases.  The  formula  is  inapplicable  to  tensile  tests,  although  here, 
too,  the  general  principle  appears  to  hold  good. 

This  subject  as  related  to  concrete  is  discussed  on  pages  355  to  362 

GRANULOBnTRIO  0OBIPO8ITION  OF  SAND 

Feret's  Three-Screen  Method  of  Analydng  Sand. 

The  determination  of  the  physical  characteristics  of  the  sand,  which, 
mixed  with  a  cement,  will  produce  the  densest  mortar,  has  been  the  object 
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of  a  large  number  of  experiments  by  Mr.  Feret,  which  are  recorded  in 
Amiales  des  Fonts  et  Chauss^s,  1892.  In  America  Messrs.  William  B. 
Fuller  and  Sanford  E.  Thompson  have  extended  the  researches,  by  a  different 
method,  to  the  investigation  of  the  properties  of  concrete.  The  mechanical 
analysis  of  sand  and  stone  is  discussed  in  Chapter  XI,  and  the  results  of 
earlier  experiments  are  tabulated  on  page  376. 

Mr.  Feret,  in  studying  any  sand,  separates  it  by  screening  into  three  sizes. 
He  then  recombines  these  three  sizes  in  varying  proportions,  so  as  to  obtain 
results  which  are  applicable  to  any  natural  or  artificially  mixed  sand.  He 
distinguishes  sand  from  gravel  as  consisting  of  grains  which  will  pass 
through  a  screen  having  circular  holes  of  5  millimeters  diameter  (0.20 
in.).  The  three  sizes  of  sand  he  then  calls  G,  M,  and  F,  representing, 
respectively,  the  large  {gros),  medium  {moyens),  and  fine  (fins)  particles  as 
defined  by  sifting  through  metallic  sieves  with  circular  holes,  or  wire  cloth 
of  definite  mesh,  as  follows: 

Large  grains,  G,  passing  circular  holes        5  mm.    (0.20  in.)  diameter. 

Retained  by  circular  holes  2  mm.  (0.079  >n.)         ** 

Medium  grains,  M,  passing  circular  holes    2  mm.  (0.079  in.)         " 

Retained  by  circular  holes  0.5  mm.  (0.020  in.)         ** 

?"ine  grains,  F,. passing  circular  holes         0.5  mm.  (0.020  in.)         " 

These  sizes,  Mr.  Feret  states,  are  nearly  equivalent  to  sand  screened 
through  sieves  of  wire  cloth  as  follows: 

Large  grains,  G,  passing  screen  of  4  meshes  per  sq.  cm.  (  5  meshes  per  linear  inch.) 
Retained  on         *'  36         '*  '*         (15        "  "  "       ) 

Medium  grains,  M,  passing  **  36         **  "         (15        "  **  "       ) 

Retained  on  a      '*         324         "  '*         (46        '*  "  "       ) 

Fine  grains,  F,  passing  "         324  "  "         (46         *  "  "       ) 

Sometimes,  for  experimental  purposes,  he  divides  each  of  the  sands,  G,  M, 
and  F,  into  three  intermediate  sizes. 

The  granulometric  composition  of  any  sand  is  represented  by  its  relative 
proportions,  expressed  either  in  weights  or  absolute  volumes,  of  G,  M,  and 
F.  For  example,  a  sand  containing  by  weight  50%  of  the  largest  grains, 
30%  of  the  medium,  and  20%  of  the  fine  grains,  has  a  granulometric 
composition  of  g  =  0.50,  m  =  0.30,  f  =  0.20. 

The  granulometric  composition  of  a  sand  which  has  been  mechanically 
analyzed,  and  plotted  on  a  diagram  similar  to  that  shown  on  page  194,  may 
be  ascertained  readily  by  drawing  three  ordinates  corresponding  respec- 
tively to  screens  of  5,  15,  and  46  meshes  per  linear  inch,  and  determining 
by  the  length  or  the  difference  in  length  of  these  ordinates  the  proportions 
which  pass  and  which  are  retained  by  the  screens  of  these  three  meshes. 
These  three  proportions  or  percentages  represent  the  granulometric  com- 
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position.     An  illustration  of  this  method  of  transforming  mechanical  analy- 
sis to  granulometric  composition  is  shown  in  Fig.  57  on  page  151. 

Feret's  Triangles.  To  simplify  the  tabulation  of  results,  and  arrange 
them  so  that  they  may  be  understood  at  a  glance,  Mr.  Feret  has  used  a 
graphical  arrangement  which  is  exceedingly  ingenious.  In  nearly  all 
his  writings  we  find  little  triangles  with  the  apexes  labeled  G,  M,  and  F. 
Curves  or  contours  in  these  triangles,  representing  the  various  properties 
of  the  sands  or  mortars,  are  based  on  a  system  of  three  instead  of  two 


Fig.  50.— Feret's  Three-Screen  Method  of  Analyzing  Sand.     (See  p.  144.) 


co-ordinates,  that  is,  each  curve  is  the  loci  of  points  measured  from  3  axes 
placed  at  angles  of  60°  with  each  other.  A  full  discussion  of  the  theory  of 
this  is  given  in  his  paper  "Sur  la  Compacit^  des  Mortiers  Hydrauliques " 
in  Annales  des  Fonts  et  Chauss^es,  1892,  II,  but  the  principles  may  be  un- 
derstood by  reference  to  Fig.  50.  The  apexes  of  the  triangle  are  labeled 
G,  M,  and  F,  corresponding  to  the  three  sizes  of  sand  described  on  page  i43- 
The  granulometric  composition  of  any  sand  is  plotted  as  a  single  point  in 
this  triangle.  The  proportion  of  each  of  the  three  sizes  in  the  sand  is  rep- 
resented by  its  perpendicular  distance  from  the  side  opposite  each  apex. 
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For  example,  exactly  at  the  apex  G,  the  granulometric  composition  is 
g  =  1. 00,  m  =  o,  f  =  o.  A  sand  represented  by  the  point  **^  "  in  the 
triangle  has  for  its  granulometric  composition,  g  ==  0.48,  m  =  0.35,  f  = 
0.17.  Sand,  i5,  whose  point  is  on  the  line  G  M  is  a  mixture  of  G  and  M 
vvith  no  fine  particles.  It  can  be  readily  proved  by  geometry  that  if  the 
altitude  of  the  triangle  is  i.oo,  the  sum  of  the  three  perpendicular  distances 
from  any  given  point  in  the  triangle  to  the  three  sides  equals  i.oo.  Also, 
that  any  combination  of  G,  M,  and  F  is  contained  in  the  triangle  or  else  on 
one  of  its  sides.  To  use  Mr.  Feret's  language,  **any  sand  will  be  repre- 
sented by  a  point  in  the  triangle  and  by  one  alone,  and,  reciprocally,  one 
granulometric  composition  of  sand,  and  only  one,  will  correspond  to  a  given 
point  on  the  interior  or  sides  of  the  triangle."    If  the  altitude  of  the  triangle 


Fig.  51.— Absolute  Volumes  of  Sand  per 
Unit  Volume  of  Sand  not  Shaken. 
(5«tf/>.  147.) 


Fig.  52.— Absolute  Volumes  of  Sand  per 
Unit  Volume  of  Sand  Shaken  to  Re- 
fusal.    {See  p,  147.) 


is  considered  i.oo,  any  point.  A,  in  the  triangle  is  readily  plotted  by  locating 
it  at  perpendicular  distances  from  each  of  the  three  sides  corresponding  to 
each  component  of  its  granulometric  composition.  For  example,  suppose 
that  the  granulometric  composition  of  a  sand,  yl,  is  g  =  0.48,  m  =  0.35, 
f  =  0.17.  As  the  apex  G  represents  a  sand  containing  only  coarse  grains, 
and  the  line  opposite  to  it,  M  F,  all  sands  containing  no  coarse  grains,  the 
locus  of  a  sand  containing  coarse  grains  (g  =  0.48)  will  lie  somewhere  upon 
a  line  parallel  to  M  F  and  at  a  distance  0.48  from  M  F.  By  similar  reason- 
ing it  will  also  lie  on  a  line  parallel  to  G  F  and  at  a  distance  0.35  from  it. 
The  intersection  of  these  two  lines  is  the  locus  of  the  sand  A ,  and  it  will 
be  seen  that  this  intersection  is  at  a  perpendicular  distance  of  0.17  from  the 
line  M  G  (the  side  opposite  F),  which  checks  the  plotting,  since  f  =  0.17. 
For  comparing  a  special  property  of  different  sands,  or  of  mortars  com- 
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posed  of  different  sands,  each  sand  employed  in  the  tests  is  plotted  and 
labeled    with  its  value,  —  which  may  be  in  units  of  strength,  weight,  or 
volume,  —  and  "contour  lines"  are  sketched  in  by  the  eye,  as  one  would 
draw  contours  from  elevations  on  a  topographical  drawing. 
Any  point  on  the  same  contour  line  represents  a  sand  made  up  of  the 


Fig.  53.— Absolute  Volumes  of  Solid  Ma- 
terials (c-fs)  per  Unit  Volume  of 
Fresh  Mortar  in  Proportions  i :  3  (by 
Weight).     (5ff^i47.) 


Fig.  55.— Compressive  Strength  in  Pounds 
per  Square  Inch  of  Mortars  with 
Various  Mixtures  of  Sand,  after  One 
Year  in  Fresh  Water.  Proportions 
100  lb.  Portland  Cement  to  3.2  cu.  ft. 
Mixed  Sand.     {See  p,  148.) 


Fig.  54.— Compressive  Strength  in  Pounds 
per  Square  Inch  of  i :  3  (by  Weight) 
Mortars  with  Different  Miiturcs  of 
Sand,  after  g  Months  in  Air  and  3 
Months  in  Sea  Water.     (See  p.  148.) 


Fig.  56.— Compressive  Strength  in  Pounds 
pcT  Square  Inch  of  Mortars  with 
Various  Mixtures  of  Sand,  after  One 
Year  in  Air.  Proportions  100  lb. 
Portland  Cement  to  3.2  cu.  ft.  Mixed 
Sand.     (See  p.  148.) 


different  sizes,  G,  M,  and  F,  in  proportions  corresponding  to  its  perpen- 
dicular distances  from  the  sides  opposite  each  apex,  but  having  the  same 
length,  weight,  volume,  humidity,  or  whatever  special  function  may  be 
represented,  as  every  other  point  on  the  same  line. 
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Figs.  51  and  52,  page  145,  illustrate  the  use  of  the  triangle  for  showing 
the  volumes  of  sands  composed  of  different  sizes  of  grains.  Any  sand, 
for  example,  whose  granulometric  composition  is  represented  by  any  point 
on  the  contour  line  labeled  0.575,  in  Fig.  51,  has,  when  measured  loose, 
0.575  o^  ^^  volume,  or  57^%,  of  absolutely  solid  matter,  or,  taking  the 
complement,  42^%  of  voids.  In  Fig.  5 1  it  will  be  seen  that  the  greatest  solid 
volume  of  loose  sand  is  obtained  by  mixing  G  and  F  in  proportions  60%  G 
and  40%  F  by  weight.  The  amount  of  solid  matter  in  this  mixture  of 
maximum  density  is  0.61  of  the  unit  volume;  in  other  words,  the  sand  con- 
tains 39%  voids.  By  interpolating  between  the  contour  lines  we  may  see 
that  a  sand  consisting  of  equal  parts  of  the  three  sizes,  which  would  be 
represented  by  a  point  at  the  geometrical  center  of  the  triangle,  has  about 
0.597  solid  matter,  or  40.3%  voids.  In  sands  shaken  to  refusal.  Fig.  52, 
the  mixture  of  maximum  density  consists  of  sands  G  and  F  alone,  in  pro- 
portions about  55%  G  and  45%  F,  and  the  total  solid  matter,  that  is,  the 
absolute  volume  of  sand,  in  a  unit  volume  of  the  shaken  sand  of  maximum 
density,  is  0.798,  corresponding  to  20.2%  voids. 

EFFECT  OF  SIZE  OF  SAND  UPON  THE  STRENGTH  OF 
MORTAR 

As  a  matter  of  fact,  the  actual  size  of  a  sand,  that  is,  the  size  of  its  grains, 
is  subordinate,  in  its  influence  upon  the  strength  and  other  qualities  of  a 
mortar,  to  the  density  of  the  mortar  produced  from  it.  One  naturally 
would  suppose  that  the  densest  sand,  that  is,  the  sand  which  contains,  when 
dry,  the  fewest  voids,  when  mixed  with  a  given  proportion  of  cement,  would 
make,  inevitably,  the  densest  and  therefore  the  strongest  mortar.  Such, 
however,  is  not  necessarily  the  case,  for  the  addition  of  both  the  cement 
and  water  change  the  mechanical  composition.  A  mixture  of  fine  sand 
and  cement,  for  example,  requires  a  larger  percentage  of  water  in  gaging 
than  a  mixture  of  coarse  sand  and  the  same  cement.  The  total  volume  of 
a  mortar  of  plastic  consistency  is  affected  by  the  quantity  of  water  used, 
as  well  as  by  the  volumes  of  the  dry  materials.  Hence,  a  mortar  consisting 
of  fine  sand  and  cement  will  be  less  dense  than  one  of  coarse  sand  and  the 
same  cement,  even  though  the  fine  and  coarse  sands,  when  weighed  or 
measured  dry,  each  contain  the  same  proportions  of  solid  matter  and  voids. 

Fine  sand  has  more  grains  in  a  unit  measure  and  therefore  a  greater 
number  of  points  of  contact  of  the  grains.  The  water  forms  a  film 
(see  Fig.  63,  p.  175,)  and  separates  the  grains  by  surface  tension. 

The  fact  is  graphically  illustrated  in  Feret's  triangle,  Fig.  53,  page  146, 
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in  which  the  contour  lines  show  the  combined  absolute  volumes  of  the 
cement  and  sand  in  i :  3  mortar  (proportioned  by  weight)  made  from  sand 
of  various  compositions.  It  will  be  noticed  that  the  point  of  maximum 
absolute  volume,  which  is  labeled  0.734,  is  much  farther  to  the  left  than 
in  Figs.  51  and  52,  showing  that  for  a  mortar  of  maximum  density,  a  sand 
is  required  containing  more  large  particles,  G,  in  proportion  to  the  fine 
particles,  F,  than  for  maximum  density  with  the  same  sand  in  its  dry  state. 
From  such  experiments  Mr.  Feret*  derives  the  law  that: 

The  plastic  mortars,  which,  per  unit  of  volume,  contain  the  greatest  abso- 
lute volume  of  solid  materials  (c  +  s),  are  those  in  which  there  are  no 
medium  grains,  and  in  which  coarse  grains  are  found  in  a  proportion  double 
to  that  of  fine  grains,  cement  included. 

Figs.  54,  55,  and  56,  page  146,  show  the  strength  in  compression,  con^ 
verted  to  pounds  per  square  inch,  of  mortars  made  from  various  mixtures 
of  the  three  sizes  of  sand. 

Comparing  these  with  Fig.  53  it  will  be  seen  that  the  curves  of  strength 
follow  the  same  general  direction  as  the  curves  of  density.  This  is  in  con- 
formity with  the  general  laws  stated  at  the  conmiencement  of  the  chapter 
and  with  the  principles  upon  which  Feret's  formula  (page  142)  is  based. 

There  is  one  point  which  must  be  noticed  when  studying  these  and  other 
similar  triangles  of  Feret,  namely,  that  his  results,  as  shown  by  the  curves 
on  his  triangles,  apply  exactly  only  to  sands  and  cements,  and  not  to  mixtures 
of  sand  and  coarse  stone.  In  all  the  triangles,  sands  for  maximum  density 
are  composed  of  a  mixture  of  fine  and  coarse  grains  with  no  medium 
grains.  It  is  shown  on  page  172  that  a  denser  mixture  can  be  obtained 
with  stone  and  sand  and  cement,  that  is,  v/ith  three  sizes  of  materiak,  than 
with  sand  and  cement,  and  it  is  consequently  probable  that  Feret  could 
have  obtained  greater  densities  by  making  the  size  of  G  larger  (that  is, 
employing  for  G  gravel  or  broken  stone)  and  the  size  of  F  smaller,  and 
that  with  this  arrangement  a  portion  of  the  medium  grains  would  have 
been  absolutely  necessary  to  obtain  the  maximum  density.  In  this  con- 
nection, however,  it  must  be  remembered  that  Feret's  experiments  were 
intended  to  cover,  as  far  as  possible,  practical  combinations  of  sizes  of 
sand  for  mortar.  It  is  noticeable,  even  with  the  sizes  of  sand  which  he 
uses,  that  the  curves  in  Fig.  53  run  sharply  upward,  and  that  mortars  from 
mixtures  of  three  sizes  of  sand  are  therefore  very  nearly  as  dense  and 
strong  as  those  made  from  two  sizes.     Furthermore,  when  the  three  sizes 

^Annates  des  Pones  ct  Chauss^es,  1896, 11,  p.  181. 
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G,  M,  and  F  are  mixed  together,  a  graded  mixture  is  formed  in  which 
there  are  particles  ranging  from  0.2  inch  down  to  fine  dust. 

Experiments  indicate,  as  stated  on  page  206,  that  sand  for  concrete 
requires  for  best  results  more  fine  material  than  mortar  sand. 

TESTS  OF  DENSITY  AND  STRENGTH  OF  MORTARS  OF  COARSE 

VS.  FINE  SAND 

The  application  of  Mr.  Feret's  tests  is  shown  in  the  table  on  pages  136 
and  137,  and  to  illustrate  its  practical  use  in  comparing  the  quality  of  dif- 
ferent sands  the  following  table  is  presented,  giving  the  density  and  strength 
of  three  natural  bank  sands  as  tested  in  the  laboratory  of  one  of  the  authors.* 


Compressive  Strength  and  Elementary  Volumetric  Composition  of  2-inch  Cubes  of 
Portland  Cement  and  Bank  Sand 

By  Sanford  E.  Thompson 
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PEACTIOAL  APPLIOATIOHS  OF  THE  LAWS  OF  DENSITY 

It  is  probable  that  many  who  read  this  chapter  will  question  the  practical 
use  of  it  all.  Sand  from  the  same  bank  usually  varies  largely  in  dilTereiit 
places,  and  even  when  sands  of  a  uniform  character  are  to  be  obtained,  it 
is  considered  impracticable  to  mix  two  or  more  sizes  on  account  of  the  ex- 
pense involved.  In  other  cases,  onJy  one  quality  of  sand  is  obtainablci 
and  consequently  there  is  no  opportunity  for  choice. 

In  answer  to  such  critics,  we  outline  below  several  conditions  under 
which  the  investigation  of  the  physical  pro|3erties  of  the  sand  is  not  only 
interesting  but  essential  from  the  standpoint  either  of  quality  or  of  maxi- 
mum economy. 

(a)  The  variation  of  the  sand  in  different  portions  of  the  same  bank 
may  be  utilized  by  requiring  the  contractor  to  mix  two  sizes  without  exact 

♦  Frocn  paper  by  Sanford  E.  Thotdpfan  on  **Sifid  for  Mortar  And  CfiiKretf*/'  BuUctiQ  No.  3, 
Ajfoditioiii  American  Portlaod  Cement  ManufActuim,  igo6. 
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measurement,  so  that  the  material  as  delivered  shall  contain  not  less  than 
a  certain  percentage  of  sand  coarse  enough  to  be  retained  on  a  certain 
sieve. 

{b)  If  two  sands  are  available,  a  study  of  their  physical  characteristics 
will  determine  which  is  better  suited  to  the  work  in  hand  as  the  sand  which 
produces  the  smallest  volume  oj  plastic  mortar,  when  mixed  with  cement  in 
the  required  proportions  by  dry  weight,  furnishes  the  strongest  and  least 
permeable  mortar, 

(c)  A  good  sand  brought  from  a  distance  at  a  high  price  may  be  more 
economical  than  a  poor  sand  from  a  neighboring  bank. 

{d)  The  relative  value  of  crusher  dust  or  of  sand  in  a  given  locality  may 
be  determined  by  comparing  their  densities  or  the  densities  of  mortars 
made  from  them. 

{e)  Frequently,  a  mixture  of  a  fine  and  coarse  sand,  or  of  sand  and  crusher 
dust,  proportioned  according  to  their  relative  granulometric  compositions 
or  analyses,  may  be  shown  to  produce  a  better  mortar  than  either  material 
alone. 

(/)  To  produce  impermeable  mortar  or  concrete,  it  may  be  economical 
to  screen  a  mixed  gravelly  sand  into  different  sizes,  and  remix  these  in 
proportions  which  will  produce  a  mortar  of  greater  density. 

{g)  The  value  of  "sand  cements"  for  use  in  mortar  and  concrete  under 
certain  conditions  may  be  made  evident. 

The  use  of  mixed  sand,  as  described  in  (a),  was  adopted  by  Mr.  Thomas 
F.  Richardson,  Engineer,  for  the  i :  2  Natiu-al  cement  mortar  employed  in 
the  stone  masonry  of  the  Wachusett  dam  of  the  Massachusetts  Metropolitan 
Water  Works,  after  an  exhaustive  study  of  the  comparative  tensile  strength 
and  permeability  of  mortars  made  with  different  sands.  He  required 
the  contractors  to  furnish  sand  so  coarse  that  at  least  50%  would  be 
retained  on  a  sieve  having  30  meshes  per  linear  inch.  The  sand  was 
excavated  by  scrapers,  and  the  condition  was  readily  complied  with, 
whenever  the  sand  in  one  section  was  shown  by  samples  to  be  running  too 
fine,  by  taking  alternate  scraper  loads  of  coarse  sand  from  another  place 
in  the  bank. 

Mixed  or  graded  sands  are  specially  advantageous  when  concrete  is  made 
at  a  central  plant  such  as  a  block  manufactory.  By  \isin%  graded  screen- 
ings, instead  of  the  fine  stone  as  it  came  from  the  crusher,  and  by  slightly 
increasing  the  size  of  the  coarse  aggregate,  Mr.  Thompson  obtained  a 
strength  two  and  one- half  times  as  great  with  the  same  proportions  of 
cement  and,  on  the  other  hand,  maintained  equal  strength  with  40%  less 
cement. 
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Comparative  Tests  of  Different  Sands.  One  of  the  most  important 
applications  of  the  laws  of  density  is  in  the  comparison  of  dififerent  sands. 
Void  determinations  of  sand  are  valueless  because  of  variations  in  moist- 
ure and  compactness,  but  if  equal  dry  weights  of  each  of  the  sands  to  be 
compared  are  mixed  with  the  same  cement  in  the  proportions  required 
on  the  work,  and  then  gaged  to  plastic  consistency  as  described  on  page 
138a,  the  best  sand,  provided  it  does  not  contain  vegetable  loam  or  other 
impurities  to  affect  it  chemically, is  that  which  produces  the  smallest  volume 
of  mortar. 
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Fig.  57.— Conversion  of  Mechanical  Analysis  to 
Granulometric  Composition.    {See.  p.  151.) 
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CONVERSION  OF  MECHANICAL  ANALYSIS  TO 
GRANULOMETRIC  COMPOSITION 

As  an  illustration  of  methods  of  contrasting  two  different  sands  and  of 
making  practical  use  of  Feret's  researches,  we  may  compare  tests  made  by 
Mr.  R.  L.  Humphrey*  in  connection  with  the  construction  of  the  Pennsyl- 
vania Avenue  Subway,  Philadelphia.  He  found  the  tensile  strength  at  the 
age  of  one  year,  of  i :  3  mortar  made  with  sand  screened  from  gravel,  to  be 
about  50%  stronger  than  that  made  with  sand  dredged  from  the  Dela- 
ware River.    The  mechanical  analysesf  of  the  two  sands  are  plotted  by 

transactions  American  Society  of  Civil  Engineers,  Vol.  XLVIII,  p.  558. 
tMechanical  Analysis  Curves  are  described  in  Chapter  XI,  page  190. 
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the  authors  in  Fig.  57,  page  151,  from  tables  presented  by  Mr.  Humpnrey. 

To  transform  these  mechanical  analysis  curves  to  Feret's  granulometric 
composition,  we  may  draw  on  the  diagram,  ordinates  corresponding  to  the 
sizes  of  sieves  used  by  him,  namely,  No.  5,  No.  15,  and  No.  46.  (See  p.  143.) 
From  inspection  of  the  curve  it  is  evident  that  the  granulometric  composition 
of  the  gravel  sand  is  g  =  0.56,  m  =  0.35,  f  =  0.09,  and  of  the  river  sand  is 
g  =  0.00,  m  =  0.89,  f  =  0.1 1.  Plotting  these  granulometric  compositions 
as  C  and  D  on  Feret's  triangle,  Fig.  55,  and  interpolating  between  contours, 
we  find  the  relative  compressive  strengths  of  mortars  made  from  the  two 
sands  to  be,  after  one  year  in  fresh  water,  about  as  1775  is  to  2550,  or  as 
1 :  1.44,  while  Mr.  Humphrey's  ratio  of  tensile  strength  for  the  two  mortars 
at  the  age  of  one  year  is  as  304  is  to  470,  or  as  i:  1.53.  These  ratios  are 
remarkably  similar  when  the  differences  in  conditions  are  considered. 

Numerous  tests  have  been  made  in  America*  in  proof  of  the  general  law 
that  coarse  sands  are  stronger  than  fine.  Many  experimenters  have 
seemed  to  reach  the  result  that  coarse  sand  is  stronger  than  mixed  sand. 
In  certain  cases  this  is  undoubtedly  true,  because  of  nuxing  the  different 
sizes  in  wrong  proportions,  or  because  the  mortar  of  coarse  sand  contains 
so  large  a  proportion  of  cement  that  the  voids  are  completely  filled  and  the 
addition  of  fine  sand  decreases,  instead  of  increasing,  the  density.  Mortar, 
for  example,  as  rich  as  i  :  2  (i.e.,  one  part  cement  to  two  parts  sand)  of 
coarse  sand  is  as  strong  as,  and  often  stronger  than,  mortar  of  similar  propor- 
tions made  of  almost  any  mixed  sands,  but  with  leaner  mortars,  a  small 
admixture  of  from  10%  to  25%  of  fine  sand  improves  it.  Natural  sand, 
which  in  appearance  is  very  coarse,  almost  invariably  has  a  small  percentage 
of  very  fine  particles  which,  with  the  fine  grains  of  cement,  may  assist,  in 
the  leaner  mixture,  in  producing  a  dense  mortar.  The  mechanical  analysis 
curves  of  sand  shown  in  Fig.  72,  on  page  200,  are  an  illustration  of  the  fine 
matter  contained  in  all  bank  sands. 

EFFECT  OF  QUANTITY  OF  WATER  UPON  THE  8TBEN0TH 

OF  MORTARS 

Fine  sands  require  in  gaging  a  larger  percentage  of  water  than  coarse 
sands,  in  order  to  produce  a  mortar  of  the  same  consistency.  This,  as 
discussed  on  page  147,  exerts  an  indirect  influence  upon  the  strength. 

The  influence  of  different  percentages  of  water  upon  the  same  cement 
and  aggregate  is  largely  physical,  although  a  deficiency  may  affect  the 

*E.  S.  Wheeler  in  Report  Chief  of  Engineers,  U.  S.  A.,  1895,  P*  30'3»  A.  S.  Cooper  in  Journal 
Franklin  Institute,  Vol.  CXL,  p.  326,  Ira  O.  Baker  in  Journal  Western  Society  of  Engineers,  VoL 
I»  P-  73 
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pennanent  strength  of  a  mortar,  while  an  excess  may  for  reasons  given  on 
page  271  injure  the  cement  by  dissolving  a  portion  of  it. 

The  effect  of  different  proportions  of  water  upon  the  ultimate  strength 
(as  suggested  on  p.  142)  depends  chiefly  upon  the  density  of  the  resulting 
mortar;  the  consistency  which  produces  with  a  given  weight  of  the  same 
materials,  the  smallest  volume,  after  setting,  of  Portland  cement  paste  or 
mortar,  gives  the  highest  strength.  Dry  mixed  mortars  usually  test  higher 
than  wet,  —  especially  at  short  periods,  as  they  set  and  harden  more  rap- 
idly, —  because  they  can  be  more  densely  compacted,  but  more  uniform 
results  in  practice  as  well  as  in  experiment,  can  be  attained  with  plastic 
mixtures. 

Tests  by  Mr.  E.  S.  Lamed,*  a  p)ortion  of  which  are  shown  in  the  table  on 
page  154,  illustrate  the  practical  effect  of  different  proportions  of  water  upon 
the  strength  of  neat  cement  pastes  at  various  periods.  It  is  noticeable  that 
although  the  Natural  cement  mixed  very  wet  finally  attains  a  high  strength, 
its  very  low  strength  up  to  28  days  shows  the  inadvisability  of  mixing 
Natural  cement  with  an  excess  of  water. 

SAHD  V8.  BROKEN  STONE  80BEENINCW 

The  relative  strength  of  mortars  made  from  sand  and  from  screenings  of 
broken  stone  or  crusher  dust  has  occasioned  much  discussion  and  dis- 
pute. It  is  probably  dependent  chiefly  upon  the  relative  density  of  the 
different  mortars.  Usually,  a  mortar  from  screenings  will  show  higher 
tests,  while  occasionally  mortar  from  sand  will  be  superior,  because  of  the 
difference  in  size  or  of  the  relative  sizes  of  the  particles  or  grains  com- 
posing the  two  materials. 

In  some  cases  the  form  of  the  grainf  and  the  mineralogic  compositionj 
may  exert  a  certain  influence,  although  tests  show  that  these  are  usually 
of  inferior  importance  to  the  mechanical  or  granulometric  composition 
of  the  sand  or  screenings.  It  is  p)ossible  that  the  fine  dust  or  impalpable 
powder  in  certain  stone  may  chemically  react  upon  the  cement. 

On  the  other  hand,  screenings  from  a  soft  stone  like  slate,  shale  or  soft 
limestone,  may  contain  so  much  dust  as  to  produce  a  poor  mortar  or 
concrete,  for  the  same  reason  that  a  very  fine  sand  results  in  a  weak  mortar. 

♦Proceedings  American  Sodcty  for  Testing  Materials,  Vol.  Ill,  1903,.  p.  401. 

tBaumaterialienkunde,  V  Jahrgang  (1900),  p.  21,  and  Annaks  des  Fonts  et  Chauss^es,  1892, 
n.  p.  124- 

{Mr.  P.  Alexandre  found  calcareous  sands  to  give  relatively  high  strength,  and  Mr.  Feret 
obtained  similar  high  results  with  marble. 
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Table  Showing  Strength  oj  Cements  Mixed  Neat  with  Different 
Proportions  of  Water. 

By  Edward  S.  Larned.     {See  p.  i$$.) 


I 


Cement  brand 


Portland  A. 


Portland  B. 


Natural 
(Lehigh  Valley) 


Natural 
(Rosendale) 


s 


13 
14 
15 
16 
18 
20 
22 
24 

14 
15 
16 
18 
20 
22 
24 

P3 
24 
25 
27 
29 

3^ 
33 
3'; 
57 
.39 

f23 
24 
25 
27 
29 
31 
33 
35 
37 
139 


Sieve  test 
residue  on 


015  .    5-4 


7.0      18.0 


4.6      10.2 


2.3 


12.4 


21.9 


Wire 
minutes 


29 

80 

142 

268 

327 

'3 
18 


15 

56 

52 

188 

13 

18 
21 
20 
21 
27 
38 

34 
67 

i 


35I 
49« 
76 

117 
"5 
127 
198 
260 


297 

355 
402 

473 
912 

270 
303 

327 
383 
703 

91S 

32 

39 
42 
52 
57 
85 
137 
160 

233 

59 

78 

120 

143 
166 
212 

235 

400 

828 

1057 


Tensile  stren^h 


1! 


207  371 


303 
260 

233 
184 
167 

366 
404 

363 
308 
225 
166 
42 

212 

185 

150 

128 

112 

104 

93 

85 

85 

138 

125 

150 

117 

96 

72 

62 

so 
59 
54 


655 
750 
649 
500 
546 
539 

775 
780 

602 

570 
590 
554 
510 

251 

218 
188 
178 

173 
172 
121 
108 
119 

177 

141 

164 

116 

105 

72 

71 

64 

62 

56 


4 


875 
973 
773 
693 
635 
649 

859 
891 

725 
723 
718 

649 
691 

252 

215 
220 
202 
199 
182 
178 
168 
202 

271 
264 
216 
194 
164 
159 
147 
112 
96 
85 


^  I  J3 


941 
1008 

831 
716 
658 
644 

1067 
972 

844 
785 
760 

731 
695 

3" 


257 
246 
224 
267 
260 
262 
252 

332 
342 
308 

305 
272 
270 
277 
245 


720 
735 
645 
621 
601 
629 

892 
852 


787 
816 

748 
676 

589 

755 

832 
781 


806  723 

7281  724 

674  636 

6431  604 

632;  574 

275i  356 


300 
272 

248 

259 
246 
286 
306 
37^ 

284 

^^ 
318 

345 
320 
371 
379 
318 
284 

355 


34T 

256 

309 
290 

326 

400 

264 

3i<^ 
321 
272 
267 

225 
244 
315 

3^I 
364 


Note.  —  Results  shown  are  the  averages  of  six  briquettes  made. 
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Such  dusty  screenings  arc  also  especially  bad  for  granolithic  surfacing  for 
sidewalks,  and  must  not  be  used. 


SHARPNESS  OF  SAND 

In  the  past  all  specifications  have  called  tor  clean,  "sharp  '*  sand  in  spite 
of  the  fact  that  in  many  parts  of  the  country  where  sharp  sand  is  not 
obtainable,  sand  with  rounded  grains  is  furnished  and  used  with  perfect 
satisfaction. 

Comparative  laboratory  tests  under  conditions  as  nearly  as  possible 
identical  uphold  the  practice  of  using  sand  with  rounded  grains.  They 
indicate,  as  may  be  inferred  from  the  previous  discussion  in  this  chapter, 
that  the  chief  difference  in  natixral  sands  is  due  to  the  size  of  the  grains, 
and  while  the  sharpness  of  grain  may  exert  a  certain  influence  it  is  of 
so  much  less  importance  than  the  size  of  the  grain  that  the  requirement 
0}  sharpness  for  sand  should  be  omitted  from  concrete  specifications. 

Referring  to  columns  (11)  and  (22)  in  the  table  on  page  136,  and  to 
Fig.  49,  page  141,  it  is  evident  that  the  difference  in  strength  of  nearly  all 
the  mortars  made  with  the  various  sands  is  explained  by  the  differing 
percentages  of  cement  and  densities  without  reference  to  the  character  of 
the  grains.  The  only  noticeable  exception  is  with  the  artificial  sand,  M', 
which  consists  of  mixed  sizes  of  crushed  quartz.  Mr.  FeretJ  believes  that 
this  exception  may  be  due  to  chemical  action  produced  by  the  large  quan- 
tity (I  its  weight)  of  impalpable  quartz.  Sand  N',  also  crushed  quartz, 
but  containing  none  of  this  fine  powder,  produces  a  mortar  similar  in 
strength  to  like  mortars  of  natural  sand  having  rounded  grains. 

Other  tests  of  Mr.  Feret§  and  comparative  tests,  in  the  United  States,  of 
mortar  with  crushed  quartz  and  natural  sands  generally  confirm  the  above 
conclusion.  The  variation  in  the  shape  of  the  grains  of  natural  sands  and 
crushed  quartz  is  illustrated  in  Figs.  62,  64,  and  65,  page  175. 

EFFECT  OF  NATURAL  IMPURITIES  IN  THE  SAND  UPON 
THE  STRENGTH  OF  MORTAR 

A  clause  to  the  effect  that  a  sand  for  mortar  or  concrete  shall  be  "clean" 
is  almost  universally  found  in  masonr}'  specifications.  The  necessity  for 
this  requirement  is  often  questioned  by  cement  experimenters,  because  the 
results  of  tests  of  mortar  to  which  percentages  of  loam  or  clay  have  been 
added,  often  give  higher  results  than  those  of  mortar  made  with  cement  and 
pure  sand. 

bulletin  de  la  Soci^t^  d^Encouragement  pour  Industrie  Nationale,  1897,  Vol.  II. 
{Annales  des  Fonts  et  Chauss^s,  1892,  II,  p.  124. 
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As  a  matter  of  fact,  it  is  Impossible  to  make  a  general  statement  either  to 
the  effect  that  natural  impurities  in  sand  are  beneficial  or  that  they  are 
detrimental.  In  some  cases  fine  material  may  be  of  actual  benefit,  while 
in  others  the  contrary  is  true. 

The  case  is  covered  by  three  conditions:  (i)  the  character  of  the  impuri- 
ties; (2)  the  coarseness  of  the  sand;  (3)  the  richness  of  the  mortar. 

Oharaeter  of  Impoxities.  If  the  fine  material  is  of  ordinary  mineral 
composition,  such  as  clay,  the  mortar  is  affected  only  mechanically,  and  the 
results  depend  upon  the  coarseness  of  the  sand  of  which  the  fine  material  k 
a  part  and  the  richness  of  the  mortar,  as  indicated  in  paragraphs  which 
follow.  One  exception  to  this  general  rule  is  when  the  clay  is  in  such  con- 
dition as  to  ''ball  up"  and  stick  together  so  as  to  remain  in  lumps  in  the 
finished  concrete.  On  the  other  hand,  a  small  percentage  of  clay  well  dis- 
tributed may  be  valuable  for  making  the  concrete  or  mortar  work  smooth, 
and  especially  for  increasing  its  water-tightness  (see  p.  343). 

Vegetable  or  Organic  Impoxities.  When  the  impurities  are  of  an 
organic  nature,  like  vegetable  loam,  they  frequently  have  been  found  to 
prevent  the  mortar  or  concrete  from  hardening  or  to  retard  the  hardening 
for  so  long  a  period  as  to  make  the  sands  entirely  unfit  for  use.  A  very 
minute  quantity  of  vegetable  matter  may  produce  injury,  so  small  a  per- 
centage in  fact  that  frequently  a  sand  which  has  passed  careful  inspection 
fails  in  practice  to  set  properly  with  any  brand  of  cement;  therefore  a  test 
is  absolutely  necessary  for  any  sand  which  has  a  suspicion  of  organic  matter. 

The  following  tests  of  i  :  3  mortar  made  with  sand  satisfactory  in  appear- 
ance, but  which  nevertheless  caused  the  fall  of  a  concrete  building,  are  given 

Effect  of  Vegetable  Impurities  in  Sand 
By  Sanford  E.  Thompson,  1908.     See  p,  1546, 


A* 

Bt 

B  washed 

WJ. 

Standard  Ottawa. 


Sand. 


Tensile  strength 
of  1 :  3  mortar 

at  7  dajrs. 
Lb.  per  sq.  inch 


4 

43 

129 


Tensile  strength 
of  1 :  3  mortar 

at  28  days. 
Lb.  per  sq.  inch. 


93 
114 
201 

300 


*  Poorest  portion  of  bank;  reddish  and  dark  in  appearance, 
f  Average  sand  from  bank  which  passed  inspection. 

X  A  medium  good  sand  from  another  banl*  similar  to  B  in  appearance,  mechanical  analysis,  amd 
chemical  composition  except  nearly  free  from  vegetable  impurity. 
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in  the  following  table.  They  are  averaged  from  different  series  and  for  con- 
venience in  comparison  the  results  are  all  converted  to  the  basis  of  standard 
sand  mortar,  considered  as  200  pounds  in  7  days  and  300  pounds  in  28  days. 
The  mortars  were  stored  in  air  to  conform  to  the  actual  conditions.  Com- 
parative tests  on  mortars  from  the  same  sands  stored  in  moist  air  and  in 
water  corroborated  the  results. 

The  cause  of  the  failure  was  traced  in  the  expert  investigation,  to  vege- 
table impurities  in  the  sand  which  had  washed  down  into  the  bank  from  the 
soil  above.  The  poorest  sand,  A,  showed  by  mechanical  analysis  only 
4%  by  weight  of  fine  material  passing  a  No.  100  sieve  and  1.61%  silt  by 
washing,  but  this  silt  was  found  to  contain  nearly  30%  of  vegetable  matter 
corresponding  however  to  only  0.5%  in  the  total  sand.  The  vegetable 
matter  appeared  to  coat  the  grains  of  sand  so  as  to  prevent  adhesion  of  the 
cement  and  also  retarded  the  setting. 

Effect  of  Fine  Material  in  Filling  Voids.  Lean  mortars  may  be  im- 
proved by  small  admixtures  of  pure  clay  or  by  substituting  dirty  for  clean 
sand,  provided  it  is  free  from  vegetable  matter,  because  the  fine  material 
increases  the  density.  Rich  mortars,  on  the  other  hand,  do  not  require  the 
addition  of  fine  material,  and  it  may  be  positively  detrimental,  because  the 
cement  furnishes  all  the  fine  material  required  for  maximum  density.  This 
is  illustrated  in  experiments  by  Mr.  Griesenauer*  in  which  an  admixture  of 
even  2  per  cent  of  clay  (based  on  the  weight  of  the  sand)  slightly  reduced  the 
strength  of  i  :  2  mortar,  while  20%  of  clay,  added  to  the  2  parts  of  sand, 
reduced  the  strength  about  30%.  In  i  :  3  mortar,  on  the  other  hand,  the 
addition  of  2%  slightly  increased  the  strength,  and  there  was  no  appre- 
ciable injury  up  to  20%  addition. 

In  experiments  by  Mr.  E.  S.  Wheeleij*  clay  reduced  the  strength  of  neat 
and  I  :  i  mortars,  but  improved  leaner  mixtures. 

In  this  connection,  of  course,  it  must  be  borne  in  mind  that  if  the  sand  is 
composed  largely  of  fine  material,  the  strength  of  the  mortar  is  com- 
paratively low,  as  indicated  in  preceding  pages. 

EFFECT  OF  MICA  IN  THE  SAND  UPON  THE  STRENGTH  OF 

MORTAR 

The  effect  of  mica  in  screenings  from  stone  of  a  micaceous  nature  has 
been  the  subject  of  considerable  controversy.  Tests  by  Mr.  FeretJ  in 
France  indicated  that  the  presence  of  2%  of  mica  has  but  slight  influence 
upon  the  tensile  strength  of  mortar,  but  a  greater  one  upon  its  compressive 

*  Engineering  News,  April  28,  1904,  p.  413. 

f  Report  Chief  of  Engineers,  U.  S.  A.,  1895,  p.  3004,  and  1896,  p.  2827. 

i  Bulletin  dc  la  Soci^t^  d'Encouragement  pour  ^Industrie  Nationale,  1897,  Vol.  II. 
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strength.  More  r::ccnt  tests  by  Mr.  W.  N.  Willis*  in  1907  on  mortars 
made  with  standard  Ottawa  sand  into  which  mica  was  introduced  arc 
illustrated  in  Fig.  57a.  He  found  that  the  presence  of  mica  increased  the 
voids  and  decreased  the  strength.  The  sand  used  in  tests,  loosely  shaken, 
contained  37%  voids,  but  as  mica  was  added,  the  voids  increased  rapidly 
until  with  20%  mica  the  voids  were  67%  with  a  corresponding  decrease  in 
weight,  and  three  times  the  amount  of  water  was  required  for  mixing. 

It  is  thus  evident  that  the  reduction  in  strength  was  largely  due  to  the 
decrease  in  density  and  not  entirely  caused  by  the  slippery  character  of  the 
grains.  In  crushed  stone  screenings  it  is  probable  that  the  efifect  of  the 
same  percentage  of  mica  in  the  natural  state  would  be  less  marked. 


7  DAYS 


28  DAYS 


31108. 


7  DAYS        28  DAYS  3  MOS 

AGI    OF    MORTAR 

Fig.  57a.— Effect  of  the  Addition  of  Mica  upon  i  :  3  Mortar  of  Standard  Sand. 
B  Y  W.  N.  Willis.     (See  p.  i54d.) 

Black  mica,  which  has  a  different  crystalline  form,  is  not  injurious  to 
inortar. 


EFFECT  OF  LIME  UPON  THE  STRENGTH  OF  MORTAR 

As  a  principal  constituent  of  mortar  in  masonry  construction,  lime  is 
inferior  to  Cement  in  durability  and  strength.  However,  not  only  because 
of  its  relative  cheapness,  but  also  because  a  small  addition  of  slaked  or 
hydrated  lime  may  increase  the  density  of  the  mortar  and  cause  it  to  work 
easier  under  the  trowel,  a  limited  quantity  often  can  be  used  to  advaJitage 
in  mortar  which  is  to  be  subjected  to  high  loading. 

♦  Cement  A^e,  Mar.  1907,  p.  17a. 
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For  concrete,  lime  has  been  suggested,  as  mentioned  in  Chapter  XIX,  on 
Water-tightness,  as  a  suitable  ingredient  to  fill  the  voids  and  thus  render  it 
more  impermeable. 

Although  lime  mixed  with  neat  cement  is  apt  to  decrease  its  strength,  in 
combination  with  sand  for  cement  mortars,  a  small  admixture  of  lime  may 
add  to  the  strength  of  the  mortar.  The  questions  as  to  whether  lime  is 
beneficial,  and  as  to  the  amount  which  can  be  used,  are  determined  by  the 
character  of  the  cement,  the  coarseness  of  the  sand,  and  the  proportions  in 
which  the  two  are  mixed.  The  effect  of  lime  in  cement  mortar  or  concrete 
is  chiefly  mechanical.  In  a  porous  mortar  or  concrete  a  small  quantity  of 
it  assists  in  filling  the  voids,  and  if  it  is  thoroughly  slaked  so  as  to  contain 
no  quicklime,  its  expansion  need  not  be  feared. 

Since  even  a  neat  cement  paste  has  35%  to  45%  water  plus  air  voids,  the 
inference  might  be  drawn  that  the  addition  of  lime  would  increase  its 
density,  and  thus  that  the  lime  would  be  valuable  even  in  very  rich  mortars. 
However,  it  seems  to  be  practically  impossible,  except  under  high  pressure, 
to  replace  the  water  which  occupies  the  voids  in  neat  cement  paste  with 
lime  or  any  other  fine  powder.  But  it  is  evident  that  a  lean  mortar,  such 
as  a  1 : 4,  or  even  a  i :  3,  should  be  improved  by  the  addition  of  lime,  and 
that  this  is  true  is  illustrated  in  the  following  tests  by  Mr.  E.  S.  Wheeler.* 
In  these  experiments  the  addition  of  10%  of  lime  —  based  on  the  weight 
of  the  cement  —  increases  the  strength  of  i :  3  mortar,  and  as  shown  by 
item  (3)  in  the  table,  a  i :  3J  mortar  with  10%  of  lime  is  stronger  than  a 
1:3  mortar  with  no  Ume.     Items  (4)  and  (5)  illustrate  the  reduction  in 


Effect  of  Lime  Paste  upon  the  Strength  of  Portland  Cement  Mortar. 
By  E.  S.  Wheeler.     {Seep.  155.) 

. 

Proportions 

ccineiit 

plus  lime 

to  sand 

by  weight 

cement 
to  sand 
by  weight 

Cement 

limet 

Sand 

Average 
Tensile  Strength. 

1 

at  a8  dys. 

at  3mo8. 

parts 

parts 

grams 

grams 

grams 

Ib.^r 
sq.  m. 

lb.  per 
sq.  m. 

(>) 

1-3 

1:3 

200 

0 

600 

201 

236 

(2) 

i:2i 

1:3 

2CX> 

20 

6cx) 

242 

265 

(3) 

'•3 

i:3i 

180 

20 

6cx) 

238 

264 

(4) 

1:3 

1:4 

150 

50 

6cx) 

168 

171 

(5) 

I-3 

1:6 

100 

100 

600 

57 

70 

♦Report  Chief  of  Engineers,  U.  S.  A.,  1896,  p.  2823. 

tThe  weight  of  the  lime  paste  was  2.7  times  the  weights  in  this  column. 
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strength  when  the  lime  becomes  more  nearly  a  principal  ingredient.  Each 
value  is  an  average  of  five  briquettes** 

With  another  brand  of  cement  and  sand  of  different  coarseness  the 
relative  quantity  of  lime  to  produce  similar  results  will  diflfer,  but  the 
general  principle  will  still  hold.  In  determining  the  amount  of  lime  to 
add  without  decreasing  the  strength  of  a  certain  mortar,  tests  should  be 
made  with  the  materials  to  be  employed. 

In  scientific  experiments  by  Mr.  Feret*  the  maximum  strength  of  1:4 
mortar  of  Portland  cement  and  sand  from  Saint  Malof  was  reached 
with  an  addition  of  4%  or  5%  by  weight  of  hydrated  lime  powder.  As 
the  mortar  became  richer,  the  lime  had  less  effect,  until  at  proportions 
1:2,  the  addition  of  lime  reduced  the  density,  and  at  proportions  1:1^ 
the  strength  was  also  lowered. 

A  larger  number  of  bricks  can  be  laid  in  a  given  time  with  mortar  con- 
taining lime  than  with  a  lean  cement  mortar  because  the  lime  fills  the  por^ 
in  the  mortar  so  that  it  spreads  more  readily  without  crumbling  and  ad- 
heres better  to  the  bricks  in  "  buttering  "  them. 

UnsUked  Lime.  Unslaked  lime  mixed  with  cement  either  for  mortar 
or  concrete  is  liable  to  produce  expansion  in  the  masonry  and  it  is  therefore 
never  permissible  to  use  it  under  any  circumstances.  Builders  recognize 
that  lime,  putty,  or  paste  is  much  improved  by  standing  for  several  days, 
or,  better,  for  months,  before  being  used,  because  all  the  small  lumps  are 
thus  slaked.  This  thorough  slaking  is  especially  necessary  when  lime  is 
to  be  used,  even  as  a  very  small  ingredient,  in  important  concrete  and 
masonry  construction;  an  admixture  of  even  2%  of  ground  quicklime  may 
seriously  reduce  the  strength  of  the  mortar.  J 

Weight  and  Volume  of  Lime.  In  proportioning  lime  to  cement,  the 
method  of  measurement  must  be  clearly  stated.  The  volume  of  common 
lime  or  quicklime  increases  in  slaking  to  about  2^  times  its  volume  meas- 
ured loose  in  the  lime  cask,  the  exact  increase  varymg  with  the  chemical 
composition  and  the  purity  of  the  lime.  The  weight  of  lime  paste  is  about 
2^  times  the  weight  of  the  same  lime  before  slaking.  Hydrated  lime 
powder  also  occupies  more  volume  than  quickHme  from  which  it  is  made. 

GROUND  TERRA-OOTTA  OR  BRICK  AS  A  SUBSTTTUTE  FOR  SAND 

Experiments  by  Mr.  E.  S.  Wheeler§  indicated  that  for  a  mortar  of  light 
weight  terra-cotta  may  be  ground  and  used  instead  of  sand.    Tests  with 

♦Chimie  Appliqu^,  "897,  p.  481. 
tSee  p.  137. 

jRcport  Chief  of  EngiDcers,  U.  S.  A.,  1895,  p.  2999. 
§Report  Chief  of  Engineers,  U.  S.  A.,  1896,  p.  2866. 
♦♦  See  tests  by  Dr.  E.  W.  Lazell,  Transactions  American  Society  for  Testing  Materials,  VoL 
Vm,  1908,  p.  418. 
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both  Portland  and  Natural  cement  mixed  with  the  ground  terra-cotta  in 
various  proportions  gave  at  the  end  of  three  months  tensile  strengths 
which  are  not  appreciably  different  from  the  strengths  obtained  with 
standard  crushed  quartz.  Red  brick  pulverized*  may  also  be  used  for 
the  same  purpose  with  good  results. 

EFFECT  OF  REOAOINO  MORTAR  AND  CONCRETE 

Engineers  have  frequently  specified  and  insisted  that  concrete  or  mortar 
be  used  immediately,  that  is,  within  one  hour  or  one-half  hour  after  it  is 
gaged.  As  opposed  to  this  requirement,  tests  by  various  experimenters 
indicate  with  singular  unanimity  that,  at  least  for  Portland  cements,  it  is 
unnecessary,  and  that  Portland  cement  concrete  or  mortar  may  remain 
for  at  least  two  hours  in  the  mortar  bed  without  deterioration.  In  fact, 
the  ultimate  tensile  and  compressive  strength  appears  to  be  thus  increased. 

The  results  of  such  tests  lead  to  the  following  conclusions: 

(i)  The  tensile  or  compressive  strength  of  Portland  cement  mortars  or 
concretes  is  not  lowered  by  standing  two  hours  after  mixing. 

(2)  Continuous  gaging  increases  the  ultimate  strength. 

(3)  Regaging  makes  the  cement  slower  setting. 

Because  of  the  Slow  Setting  and  Hardening  it  is  Scarcely  ever  Advis- 
able in  Practice  to  Permit  the  Regaging  of  Mortar  or  Concrete. 

With  Natural  cements,  however,  the  results  of  experiments  are  somewhat 
contradictory.  It  is  probable  that  some  Natural  cements  are  injured,  and, 
therefore,  if  circumstances  require  delay  in  placing  Natural  cement  mortar, 
the  effect  of  such  delay  should  be  determined  by  tests  upon  the  brand  to  be 
used. 

Mr.  E.  Candlot  (see  page  124)  states  that  the  adhesive  quahty  of  cement 
mortar  is  reduced  by  regaging. 

Extended  tests  to  determine  the  effect  of  regaging  neat  cements  and 
mortars  have  been  made  by  Mr.  P.  Alexandref  and  Mr.  E.  CandlotJ  in 
France,  by  Mr.  Henry  Faija§  in  England,  by  Mr.  James  E.  Howard^  at 
the  Watertown  Arsenal,  U.  S.  A.,  and  by  Mr.  Thomas  F.  Richardson  at 
the  Wachusett  Dam,  Massachusetts. 

Mr.  Richardson  in  the  course  of  his  experiments  made  a  batch  of  i :  2 
mortar  from  each  cement,  cut  it  into  two  portions  and,  leaving  half  of  it  in 

♦Report  Chief  of  Engineers,  U,  S.  A.,  1896,  p.  2830. 
fAnnales  des  Fonts  et  Chauss^s,  1890,  II,  p.  340. 
{Candlot^s  Cimcnts  et  Chaux  Hydrauliques,  1898,  p.  355. 
{Butler^s  Portland  Cement,  1899,  p.  307. 
^Tcsts  of  Metals,  U.  S.  A.,  1901,  p.  497. 
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the  mortar  box,  had  the  other  half  worked  continuously.  At  variou? 
periods  ranging  from  seven  minutes  to  two  hours,  samples  were  taken  from 
each  portion,  and  made  into  tensile  briquettes.  Several  brands  of  Amer- 
ican and  English  Portland  cements,  both  slow  and  quick-setting,  and 
several  brands  of  Natural  cement  having  different  periods  of  set,  were 
tested.     Referring  to  the  results  Mr.  Richardson  states:* 


For  the  quicker  setting  cements  there  was  a  considerable  falling  off  in 
strength  m  the  briquettes  broken  seven  days  after  being  mixed,  and  a 
somewhat  less  falling  off  for  those  broken  twenty-eight  days  after  mixing; 
but  at  the  age  of  six  months  all  the  mortars  which  had  been  allowed  to 
stand,  or  which  were  worked  continuously  for  one  and  one-half  and  two 
hours,  showed  a  considerable  gain  in  tensile  strength. 

A  typical  series  of  tests  with  Rosendale  cement,  which  attained  its 
initial  set  in  forty  minutes  and  its  final  set  in  ninety  minutes,  and  coarse 
sand  (passing  a  No.  8  and  retained  on  a  No.  30  sieve)  is  presented  in  the 
following  table: 

Effed  of  Regaging  upon  the  Tensile  Strength  0/1:2  Natural  (Rosendale) 
Cement  Mortar.      (See  p,  158.) 

By  Thomas  F.  Richardson. 


Periods  of  Sampling. 

Age 

Immediately 

After  one  hour 

After  two  hours 

lb.  per  sq.  in. 

Worked 
lb.  per  sq.  in. 

Not  Worked 
lb.  per  sq.  in. 

Worked       '    Not  Worked 
lb.  per  sq.  in.  |  lb.  per  sq.  in. 

7  davs 

27 

22 
120 
163 

1 

2^                                     5T 

19                       15 

32                       29 

192                     150 

225                     213 

28  days 

34- 

155 
223 

27 
141 
191 

3  months 

6  months 

As  a  result  of  his  tests,  Mr.  Richardson  allowed  the  contractor,  when 
necessary,  to  use  the  mortar  on  the  dam  up  to  two  hours  after  being  mixed. 
This  was  often  a  great  convenience  because  of  the  distance  of  the  mortar- 
mixing  machine  from  the  dam. 

Mr.  Howard  at  the  Watertown  Arsenal  took  samples  of  neat  Portland 

♦Personal  corresp(Hidence. 
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cement  after  longer  periods  of  setting,  in  some  cases  up  to  one  hundred  and 
two  hours.  In  general,  his  specimens  showed  at  the  age  of  one  month  no 
appreciable  difference,  whether  they  were  taken  when  first  gaged  or  at 
four,  or  in  some  cases  eight,  hours  after  gaging.  The  strength  of  specimens 
taken  after  longer  periods  of  standing  was  found  at  the  age  of  one  month  to 
be  lower.  Natiuul  cements  showed  an  inmiediate  falling  off,  due  to 
regaging,  on  the  thirty  days'  tests,  but  the  tests  were  not  extended  beyond 
this  age. 

The  Setting  of  Begaged  Mortars.  The  experiments  of  Mr.  Candlot 
were  made  chiefly  upon  mortars  which  had  attained  their  final  set,  as 
determined  by  the  pressure  of  the  thumb.  These  mortars,  after  regaging, 
set  much  more  slowly  than  normally  gaged  mortars,  and  he  states  that  the 
set  occurred  at  approximately  the  same  time  with  all  cements.  "Thus, 
whether  a  mortar  originally  sets  in  ten  minutes  or  three  hours,  when 
regaged  it  requires,  in  either  case,  about  eight  to  ten  hours."  He  concludes 
from  this  action  that,  in  Portland  cements,  aluminate  of  lime,  which  plays 
an  important  part  in  the  setting,  has  no  action  on  the  hardening. 

Consequently  regaging  should  have  little  influence  upon  siliceous  prod- 
ucts, whUe  it  would  be  expected  to  seriously  affect  aluminous  cements. 
This  is  the  effect  in  practice,  for  limes  and  Portland  cements  can  be  regaged 
without  bad  results,  while  the  strength  of  Natural  Vassy  cement  is  con- 
siderably lowered  by  regaging.* 

Effect  of  Regaging  upon  ▲dhedon.  Mr.  Candlot*  found  that  mortars 
which  had  set  several  hours  before  molding,  although  usually  showing  as 
great  cpmpressive  or  tensile  strength  as  normal  mortars,  gave  much  lower 
strength  in  adhesion,  the  reduction  in  strength  being  often  50%.  (See 
p.  124.) 

TESTS    OF  SAND  FOR  MORTAR  AND  GONORETE 

Since  it  is  frequently  impossible  even  for  the  most  expert  engineer  to 
determine  positively  whether  or  not  sand  b  fit  to  use  for  mortar  and  concrete  ,t 
it  should  always  be  tested  for  important  structures.  The  experience  of 
one  of  the  authors  during  the  last  few  years  in  the  investigation  of  failures 
of  concrete  structures  leads  to  the  conclusion  that  unless  the  sand  is  from  a 
bank  of  known  quality  it  is  even  more  necessary  to  test  the  sand  than 
to  test  the  cement. 

The  test  recommended  by  the  Joint  Committee  on  Concrete  and  Rein- 
forced Concrete  in  1909  is  as  follows: 

Mortars  composed  of  one  part  Portland  cement  and  three  parts  fine 

^Camiloc't  Ciments  et  Chauz  Hydrauliques,  1898,  pp.  358  and  360. 
fSct  p.  154b. 
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aggregate,  by  weight,  when  made  into  briquets  should  show  a  tensile  strength 
of  at  least  70  per  cent  of  the  strength  of  i  :  3  mortar  of  the  same  consistency 
made  with  the  same  cement  and  standard  Ottawa  sand.  To  avoid  the 
removal  of  any  coating  on  the  grains  which  may  affect  the  strength,  bank 
sands  should  not  be  dried  before  being  made  into  mortar  but  should  con- 
tain natural  moisture.  The  j)ercentage  of  moisture  may  be  determined 
upon  a  separate  sample  for  correcting  weight.  From  10  to  40  per  cent 
more  water  may  be  required  in  mixing  bank  or  artificial  sands  than  for 
standard  Ottawa  sand  to  produce  the  same  consistency. 

Sieves  for  Testing  S&nd.  Since  the  relative  strength  of  sand  mortars, 
which  are  free  from  organic  or  other  impurities  is  governed  by  the  sizes 
and  relative  sizes  of  the  grains,  mechanical  analysis  tests  are  recommended 
by  the  Reinforced  Concrete  ConMnittee  of  the  National  Association  of 
Cement  Users,  1909,  as  frequently  of  great  value  in  selecting  a  sand. 

The  relative  strength  of  mortars  from  different  sands  is  largely  af- 
fected by  the  size  of  the  grains.  A  coarse  sand  gives  a  stronger  mortar 
than  a  fine  one,  and  generally  a  gradation  of  grains  from  fine  to  coarse  is 
advantageous.  If  a  sand  is  so  fine  that  more  than  10  per  cent  of  the  total 
dry  weight  passes  a  No.  100  sieve,  that  is,  a  sieve  having  100  meshes  to  the 
linear  inch,  or  if  more  than  35  per  cent  of  the  total  dry  weight  passes  a 
sieve  having  50  meshes  per  linear  inch,  it  should  be  rejected  or  used  with 
a  large  excess  of  cement. 

For  the  purpose  of  comparing  the  quality  of  different  sands  a  test 
of  the  mechanical  analysis  or  granulometric  composition  is  recommended, 
although  this  should  not  be  substituted  for  the  strength  test.  The  per- 
centages of  the  total  weight  passing  each  sieve  should  be  recorded.  For 
this  test  the  following  sieves  are  recommended:* 

0.250  inch  diameter  holes. f 

No.      8  mesh  holes  0.0955  inch  width  No.  23  wire 

No.    20     "      "        0.0335    "         «     No.  28    " 

No.    50     "      "        o.oiio   "         "     No.  35    " 

No.  100     "      «       0.0055    "         "     No.  40    " 

The  effect  of  mechanical  analysis  or  granulometric  composition  ujwn 
the  strength  of  mortar  is  illustrated  in  table,  page  159b.  By  this  table 
the  relative  strength  of  different  sands  may  be  approximately  estimated. 

Washing  Test  for  Organic  Imparities.  To  determine  the  percentage 
of  organic  impurities,  the  silt  can  be  removed  from  the  sand  by  placing  it  in 
a  large  bottle  and  washing  it  with  several  waters.  The  wash  water  is 
evaporated,  and  the  residue  is  screened  through  a  No.  100  mesh  sieve  to 
remove  coarse  particles  which  do  not  affect  the  strength.    The  silt  passing 

*  Sheet  brass  perforated  with  round  holes  passes  the  material  more  quickly  than  square 
holes.  Round  holes  corresponding  to  sieves  No.  8,  20  and  50  respectively  are  approximately 
0.125,  0.050,  0.020  inch  diaineter. 

t  A  No.  4  sieve,  having  4  meshes  per  linear  inch,  passes  approximately  the  same  size  grains 
as  a  sieve  with  0.25  diameter  holes. 
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this  sieve  is  weighed  to  obtain  the  j)ercentage  in  the  original  sand,  and  then 
ignited  in  a  platinum  crucible  to  determine,  after  driving  off  the  water,  the 
percentage  of  combustible  organic  matter. 

Although  data  on  the  subject  is  incomplete,  tests  by  Mr.  Thompson  tend 
to  indicate  that  if  the  silt  in  a  sand  has  more  than  10%  organic  matter,  and 
at  the  same  time  if  the  organic  matter  amounts  to  over  0.1%  of  the  total 
sand,  the  use  of  the  sand  may  be  dangerous* 

Blicroscopical  Examination  of  Sand.  An  examination  of  grains  of  dirty 
sand  with  a  microscope  will  frequently  show  a  crust  of  organic  matter  on 
the  grains  which  is  not  readily  brushed  off. 

Chemical  Composition  of  Sand.  A  sand  found  by  chemical  test  to  con- 
tain a  large  per  cent,  say,  95  per  cent,  of  silica  is  apt  to  be  of  excellent 
quality  for  mortar.  However,  this  is  by  no  means  a  sure  test  or  a  neces- 
sary test,  since  sand&  are  frequently  found  with  as  low  as  75%  of  silica 
which  make  first-class  mortar  or  concrete. 


Tests  by  New  York  Board  of  Water  Supply  of  i 
of  Different  Mechanical  Analysis. 


;  3  Mortar  Made  With  Sands 
{See  p.  159a) 


Tensile  Test. 
Lb.  per  sq.  in. 

Compression  Test. 
Lb.  per  sq.  in. 

No.  4. 

i      No.  8. 

No.  50. 

No.  100. 

7  days. 

gOcUys. 

7  days. 

90  days. 

100 

70 

13 

5 

213 

613 

2690 

5640 

100 

86 

21 

6 

263 

412 

1915 

4660 

100 

99 

26 

2 

177 

325 

905 

2170 

100 

i        97 

28 

6 

178 

282 

1070 

1500 

100 

94 

44 

12 

139 

228 

90s 

1130 

100 

100 

52 

14 

122 

170 

275 

810 

100 

100 

94 

48 

80 

149 

330 

490 

EFFECT  OF  OAOINO  WITH  SEA  WATER 

Mr.  Alexandref  concludes  from  his  own  and  other  experiments  which 
extend  to  a  three-year  period,  that  there  is  no  essential  difference  in  strength 
of  mortars  gaged  with  fresh  and  with  sea  water.  Briquettes  gaged  with  sea 
water,  however,  usually  set  very  much  slower  than  those  gaged  with  fresh 
water.J 

Crushing  tests  made  by  the  authors  in  1909  on  six  3-inch  cubes  of  i  :  2  :  4 
concrete  14  months  old,  three  of  which  were  gaged  with  sea-water  and 
three  with  fresh  water,  gave  a  result  which  indicated  no  appreciable  dif- 
ference between  the  two;  the  specimens  gaged  with  sea- water  averaging 
4070  lb.  per  sq.  in.  and  the  fresh  water  cubes  3870  lb.  per  sq.  in. 

♦  See  "Impurities  in  Sand  for  Concrete"  by  Sanford  E.  Thompson,  Transactions  American 
Society  of  Civil  Engineers,  1909. 

fAnnalcs  dcs  Pontt  et  Chauss^s,  1890,  II,  p.  332. 

tAlexandfe  and  Feret  in  Commission  des  M^hodes  d'Essai  dcs  Mat^riauz  de  Constructioiii 
1895,  VolIV,  p.  1 1 1. 
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CHAPTER  X 

VOIDS  AND  OTHER  CHARACTERISTICS  OF 
CONCRETE  AGGREGATES 

In  this  chapter  are  given  tables  of  the  sj)ecific  gravities  and  voids  of 
different  materials,  and  the  method  of  determining  them,  also  laws  relating 
to  the  voids  in  concrete  aggregates,  and  the  effect  of  compacting  such 
materials. 

Laws  of  Volumes  and  Voids.  The  most  important  of  these  general 
laws  relating  to  volumes  of  different  materials,  and  to  their  voids,  may 
be  stated  as  follows: 

(i)  A  mass  of  equal  spheres,  if  symmetrically  piled  in  the  theoretically 
most  compact  manner,  would  have  26%  voids  whatever  the  size  of  the 
spheres,  but  by  experiment  it  is  found  that  it  is  practically  impossible  to 
get  below  44%  voids.     (See  p.  168.) 

(2)  If  a  dry  material  having  grains  of  uniform  shape  be  separated  by 
screens  into  grains  of  uniform  dimensions,  the  separated  sizes  (except 
when  finer  than  will  pass  a  No.  74  screen)  will  contain  approximately 
equal  percentages  of  voids;  in  other  words,  a  dry  substance  consisting  of 
large  particles,  all  of  similar  size  and  shape,  will  contain  practically  the 
same  percentage  of  voids  as  a  substance  having  grains  of  the  same  shape 
but  of  uniformly  smaller  size.     (See  p.  170.) 

(3)  In  any  material  the  largest  percentage  of  voids  occurs  with  grains 
of  uniform  size,  and  the  smallest  percentage  of  voids  with  a  mixture  of 
sizes  so  graded  that  the  voids  of  each  size  are  filled  with  the  largest  par- 
ticles that  will  enter  them.    (See  p.  171.) 

(4)  An  aggregate  consisting  of  a  mixture  of  coarse  stones  and  sand  has 
greater  density  —  that  is,  contains  a  smaller  percentage  of  voids  —  than 
the  sand  alone.     (See  p.  172.) 

(5)  By  Fuller  and  Thompson's  experiments,  perfect  gradation  of  sizes 
of  the  aggregate  appears  to  occur  when  the  percentages  of  the  mixed  aggre- 
gate passing  different  sizes  of  sieves  are  defined  by  a  curve  which  approaches 
a  combination  of  an  ellipse  and  straight  line.     (See  Chap.  XI,  p.  201.) 

(6)  Materials  with  round  grains,  such  as  gravel,  contain  fewer  voids 
than  materials  with  angular  grains,  such  as  broken  stone,  even  though 
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the  particles  in  both  may  have  passed  through  and  been  caught  by  the 
same  screens.     (See  p.  174.) 

(7)  The  mixture  of  a  small  amount  of  water  with  dry  sand  increases 
its  bulk.  In  the  case  of  most  bank  sands  the  maximum  volume  — 
and  hence  the  smallest  amount  of  solid  matter  per  unit  of  volume, 
that  is,  the  largest  percentage  of  absolute  voids  —  being  reached  with 
from  5%  to  8%  of  water.     (See  p.  176.) 


OLASSmOATIOH  OF  BROKEN  STONE.* 

Rocks  which  are  commonly  employed  for  concrete  or  for  road  making 
are  conmiercially  classified  as  (a)  traps,  (6)  granites,  (c)  limestones,  {d) 
conglomerates,  and  (e)  sandstones. 

The  trade  term  "trap"  includes  dark  green  to  black,  heavy,  dose  tex- 
tured, tough  rocks  of  igneous  origin,  thus  covering  a  variety  of  rock  whose 
mineralogical  names  are  diabase,  norite,  gabbro,  etc.  As  shown  in  the 
table  below,  the  traps  usually  range  in  specific  gravity  from  2.80  to 

305. 

Granites,  commercially  so  called,  include  the  lighter  colored,  less  dense 
rock,  such  as  not  only  true  granite,  but  syenite,  diorite,  gneiss,  mica  schist, 
and  several  other  groups.  Their  specific  gravities  range  from  about  2.65 
to  2.85,  averaging  close  to  2.70.  Although,  as  road  metal,  the  traps  are 
usually  far  superior  to  granites,  for  concrete  there  appears  to  be  no  great 
difference  in  the  value  of  the  two  cleisses.  The  distinction,  however,  is 
worth  keeping  because  a  concrete  stone  is  often  purchased  from  road 
metal  quarries. 

Limestones  of  normal  type  range  in  specific  gravity  from  2.47  to  2.76, 
averaging  about  2.60,  although  the  very  soft  stones,  which  are  not  suitable 
for  high  class  concrete,  may  fall  below  2.0. 

Conglomerate,  or  pudding  stone  as  it  is  often  termed,  is  essentially  a 
very  coarse  grained  sandstone,  ranging  in  specific  gravity  from  2.50  to 
2.80.     It  makes  a  good  concrete  aggregate. 

Sandstones  of  compact  texture,  such  as  the  Potsdam  and  Medina  sand- 
stones, and  the  Hudson  River  bluestone,  may  run  as  high  in  specific 
gravity  as  2.75,  while  the  looser  textured,  more  porous  sandstones  may 
fall  as  low  as  2.10,  a  fair  average  being  about  2.40. 

Shale  and  slate  make  poor  concrete  aggregates,  because  their  crushing 
and  shearing  strength  is  low. 

♦The  authors  are  indebted  to  Mr.  Edwin  C.  Eckel  for  the  material  under  this  heading,  which 
has  been  especially  prepared  by  him  for  this  Treatise. 
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Specific  Gravity  of  Stone  from  Different  Localities, 
Compiled  by  Edwin  C.  Eckel. 


Mv\SSACHUSETTS 

Boston    

Minnesota 

Duluth 

Duluth 

Taylors  Falls 

N  Kw  Jersey 

Jersey  City  Heights 

Little  Falls 

Nfw  York 

Staten  Island 


Spedf 
Gfravii 


rarity. 
2.78 

3-00 
2.80 
3.00 

3-03 
2.99 

2^6 


LIICESTONE. 


Specific 
Gravity. 


Locality. 

Ilt.lNOIS 

Jollet 2.56 

Lcmont 2.51 

<2uincy 2.57 

Bedford 2.48 

SaJem 2.51 

Minnesota 

Frontenac 2.63 

Winona 2.67 

Nfw  York 

Cunajoharie 2.68 

Glens  Falls 2.70 

ICiagston 2.69 

Pri)spect 2.72 

Sandy  Hill 2.76 

Williamsville 2.71 


France 
Caen  . 


Soft  Limestone 


1J&4 


^  Brownstone. 
^xMedina  sandstone. 
'Potsdam  sandstone. 


GRANITE. 


Specific 
Graviiy 


Locality. 
California 

Penrhyn 2.77 

Rocklin 2.68 

Connecticut 

Greenwich 2.84 

New  London 2.66 

Georgia 

Stone  Mt 2.69 

Maine 

Hallowell 2.66 

Maryland 

Port  Deposit 2.72 

Massachusetts 

Quincy 2.70 

New  Hampshire 

Keene 2.66 

New  York 

Ausable  Forks 2.76 

Rhode  Island 

Westerly 2.67 

Vermont 

Barre 2.65 

Wisconsin 

Ambenj 2.71 

Montello 2.64 


sandstone. 


Specific 
GraWty_ 


Locality. 

Colorado 

Ft.  Collins 2.43 

Trinidad 2.34 

Connecticut 

Portland' 2.64 

Massachusetts 

Longmeadow' 2.48 

Minnesota 

Fond  du  Lac 2.24 

New  Jersey 

Belleville' 2.26 

New  York 

Albion' 2.60 

Medina' 241 

Potsdam' 2.60 

Oxford^ 2.71 

Maiden* 2.75 

Oswego 242 

Ohio 

Berea^ 2.14 

Cleveland 2.21 

Massillon 2.11 

^Blucstonc. 

^Hudson  River  Blnestone. 

•Berea  grit. 
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AYE&AOE  SPEOmO  GRAVITY  OF  SAND  AND  STONE 

The  specific  gravity  of  a  substance  is  the  ratio  of  the  weight  of  a  given 
volume  to  the  weight  of  the  same  volume  of  distilled  water  at  a  tempera- 
ture of  4°  Cent.  (39°  Fahr.).  For  ordinary  tests  of  stone  and  sand,  the 
water  need  not  be  distilled  and  may  be  at  ordinary  temperature. 

A  knowledge  of  the  sj)ecific  gravity  of  the  particles  of  the  sand  and 
slone  is  important  to  the  engineer  as  a  ready  means  of  determining  the 
percentages  of  voids. 

The  uniformity  in  the  specific  gravity  of  different  sands  is  very  con 
venient  for  calculation.  Different  authorities  who  have  tested  large  quan- 
tities of  sand  have  reached  almost  identical  conclusions  as  to  the  average 
specific  gravity,  and  all  state  that  it  is  practically  a  constant.  Mr.  Allen 
Hazen  gives  2.65,  Mr.  William  B.  Fuller,  2.64,  Mr.  R.  Feret  in  France 
states  that  **one  may  without  appreciable  error  adopt  an  average  specific 
gravity  of  2.65  for  siliceous  sands,'**  while  Mr.  E.  Candlot  gives  b'mits  of 
2.60  to  2.68  for  sands  which  are  not  porous.f  The  specific  gravity  of 
calcareous  sands  averages  about  2.69  by  absolute  determination,  or  about 
2.55  if  measured  by  the  total  volume  of  the  particles  having  their  pores 
filled  with  air. 

Gravels  also  have  quite  uniform  specific  gravity.  According  to  Mr. 
A.  E.  Schutt^,  who  has  tested  gravel  from  more  than  forty  localities  in  the 
United  States  and  Canada,  an  average  value  is  2.66. 

The  following  table  gives  average  values  of  various  concrete  aggregates. 
In  every  case,  the  specific  gravity  is  the  ratio  of  the  weight  of  an  abso- 
lutely solid  unit  volume  of  each  material  to  the  weight  of  a  unit  volume 
of  water.  Specific  gravities  of  stone  from  various  localities  are  given  on 
page  162. 

Average  Specific  Gravity  of  Various  Aggregates.     {See  p.  163.) 

Weight  of  a  ac^d 
Specific  cu.  ft.  of  rock. 

Material.  Gravity.  lb.  Authority. 

Sand 2.65  165  Allen  Hazen 

Gravel 2.66  165  A.  E.  Schutt^ 

Conglomerate 2.6  162  Robert  Spurr  Weston 

Granite 2.7  168  Edwin  C.  Eckel 

Limestone 2.6  162  Edwin  C.  Eckel 

Trap   2.9  180  Edwin  C.  Eckel 

Slate    2.7  168  Tod's  Tablest 

Sandstone 24  150  Edwin  C.  Eckel 

Cinders  (bituminous)    1.5  95  The  authors 

*BulletiD  de  la  Soci<t<  d^Encouragement  pour  ITndustrie  Narionalc,  1897,  Vol.  II,  p.  1591. 
jCiments  et  Chaux  Hydrauliques,  1898,  p.  246. 
tEncydopcdia  Britannica. 
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BIETHOD  OF  DETEBMININO  8PE0IFI0  ORAVITT 

The  specific  gravity  of  a  sample  of  material  is  determined  by  dividing 
its  weight  by  the  weight  of  water  which  it  displaces  when  inmiersed. 

The  size  of  sample  necessary  for  the  accurate  determination  of  a  sand 
or  stone  of  fairly  uniform  texture  depends  chiefly  upon  the  delicacy  of  the 
apparatus  employed.  If  scales  reading  to  grams,  and  measures  reading 
to  cubic  centimeters,  are  employed,  a  sample  of  250  grams  should  give 
accurate  results  to  two  decimal  places.  With  scales  reading  to  J  ounce, 
a  sample  of  4  lb.  is  necessary  for  similar  accuracy.  The  water  must  be 
maintained  at  68°  Fahr.  (20°  Cent.). 

The  sample  should  be  taken  by  the  method  of  quartering  described  on 
page  398. 

Before  finding  the  specific  gravity  of  siHceous  sand,  the  sample  should 
be  dried  in  an  oven  at  a  temperature  as  high  as  212°  Fahr.  (100°  Cent.) 
until  there  is  no  further  loss  in  weight.  A  porous  stone,  on  the  other  hand, 
may  be  first  moistened  sufficiently  to  fill  its  pores,  and  then  the  surfaces 
of  the  particles  dried  by  means  of  blotting  paper.  If  this  method  is 
followed,  the  material  should  be  in  a  similar  condition  when  its  voids 
are  determined  by  the  method  given  on  page  165.  The  absolute 
sp>ecific  gravity  of  the  porous  stone  may  be  afterward  found  by  drying  in 
an  oven  and  correcting  for  the  moisture  lost. 

The  apparent  specific  gravity  of  sand  or  stone  may  be  determined 
with  an  apparatus  consisting  of  scales  reading  to  J  ounce  or  to  5  grams, 
and  a  tall  glass  vessel  with  a  reference  mark,  such  as  a  cylinder  or  a 
pharmacist's  graduate.     The  method  is  as  follows: 

Make  a  mark  at  any  convenient  place  on  the  neck  of  the  vessel; 

Fill  the  vessel  with  water  at  a  temperature  of  68°  Fahr.  (20°  Cent.)  up 

to  this  mark; 
Take  a  known  weight  in  grams  or  ounces  of  the  material; 
Pour  material  into  vessel  carefully,  a  few  grains  at  a  time,  so  that  no 

bubbles  of  air  are  carried  in  with  it; 
Pour  out  the  clear  water  displaced  by  the  material  (leaving  water  in  the 

vessel  up  to  the  level  of  the  mark),  and  weigh  the  water  poured  out. 
Let 

5= Weight  of  material  placed  in  vessel. 
pr= Weight  of  water  displaced. 

Specific  gravity  of  material  =777-  W 

W 
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It  is  essential  that  the  weight  of  water  displaced  be  weighed  to  within 
±2%.  If  the  scales  are  not  suflSciently  sensitive,  more  material  must 
be  taken  and  a  larger  vessel  used.  With  balances  sensitive  to  i  gr.  or 
1^  oz.  the  displacement  of  more  than  3  ounces  of  water  is  necessary. 

BIETHOD  OF  DETERMININO  VOIDS 

The  voids  in  sand,  gravel,  and  broken  stone  may  be  obtained  directly 
from  the  tables  on  pages  166  and  167.  Special  determinations  may  be 
made  as  described  below. 

The  percentage  of  voids  in  sand  or  fine  broken  stone  cannot  be  accu- 
rately obtained  by  the  ordinary  method  of  placing  in  a  measure  and  pour- 
ing in  water,  because  it  is  physically  impossible  to  drive  out  all  the  air. 
There  may  be  enough  of  this  held  to  amount  to  10%  of  the  volume  of  the 
sand,  and  thus  cause  a  corresponding  error  in  the  j)ercentage  of  voids. 

The  voids  in  coarse  stone  containing  no  particles  under  ^inch 
diameter  may  be  determined  by  placing  in  a  box  or  pail  of  known 
volvune  and  pouring  in  water,  but  if  the  specific  gravity  is  known,  the 
method  described  below  is  simpler  and  more  acciuate. 

The  only  apparatus  required  are  scales  of  fair  accuracy  and  an  exact 
measure  which  contains  not  less  than  J  cu.  ft.  If  a  cubic  foot  measure  is 
not  available  a  i6-quart  pail  will  answer  the  purpose,  although  com- 
pactness of  the  sand  is  less  easily  adjusted  because  of  the  small 
diameter.  Such  a  pail  holds  slighdy  over  J  cu.  ft.  and  the  exact  measure 
is  determined  by  weighing  the  pail,  pouring  in  31  lb.  2  oz.  of  water,  and 
marking  the  level  of  the  surface.  The  pail  up  to  this  mark  contains 
J  cu.  ft.  of  any  material. 

The  method  of  determining  the  voids  is  as  follows: 

Weigh  the  measure; 

Fill  the  measure  to  the  required  level  with  the  material  in  the  state  in 

which  the  percentage  of  voids  is  required,  that  is,  loose,  shaken,  or 

packed ; 
Weigh,  and  deduct  the  weight  of  the  measure,  calling  the  net  weight  of  a 

cubic  foot  of  the  material,  S; 

If  the  material  consists  of,  or  contains,  sand  or  fine  stone,  correct  for 
moisture  by  taking  an  exact  weight,  —  about  10  lb.,  —  drpng  in  an 
oven  at  a  temperature  of  at  least  212°  Fahr.  (100®  Cent.)  until  there 
is  no  further  loss  in  weight,  and  after  calculating  the  percentage  of 
moisture  in  terms  of  the  weight  of  the  original  moist  sand  or  stone, 
express  the  percentage  as  a  decimal,  p. 
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Select  the  weight  of  a  cubic  foot  of  absolutely  solid   rock*  from  the 
table  on  page  163,  and  call  it  R. 


Per  cent  of  absolute  voids 


(-^0- 


(3) 


The  air  voids  are  determined,  if  desired,  by  deducting  the  volume  of 
moisture  (its  weight  divided  by  the  weight  of  one  cubic  foot  of  water) 


Percentages  of  Voids  Corresponding  to  Different   Weights  per  Cubic  Foot  of  Sand, 

Gravel,  and  Broken  Stone  Containing  Various  Percentages 

of  Moisture.     (See  p.  168.) 


^1 


PERCENTAGES  OF   ABSOLUTE  VOIDS   IN 

MATERIAL  CONTAINING  MOISTURES 

BY  WEIGHT.I 


0%        2%        4%        6%         8% 


g65 

1^ 


Si 

eg 


PERCENTAGES  OP    ABSOLUTE  VOIDS  IN 

MATERIAL  CONTAINING  MOISTURES 

BY  WEIGHT^ 


0% 


«%        4%        6%        8% 


In 

'S  o  >* 


% 

% 

% 

70 

57.6 

584 

59.3 

75 

54.5 

55-4 

56.4 

80 
81 

51-5 
50-9 

52.5 
51-9 

53.4 
52-9 

82 
83 
84 

50-3 
49-7 
49.1 

51-3 
507 
50.1 

52.3 
51-7 
5I-I 

85 
86 

87 

48.5 
47-9 
47-3 

49-5 
48.9 
48.3 

50.6 
50.0 
49-4 

88 
89 
90 

46.7 
46.1 

45-5 

47-7 
47.1 
46.5 

48.8 
48.2 
47.6 

91 
92 
93 

44^ 
44.2 
43-6 

45^ 
45-4 
44.8 

47.0 
46.S 
45-9 

94 
95 
96 

43-0 
42.4 
41.8 

44.2 
43.6 
43-0 

45-3 
44.7 
44-1 

97 

41.2 

42.4 

43-6 

%  %  \ 

60.1  61.0 

57-3  58.2  j 

54.4  55-4  I 

53-9  54.8 


% 


53-3 
52.7 

52.2 

51.6 
51.0 

504 

49-9 
49-3 
48.7 

48.2 
47.6 
47.0 

46.5 
45-9 
45-3 

44.7 


54.3 
53-7 
53-2 

52.6 
52.0 
51-5 

50-9 
504 
49.8 

49.2 

48.7 
48.1 

47.6 

47 -o 
46.4 

45-9 


98 
99 
100 

lOI 

102 

103 
104 

105 
106 
107 
108 

109 
no 

115 

120 


% 

40.6 
40.0 

394 

38.2 

37-6 
37-0 
364 

35.8 
35-2 
34-6 

33-9 
33-3 

30-3 

27-3 


125     24.2 


130 

135 
140 


21.2 
18.2 

15-2 


% 

% 

% 

41.8 

41.2 

430 
42.4 

44.2 
43.6 

40.6 
40.0 
394 

41.8 
41.2 
40.7 

43 -o 
42.5 
41^ 

38.8 
38.2 
37.6 

40.1 
39.5 
38.9 

41.3 
40.8 
40.2 

37-0 
364 
35-9 

38.3 
377 
37-2 

39-6 
39 -o 
38.5 

35.3 
34.7 

36.6 
36.0 

37.9 
37.3 

317 

33'^ 

34.5 

28.7 

30.2 

31.6 

25.8 

27-3 

28^ 

22.8 

244 

25.9 

19.8 

21.4 

231 

16.8 

18.5 

20.2 

45-3 
44^ 

44.2 
437 
43-1 

42.5 
42.0 
41.4 

40.9 
40.3 
397 

39-2 
387 

35-9 
33-1 
30.3 
27-5 
24.7 
21.9 


1.6 
1.6 

1.6 
1.6 
1.6 

1.6 
17 
17 

17 
17 
17 

17 
1.8 

iJ? 

i^ 

2.0 

2.1 

2.2 

2.3 


♦The  weight  per  cubic  foot  of  a  solid  is  the  specific  gravity  of  the  rock  multiplied  by  the  weight  of  * 
cubic  foot  ^  water. 

tAlso  applicaUe  to  broken  stones  such  as  granite,  conglomerate,  and  limestone,  whose  specific  gravity 
averages  uom  2.6  to  2.7.    Table  is  based  on  specific  gravity  of  2.65. 

JThe  per  cent,  of  absolute  voids  given  in  the  columns  include  the  space  occupied  by  both  the  air  and 
the  moisture.  To  determine  the  per  cent,  of  air  space,  multiply  the  figure  in  the  la^  column,  opposite 
the  weight  of  sand  under  consideration,  by  the  per  cent,  of  moisture  by  weight,  and  deduct  result  from  the 
per  cent  aheady  found. 
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in  a  unit  volume  of  the  sand  or  stone,  from  the  total  voids.    Expressed 

in  percentages  with  notation  same  as  above, 

Sp 

Per  cent,  of  air  voids  =  Per  cent,  of  absolute  voids 100      (4) 

62.3 

Example.  —  Given  a  sand  whose  loose  weight  per  cubic  foot  is  found 
to  be  92  lb.  and  its  moisture  3%  by  weight.  Find  the  percentage  of  voids 
in  the  loose  sand. 

Solution  by  jormtda.  —  Since  from  the  example  5  =  92  and  p  =  0.03, 
and,  from  table  on  page  163,  i?  =  165, 

Percentage  of  absolute  voids  =  ( i  — '  o  \9  )  J  ^^^ 

\  i6«;  / 


459% 


This  percentage  includes  the  space  occupied  by  the  moisture.    The  net 

percentage  of  voids  occupied  by  air  alone  is  the  diflference  between  the 

absolute  voids  and  the  percentage  of  moisture  by  volume.    Moisture  is 

2.76 

92x0.03  =  2.76  lb.,  or =  0.044  cu.  ft.,  corresponding  to  4.4%  voids 

62.3 

by  volume,  hence  air  voids  are  45.9%  —  44%  =  4i-5%. 

PercerUages  of  Voids  Corresponding  to  Different  Weights  per  Cubic  Foot  of  Dry 
Broken  Stone  of  Various  Specific  Gravities.    {See  p,  168.) 


ODe  cu.  ft.  of 

dry  broken 

done. 

PERCENTAOBS    OF    ABSOLTTTE  VOIDS    CORRESPONDING    TO 
SPSanC  GRAVITIES  OP  STONE  OP 

a^ 

a.5 

a.6t 

a-7t 

a^ 

a-95 

% 

% 

% 

% 

% 

% 

70 
75 
80 

53.2 

46.5 

55-0 
51.8 
48.6 

56.8 

53-7 
50.6 

.55-4 
524 

59-9 
57.0 
54.1 

58.5 
55-7 

85 
90 

95 

43-2 
39^ 
36.5 

45-4 
42.2 

390 

47.5 
44.5 
414 

49.5 
•46.5 
43-5 

484 
45-5 

53-0 
50.2 
474 

100 

105 
no 

33-1 
29.8 

36w( 

35.8 
32.6 
294 

3^-3 
35-2 
32.1 

40.6 
37-6 
34.6 

42.7 
39.8 
36.9 

44.7 
41-9 
39.1 

"5 
120 

'25 

23-1 

19.8 

164 

26.2 

23.0 
19.8 

29.0 

25.9 
22.8 

31.6 
28.7 
25-7 

34.1 
31.2 
28.3 

364 
33-6 
30^ 

130 

135 
140 

I3-I 
9-7 
64 

16.6 
^3-3 

lO.I 

19.8 
16.7 
13.6 

22.7 
19.7 
16.8 

25-5 
22.6 
19.7 

28.1 

253 
22.5 

Note. — Average  specific  gravity  of  bituminous  cool  cindo^  may  be  taken  as  1.5. 
*San<ktone.  ^Granite  and  slates. 

fUmestooe  and  conglomerates.  ITrap. 
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Solution  by  table  (p.  i66.)  —  Opposite  92  lb.  per  cu.  ft.,  interpolating 
between  2%  and  4%  moisture,  is  46.0%  of  absolute  voids.  From  last 
column  3%  by  weight  corresponds  to  3%  x  1.5  =  4.5%  by  volume. 
46.0%  — 4.5%  =  41.5%  air  voids. 

Tables  of  Voids.  From  the  tables  on  pages  166  and  167,  the  voids 
in  sand,  gravel,  and  broken  stone  may  thus  be  determined  simply  by 
weighing  the  material  and  finding  the  percentage  of  moisture  contained  in 
it,  as  above  described.  Since  the  percentage  of  moisture  by  volume  is 
always  greater  than  its  percentage  by  weight,  and  the  two  are  not  pro- 
portional to  each  other,  the  final  column  is  inserted  in  the  first  table 
for  convenience  in  calculating  the  moisture  by  volume. 

VOIDS  AND  DEH8ITT  OF  lOZTXTBES  OF  DIFFERENT 
SIZED  11ATERIAL8 

The  term  density  as  applied  to  mortar  is  defined  on  page  135.  Similarly, 
in  a  dry  material,  such  as  a  concrete  aggregate,  it  is  represented  by  the 
total  volume  of  the  solid  particles  entering  into  a  unit  volume  of  the  aggre- 
gate. In  dry  materials  the  density  is  the  complement  of  the  voids,  since  a 
material  which  has,  say,  40%  voids  will  have  a  density  of  0.60;  but  density 
is  a  more  correct  term  to  use  than  voids  because  it  is  applicable  to  con- 
cretes and  mortars  in  which  connection  the  term  voids  is  somewhat 
ambiguous.  The  example  on  page  138a  illustrates  the  method  of  de- 
termining the  density  of  a  concrete  or  mortar. 

The  densities  of  dry  aggregates  of  uniform  specific  gravity,  or  of  mixtures 
in  uniform  proportions  of  materials  with  different  specific  gravities,  are  in 
direct  proportion  to  their  weights.  For  example,  the  densities  of  different 
dry  sands  may  be  compared  by  weight;  or  the  densities  of  different  mix- 
tures of  sand  and  broken  trap  in  proportions,  say,  2  parts  sand  to  4  parts 
trap  may  be  compared  by  weight;  but  the  density  of  sand  and  the  density 
of  trap  screenings  cannot  be  compared  by  weights  unless  the  differing 
specific  gravities  are  taken  into  account. 

In  the  following  discussion  of  the  laws  formulated  on  page  160,  both  the 
terms  density  and  voids  are  used  in  relation  to  the  dry  materials. 

Voids  in  Masses  of  Similar  Sized  Particles,  (i)  The  fact  that  the 
percentage  of  voids  in  a  mass  of  equal  spheres  symmetrically  piled  in  the 
theoretically  most  compact  manner  is  independent  of  the  actual  diameter 
is  simply  a  geometrical  proposition,  evident  without  demonstration  by  in- 
spection of  Fig.  58. 

In  actual  experiment  it  has  been  found  that  while  the  percentage  of 
voids  is  uniform  regardless  of  the  size  of  the  spheres,  it  is  impossible  to 
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pour  spheres  into  a  measure  so  that  they  will  arrange  themselves  sym- 
metrically, and  the  rather  astonishing  result  has  been  reached  by  Mr. 
Fuller  (see  p.  185)  that  44%  is  the  smallest  percentage  of  voids  which  can 
be  obtained  with  equal  perfect  spheres,  no  matter  what  may  be  their 
actual  diameters  or  the  size  of  the  receptacle. 

The  following  simple  demonstration,*  which  is  of  theoretical  interest, 
proves  that  the  percentage  of  voids  in  a  mass  of  equal  spheres  symmetri- 
cally piled  in  the  most  compact  manner  is  26%,  and  that  the  radii  (and 
consequently  the  diameters)  of  the  two  next  smaller  spheres  which  can 


Fig.  58.  — Spheres  of  Equal  Size.     (See  p.  168.) 


be  inscribed  between  the  larger  ones  are  respectively  0.41  and  0.22  of 
the  radius  of  the  large  spheres. 

The  circles  in  Fig.  58  represent  a  horizontal  plan  of  two  layers  of  spheres. 

The  centers  Aj  A,  Bj  Dj  form  a  regular  tetrahedron. 
Let  edge  be  2. 
Altitude  =  difference  between  level  of  centers   A,  B,  C,    and  level  of 

centers  D,  E  is  —  \/6" 
3 
Let  number  of  spheres  in  a  layer  be  m,  number  of  layers  n. 

♦For  which  the  authors  arc  indebted  to  Dr.  Harry  W.  Tyler. 
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Volume  of  one  sphere  is  — ~ 


Volume  of  spheres  in  a  layer, 


3 

4^  w 


Volume  of  all  spheres,  ^  (approx.)  =  V^ 

3 
Cross-section  of  including  space  is  2  x/J"  m  (approx.) 

Volume  of  including  space  is  2  y/J'my,—  \/^  n  (approx.) 

3 
=  4  y/T  tn  n  (approx.)  =  K, 


Vj  4    W    «  TT 


v 


Ratio  —  ==  — ^  =-    — -=  =-  0.74  (approx.)  corresponding  to 

V2       3X4wnv2         3  V2 
about  26%  voids. 

Inscribed  Spheres. 

1.  Sphere  inscribed  between  spheres  Aj  A,  B^  and  D,: 

Distance  from  any  vertex  Aj  of  tetrahedron  to  center  is  J  V^ 

22 
Radius  of  small  sphere  =  i  \/6~ —  i  =  0.22  (approx.)  or  about  —    of 

the  radius  of  the  large  spheres.  ^°^ 

2.  Sphere  inscribed  between  Aj  B,  Bj  and  Dj  D,  E^: 

Distance  from  A,  to  E,  is  2\/2~ 

'  '  41 

Radius    of    small    sphere  =  v^ —  i  =-  0.41  (approx.)  or  about  —  of 

the  radius  of  the  large  spheres. 

(2)  The  proposition  that  if  a  dry  material  such  as  sand,  pebbles,  or 
irregular  broken  stone,  having  grains  of  fairly  uniform  shapes,  be  separated 
by  screens  into  grains  of  uniform  dimensions,  the  separated  sizes  will  con- 
tain approximately  equal  j)ercentages  of  voids,  is  not  so  self-evident,  but 
experiment  proves  that  in  portions  of  the  same  material  screened  to 
uniform  sizes  the  percentages  of  voids  will  be  substantially  alike  until 
very  fine  sizes  are  reached,  such  as  will  pass  a  No.  74  sieve;  below  this 
degree  of  fineness  the  particles  are  entangled  by  air.  The  authors  have 
found  by  experiments  given  in  the  following  table,  that  different  lots  of 
broken  stone  from  the  same  quarry,  each  screened  to  uniform  size,  will 
contain  substantially  the  same  percentages  of  voids,  but  that  lots  of  stone 
from  different  quarries  screened  to  the  same  size  may  differ  because  of 
the  structure  of  the  rock.  Published  records  usually  show  slight 
variations  in  the  weight  per  cubic  foot  of  different  sized  broken  stone, 
but   it   is   noticeable   that   some   authorities   give    the  heaviest  weight, 
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which  corresponds  to  the  smallest  percentage  of  voids,  for  the  larger  sizes, 
while  others  give  the  reverse.  For  example,  Patton's  Civil  Engineering 
gives  the  smallest  percentage  of  voids  in  the  coarsest  broken  stone,  while 
Butler's  Portland  Cement  gives  the  smallest  percentage  in  the  finest 
stone.  The  variation  in  results  is  undoubtedly  due  to  differences  in 
methods  of  compacting  and  to  the  variations  in  the  sizes  of  the  stones  of 
each  lot. 

Experiments  by  Mr.  Feret  in  France,  and  Mr.  Thomas  F.  Richardson 
in  the  United  States,  show  that  the  percentages  of  voids  in  absolutely  dry 
sand  which  has  been  screened  to  uniform  size  are  almost  identical.  Mr.  Feret, 
experimenting  by  shoveling  dry  sand  loosely  into  a  50  hter  (1.8  cu.  ft.) 
box,  —  a  measure  large  enough  to  eliminate  errors  of  placing,  —  found 
that  fine  (F)  medium  (M)  and  coarse  (G)  sands  each  contained  about  50% 


Voids  and  Compression  of  Broken  Trap  and  Gravel,     (See  p.  1 70.) 


Size  of 
Stone 


No.  a 
No.  3 
Nos.  a,  3, 4 

No.  a 
No.  3 


Class  of 
Stone 


HardTrap 


Soft  Trap 
Gravel    j 


Crusher 


Rotary 


Jaw 


Size  of 
Particles 


'K  to  I* 
'tor 
ai'to  dust* 

a*tof 

rtop 
ar  to  r 


545 
545 
450 

SI.2 
36.S 


% 


143 
14.5 

1 1.9 
14.3 

la.st 


1 

ll 

Cm 

is 

•5 

> 

% 


46.9 

35-7 


44.6 
431 


6§ 


I9.a 
ao.g 

23-9 


11 


43.7 
43.8 
30.6 

40.6    1  Variation  is  due  to  trap 
35.0   j    breaking  under  rammer. 

aS.a 


Loose  stone  is  as  thrown  by  a  laborer  into  a  measuring  box  or  barrel. 
Material  rammed  in  6-inch  layers. 

voids,  while  mixing  the  sizes,  which  are  defined  on  page  142,  in  the  best 
proportions  reduced  the  voids  to  34%. 

Densest  Mixture  of  S&nd  and  Stone.  (3)  The  fact  that  the  densest 
mixture  occurs  with  particles  of  different  sizes  is  so  evident  as  to  require 
no  proof,  and  this  being  recognized,  it  follows  that  the  least  density 
and  hence  the  largest  percentage  of  voids  occurs  when  the  grains  are 
all  of  the  same  size.  The  converse  of  this  proposition,  that  the  smallest 
percentage  of  voids  occurs  in  a  mixture  graded  so  that  the  voids  of 
each  size  are  filled  with  the  largest  particles  which  will  enter  them,  is 

♦Mixed  in  proportions  44.4%  No.  2,  33.3%  No.  3,  and  22.1%  No.  4  (dust). 
tAnotber  gravel  tested,  compressed,  8.5%  on  shaking,  and  11.2%  on  hard  ramming. 
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illustrated  in  Figs.  59,  60,  and  61,  and  is  important  in  its  application  to 
the  selection  of  materials  for  concrete. 

(4)  The  fact  that  an  aggregate  consisting  of  a  mixture  of  stones  and 
sand  has  greater  density,  that  is,  contains  fewer  voids  than  the  sand  alone, 


Fig.  59.  — Large  Stones  with  Voids  filled  with  Sand.     (See  p,  172.) 


Fig.  60.  —Large  Stones  with  Voids  filled  with  small  Stones  and  Sand.     (See  p.  172.) 


is  illustrated  by  comparison  of  Figs.  59  and  61.  The  voids  of  the  large 
stone  in  Fig.  59  are  filled  with  sand,  while  the  voids  in  the  same  large 
stone  in  Fig.  61  are  filled  with  mixed  sand  and  stone,  and  the  mass  of  the 
mixture  is  evidently  denser,  that  is,  it  contains  more  solid  material.     This 
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law  relates  directly  to  the  difference  between  mortar  and  concrete.  The 
substitution  of  stones  for  small  masses  of  sand  reduces  the  voids  and  con- 
sequently the  quantity  of  cement  required.  Extending  the  principle  to 
the  fixing  of  proportions  of  sand  and  stone,  it  is  evident  that  for  maximum 


Fig.  61. — Large  Stones,  with  Voids  filled  with  medium  sized  Stones  surrounded  by 
smaller  Stones  and  Sand  so  as  to  give  Graded  Mixture.     (See  p.  172.) 


economy  and  equal  strength  there  should  be  used  the  largest  possible 
quantity  of  stone  in  proportion  to  the  sand,  the  strength  of  concrete  being 
often  actually  increased  simply  by  substituting  more  stone  for  a  portion 
of  the  sand.  In  the  following  table  this  k  illustrated  by  tests  selected 
from  Mr.  Fuller's  6-inch  beam  experiments,  which  are  given  in  full  on 
page  376. 

Relation  of  Strength  oj  Concrete  to  Relative  Proportions  of  Sand 
and  Stone.     (See  p.  173.) 

Modulus  of  Rupture 
lb.  per  sq.  in. 

439 
355 
210 

93 


portions  by  weight  of 
cement   to   total 
aggregate. 

Proportions  by  weight  of 

cement  to  sand  and 

broken  stone. 

6 
6 

1:1:5 
1:2:4 

6 
6 
6 

1:3:3 
1:4:2 
i:  6:0 

The  total  amount  of  aggregate  in  each  case  is  the  same,  namely,  one  part 
cement  to  6  parts  sand  and  stone,  but  the  strength  varies  with  the  relative 
proportions  of  each,  from  93  lb.  to  504  lb. 

(5)  The  discussion  of  Fuller's  experiments  on  the  relation  of  the  best 
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practical  mixture  of  sizes  to  a  parabolic  curve  is  given  in  Chapter  XI, 
page  aoi. 

Effect  of  Shape  of  Grain.  (6)  The  fact  that  round  grains,  such  as 
gravel,  contain  fewer  voids  than  material  with  angular  grains,  such  as 
broken  stone,  even  if  the  particles  in  both  are  the  same  size,  is  proved 
from  experiments  in  America  and  France.  Mr.  Allen  Hazen  states*  that 
round  grained  water-worn  sands  have  from  2%  to  5%  less  voids  than 
corresponding  sharp  grains  of  sand.  Mr.  Feretf  also  has  studied  the 
effect  of  the  shape  of  the  grain  upon  the  density  of  sand,  using  in  each 
case  an  artificial  mixture  of  three  sizes,  with  the  following  results: 


Effecl  0/  Character  of  Sand  Grains  upon  the  Volume  of  the  Sand.     (See  p.  174.) 

By  R.  Feret. 


Nature  of  Sand 


Shape  of  Grains 


Quartzite  crushed  in  jaw  crusher. 

Crushed  shells 

Ground  quartzite 

Natural  granitic  sand 


Actual  flolid  volume  per 
liter  of  sand 

>fot  shaken.  Shaken  to 
liter       refusal,  liter 


Laminated  0.525  0.654 

Flat  ;     0.557  0.682 

Angular  0.579  0.726 

Rounded  0.651  0.744 


The  voids  in  each  case  are  the  complements  of  the  figures  given. 

The  conclusion  to  be  drawn  is  that  the  real  volume  increases  (and 
therefore  the  voids  decrease)  as  the  sand  approaches  the  round  form. 

When  experimenting  upon  gravels  and  broken  stone  Mr.  Feretf  sepa- 
rated each  into  three  sizes  which  he  called  respectively: 

G  (coarse)  passing  holes  of  6  cm.  (2.36  in.)  diameter  and  retained  by 

holes  of  4  cm.  (1.57  in.)  diameter; 
M  (medium)  passing   holes  of  4  cm.  (1.57  in.)  diameter  and  retained 

by  holes  of  2  cm.  (0.79  in.)  diameter; 
F  (fine)  passing  holes  of  2  cm.  (0.79  in.)  diameter  and  retained  by  holes 

of  I  cm.  (0.39  in.)  diameter. 


Each  size  of  broken  stone  loosely  measured  gave  about  52%  voids,  and 
each  size  of  gravel  about  40%  voids.  The  voids  in  the  broken  stone  were 
reduced  to  47%,  the  lowest  result  obtainable,  by  mixing  G  and  F  in  about 

4^wenty-fourth  Annual  Report,  Massachusetts  State  Board  of  Health,  1891. 
fAnnales  des  Fonts  et  Chauss^s,  1892, 11,  p.  32. 
tAnnales  det  Fonts  et  Chauss^,  1892, 11,  p.  153. 
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equal  parts  with  no  M,  and  in  the  gravel  to  34%  with  about  3^  parts  of 
G  to  one  part  of  F.     These  figures  are  of  course  directly  applicable  only 


Fig.  62.  — Standard  Ottawa  Sand,  dry.*      Fio.  63.  — Standard  Ottawa   Sand   with 
No.  20  to  No.  30  Sieves.    (See  p,  175.)  6%  moisture.*  No.  20  to  No.  30  Sieves. 

(See  p.  175.) 


Fte.  64.— Natural  Bank  Sand  *    No.  20      Fig.  65.  — Crushed  Quartz.*    No.  20  to 
to  No.  30  Sieves.     (See  p.   175)  No.  30  Sieves.     {See  p,  175.) 

to  the  special  materials  which  he  studied,  and  do  not  apply  to  gravel  or 
stone  containing  sand  or  dust. 

Photographs  of  Sand.    Photographs  of  three  types  of  sand  are  shown 
in  Figs.  62  to  65.     Figures  62  and  63  are  photographs  of  the  Ottawa, 

*Each  sand  has  passed  a  No.  20  and  been  retained    on  a  No.  30  sieve.     Magnified  loj 
diameters. 
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Illinois,  bank  sand  screened  to  the  size  selected  for  the  standard  sand 
by  the  Committee  of  the.  American  Society  of  Civil  Engineers.  Th^ 
illustrate  the  effect  of  moisture  upon  the  arrangement  of  the  sand  grains, 
which  is  more  fully  described  below.  Fig.  64  is  an  ordinary  bank  sand 
.  from  Eastern  Massachusetts  which  has  passed  through  and  been  re- 
tained by  the  same  screens  as  the  Ottawa  sand.  Fig.  65  is  a  sample 
of  crushed  quartz  sand,  formerly  the  standard  in  the  United  States. 
The  .sands  are  all  reduced  by  the  same  number  of  diameters.  The 
Ottawa  sand,  Figs.  62  and  63,  is  apparently  of  finer  grain  than  either 
the  bank  sand  or  the  crushed  quartz,  but  close  inspection  will  show  that 
its  grains,  very  uniform  in  size,  are  of  about  the  same  diameter  as  the 
smallest  grains  in  the  other  sands.  In  other  words,  all  the  grains  cor- 
respond very  closely  to  a  No.  30  sieve,  the  lot  of  sand  from  which  it 
was  screened  containing  no  larger  particles. 

Effect  of  Moiflture  on  Sand  and  Screenings.  (7)  Moist  sand  occupies  more 
space  and  weighs  less  per  cubic  foot  than  dry  sand.  This  is  directly  con- 
trary to  what  one  would  naturally  suppose.  Indeed,  it  is  almost  incredible 
that  the  addition  of  water  can  reduce  the  weight  of  any  material.  The 
statement  is  readily  proved,  however,  by  shoveling  a  small  quantity  of 
natural  sand  as  it  comes  from  the  bank  with,  say,  3%  or  4%  of  moisture  into 
a  measure  and  drying  it.  The  sand  will  settle,  leaving  the  surface  much 
below  the  level  of  the  top  of  the  measure.  The  explanation  of  this  apparent 
anomaly  lies  in  the  fact  that  a  film  of  water  coats  each  particle  of  sand  and 
separates  it  by  surface  tension  from  the  grains  surrounding  it.  This  is 
illustrated  in  Figs.  62  and  63,  page  175,  the  grains  of  the  moist  sand 
being  separated  from  each  other  by  the  film  of  water.  Fine  sand,  having 
a  larger  number  of  grains,  and  consequently  more  surface  area,  is  more 
increased  in  bulk  by  the  addition  of  water  than  coarse  sand.  The 
volume  of  coarse  broken  stone  and  gravel  is  but  slightly,  if  at  aU, 
changed  by  moisture,  while  small  broken  stone  composed  largely  of 
particles  of  less  than  J-inch  diameter  is  affected  like  sand. 

If  a  small  quantity  of  water  is  poured  into  a  vessel  containing  dry  sand, 
the  bulk  is  not  increased  because  of  the  inertia  of  the  particles,  but  if  the 
sand  after  moistening  is  dumped  out  and  then  turned  back  into  the  vessel 
with  a  shovel  or  trowel,  its  bulk  will  be  increased.  On  the  same  principle, 
a  sand  bank  does  not  swell  m  bulk  during  a  shower,  but  the  effect  of  the 
moisture  is  shown  in  the  excavated  material  as  soon  as  it  is  loosened  with 
the  shovel,  and  therefore  its  loose  measurement  for  concrete  or  mortal 
is  effected. 
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The  diagram  in  Fig.  66,  plotted  by  Mr.  Fuller*  from  experiments 
upon  a  single  sample  of  natural  sand  mixed  by  weight  with  varying  per- 
centages of  water,  illustrates  the  effects  of  moisture  upon  the  actual  percent- 
ages of  voids  in  sands  loose  and  tamped.  The  volumes  produced  by  varying 
degrees  of  compacting  are  located  between  the  two  curves.  It  is  noticeable 
that  both  the  loose  and  tamped  sand  increase  in  volume  with  the  addition 
of  water  and  reach  a  maximum  with  about  6%  of  water,  then  decrease,  and 
finally,  when  saturated,  return  to  slightly  less  than  their  original  dry 
bulk.  The  same  sand,  it  is  seen,  may  contain  from  27%  to  44%  of  absolute 
voids,  according  to  the  percentage  of  water  and  the  degree  of  compacting. 

The  percentage  of  water  by 
weight  which  will  give  the 
greatest  bulk, — corresponding, 
of  course,  to  the  largest  per- 
centage of  absolute  voids, — 
varies  with  different  sands  from 
5%  to  8%. 

The  actual  variation  on  dif- 
ferent days  in  the  percentage 
of  moisture  in  a  natural  bank 
sand  was  found  by  the  authors, 
in  a  series  of  experiments,  to 
range  from  i^%  to  si%  of  the 
total  weight,  or  from  2j%  to 
7i%  of  the  bulk  of  the  moist 
sand.  The  sand,  screened 
from  a  gravel  bank  in  Eastern 
Massachusetts,  ranged  in 
coarseness  from  very  fine  to 
that  which  would  pass  a  |-inch 
mesh  screen.  The  moist  sample  was  taken  from  the  pile  the  day  after  a 
shower,  and  weighed  84^  lb.  per  cubic  foot,  while  the  dryer  sample,  taken 
after  a  period  of  dry  weather,  weighed  107  lb.  per  cubic  foot. 

A  sample  of  very  fine  sand  which  had  been  standing  in  a  pile  through 
the  same  shower  contained  gi%  of  moisture  by  weight,  corresponding  to 
13%  t)y  volume.  Ordinary  gravel,  on  the  other  hand,  from  which  the 
sand  had  been  screened,  was  found  after  a  heavy  rain  to  contain  only  1.8% 
of  moisture  by  weight,  this  being  apparently  the  maximum  quantity  which 
it  would  hold. 

^Engineering  News,  July  31,  1902,  p.  81. 
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PCRCEHTAOE,  (by  WEIQMT)  OF  WATER  TO  SAND  WHEN  DRY 

Fig.  66.  —  Percentage  of  Absolute  Voids  in  a 
Natural  Bank  Sand  containing  Varying  Per- 
centages of  Moisture.     {See  p.  177.) 
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The  maker  of  concrete  is  especially  interested  in  the  influence  of  moisture 
upon  the  bulk  of  sand  and  upon  its  voids  (i)  because  of  its  efiFect  upon  the 
actual  measurement  of  sand  used  in  construction  work,  and  (2)  because 
of  its  effect  upon  his  experimental  determinations  of  proportions. 

Rather  incomplete  experiments  of  the  authors  tend  to  show  that  the 
actual  effect  of  moisture  upon  the  volume  of  sand  used  in  concrete  and 
mortar  may  often  be  less  than  would  naturally  be  inferred  from  the  various 
experiments  cited,  and  depends  largely  upon  the  processes  of  handling  the 
sand.  For  example,  fairly  dry  sand  (3%  moisture)  shoveled  by  laborers 
from  the  pile  into  the  regular  sand-measuring  box  weighed  454  lb.,  while 
after  a  rain,  the  sand  (with  5%  moisture)  shoveled  from  the  pile  into  the 
same  box  weighed  464  lb.,  that  is,  the  moist  sand  was  slightly  heavier  than 
the  dry.  Further  handling  reversed  these  relations,  for  on  weighing  these 
two  sands  in  a  half  cubic  foot  measure,  the  moist  sand,  as  we  should  ex- 
pect, was  lighter  than  the  dry. 

The  explanation  of  this  apparent  discrepancy  is  undoubtedly  due  to  the 
fact  that  as  the  rain  which  affected  the  moisture  occurred  after  the  sand 
had  been  excavated  and  piled  near  the  mixing  platform,  its  bulk,  as 
suggested  on  page  176,  was  not  affected.  The  laborers  'handling  the 
moist  sand  took  large  shovelfuls  and  the  arrangement  of  the  grains  was 
not  greatly  disturbed.  If  the  sand  had  been  excavated  after  the  rain, 
the  handling  with  shovels  and  dumping  from  the  cart  probably  would 
have  rearranged  the  grains  so  that  the  moist  sand  would  have  weighed 
less  than  the  dry  in  the  large  measure  as  well  as  in  the  small  box. 

Mr.  Feret*  calls  attention  to  the  fact  that  mortars  of  nominally  the  same 
proportions  are  richer  in  winter  than  in  summer  because  of  the  greater 
amount  of  moisture  in  the  sand,  which,  by  increasing  its  bulk,  reduces  the 
absolute  volume  of  the  grains  in  a  unit  of  measure.  On  the  other  hand, 
mortars  are  leaner  in  dry  than  in  damp  weather  because  the  sand  has 
greater  density  when  dry. 

In  the  experimental  study  of  sand  for  determining  the  proportions  of 
cement  to  be  used,  the  effect  of  moisture  is  exceedingly  important. 
The  voids  in  absolutely  dry  sand  are  certainly  no  criterion  of  its  qualities 
for  mortar,  while  a  moist  sand  will  give  entirely  different  results  on  differ- 
ent days.  The  best  that  can  be  done,  if  the  study  can  be  pursued  no 
further  than  void  determination,  is  to  select  conditions  as  near  as  possible 
to  the  average,  and  after  determining  the  voids,  considered  as  air  alone  and 
also  as  space  occupied  by  the  air  and  moisture,  to  use  the  results  as  a  basis 
for  judgment,  bearing  in  mind  that  the  volume  of  paste  made  from  100  lb. 

♦Annales  des  Fonts  ct  Chauss^s,  1892,  II,  p.  26. 
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of  neat  Portland  cement,  while  varying  largely  with  different  brands, 
averages  about  0.86  cubic  feet,  and  that  the  volume  of  the  additional  water 
required  for  the  sand  (see  phages  146  and  221)  actually  occupies  space  in 
the  resulting  mortar. 

The  most  important  conclusion  to  be  drawn  from  the  extreme  variation 
in  the  same  sand  under  different  conditions  is  the  impossibility  of  attaining 
results  by  the  usual  void  experiments  upon  sand  alone,  which  will  be  of 
accurate  value  in  the  consideration  of  mortar  and  concrete,  and  the  prac- 
tical necessity  of  employing  methods  such  as  are  described  by  the  authors 
in  Chapter  IX,  page  138,  or  by  Mr.  Fuller  in  Chapter  XI. 

In  the  preceding  paragraphs  we  have  referred  chiefly  to  the  variation 

in  the  condition  of  the  same  sand. 
The  importance  of  studying  mortars 
rather  than  the  sand  alone  is  still 
further  emphasized  by  the  varying 
effect  of  moisture  upon  sands  of  dif- 
ferent sizes.  This  is  brought  out  very 
clearly  in  Mr.  Feret's  paper.*  In 
studying  the  normal  consistency  of 
mortars  he  finds  that  not  only  every 
cement  but  also  every  sand  has  a 
definite  percentage  of  water  necessary 
to  bring  it  to  what  may  be  called 
normal  consistency.  This  he  illus- 
trates in  the  triangle  shown  in  Fig.  67 
(constructed  as  described  on  page 
i43)»  giving  the  "proportions  of  water  (by  weight)  required  for  ground 
quartz  sands  of  all  granulometric  composition."  It  is  evident  from  the 
diagram  that  coarse  sands,t  G,  require  3%  by  weight  of  water,  medium 
sands,  M,  9%,  and  fine  sands,  F,  2.^%,  while  mixtures  of  the  three  sizes 
require  intermediate  percentages. 

Oompftcting  of  Broken  Stone  and  Qravel.  Since  concrete  is  usually 
compacted  by  ranmiing  or  lubrication  of  semi-liquid  mortar,  the 
density  or  the  percentage  of  voids  in  compacted  material  is  an  important 
function.  The  statement  has  been  made  frequently  that  the  aggregate 
compacts  more  when  rammed  in  concrete  than  when  rammed  dry  or  merely 
moistened  with  water,  because  the  mortar  acts  as  a  lubricant.  Experi- 
ments by  the  authors  indicate  that  broken  stone  under   the  same  ram- 

*Annale8  des  Fonts  et  Chaussees,  1892,  II. 

iThe  SUM  of  screens  defininf  coarse,  medium,  and  fine  sands  are  given  on  page  142. 
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Fig.  67.— Percentages  of  Water  Re- 
quired to  Gage  Ground  Quartz  Sand 
of  all  Granulometric  Compositions. 
{See  p.  179.) 
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ming  will  compress  on  the  average  i%  more  when  it  is  moistened  than 
when  dry,  and  that  an  amount  of  mortar  sufficient  to  lubricate  without 
filling  the  voids  produces  no  further  reduction  in  volume.  For  example, 
a  volume  of  broken  stone  mixed  with  20%  of  mortar  and  rammed  in 
6-inch  layers  produced  a  volume  exactly  equal  to  that  of  the  rammed 
broken  stone  which  had  been  merely  moistened. 

Further  experiments,  partially  outlined  in  the  table  on  page  171,  upon 
gravel  and  also  upon  varying  sizes  and  mixtures  of  trap  rock  from  two 
quarries,  the  one  producing  a  soft  and  the  other  an  exceedingly  hard  stone, 
lead  to  the  conclusion  that  with  stones  of  the  same  general  structure,  the 
percentage  of  reduction  in  volume  by  similar  ramming  in  6-inch  layers  is 
quite  uniform,  irrespective  of  the  actual  sizes  of  the  particles,  their 
relative  sizes,  the  percentage  of  voids,  and,  within  certain  limits,  the 
degree  of  hardness.  On  the  other  hand,  the  method  of  ramming  the 
same  stone  will  very  largely  afifect  the  amount  of  compacting.  Broken 
stone  of  the  natiu'e  of  trap,  whether  hard  or  soft,  was  found  to  compact 
when  spread  in  6-inch  layers  about  14%  either  under  light  ramming  or 
shaking  the  measure,  and  about  21%  under  heavy  ramming.  In  actual 
concrete  work  this  large  reduction  of  volume  is  of  course  seldom  reached, 
because  imperfect  mixing  and  the  necessary  coating  of  the  particles  require 
a  larger  percentage  of  mortar  than  will  just  fill  the  voids  of  the  ranmied 
stone,  and  the  bulk  of  concrete  is  usually  greater  than  that  of  the  original 
stone. 

Screened  gravel  spread  in  6-inch  layers  and  unconfined,  compacted  about 
12%  under  either  light  or  heavy  ramming. 

These  percentages  of  compacting  are  based  upon  the  loose  meas- 
urement of  the  material  as  thrown  by  a  laborer  into  a  barrel  or  box 
measure.  Rehandling  a  material  Hke  broken  stone  as  it  comes  from  the 
crusher  tends  to  mix  particles  of  unequal  size  and  therefore  to  compact  it 
very  slightly.  In  one  case  a  screened  stone  fresh  from  the  crusher 
compacted  1%  when  rehandled  once,  and  an  additional  1%  when  re- 
handled  the  second  time. 

It  is  interesting  to  note  that  the  method  of  shoveling  broken  stone  into 
a  measure  has  but  slight  effect  upon  its  shrinkage;  for  example,  a  lot  of 
stone  thrown  with  force  into  an  inclined  barrel  occupied  a  space  scarcely 
appreciably  less  than  when  very  carefully  and  lightly  placed.  On  the 
other  hand,  dropping  from  a  considerable  height  does  affect  the  volume, 
for  Mr.  Desmond  Fitzgerald*  states  that  broken  stone  dropped  12  feet  into 
a  car  shrank  to  a  volume  7%  less  than  when  it  was  measured  in  a  box. 

^Transactioiis  American  Society  of  Civil  Engineers,  Vol.  XXXI,  p.  303. 
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Sand,  unlike  stone,  is  largely  affected  by  the  manner  of  shoveling  and  the 
size  of  the  receptacle. 

Oompaeting  of  Sand.  The  degree  of  compacting  of  sand  is  largely 
dependent  upon  the  percentage  of  moisture  which  it  contains.  The  dry 
sand  shown  in  diagram  in  Fig.  66,  page  177,  when  thoroughly  tamped 
compacted  from  34%  to  27%  voids  or  9.6%  in  volume,*  the  sand  with  6% 
moisture  from  44%  to  31%  voids  or  18.8%  in  volume,  and  the  saturated 
sand  from  33%  to  26^%  voids  or  8.8%  in  volume. 

Attention  is  called  by  Mr.  Feret  to  the  fact  that  the  measurement  of  the 
weight  of  a  given  sand  depends  not  only  upon  the  quantity  of  moisture  in 
it,  but  also  upon  the  depth  of  the  box  which  is  used  for  the  measure,  the 
quantity  of  sand  introduced  at  a  time,  —  that  is,  the  size  of  a  shovelful,  — 
the  height  from  which  it  falls,  the  amount  of  shaking,  if  any,  given  to  the 
box  during  filling,  the  amount  of  compacting  given  to  the  mass  when  leveling 
it  off,  and  the  smoothness  of  the  surface  left.  As  an  illustration  of  the 
difference  due  to  the  method  of  placing  in  the  measure,  the  authors  found 
that  a  certain  coarse  sand  shoveled  into  a  pail  about  as  a  laborer  would  fill 
a  measure  weighed  88.9  lb.  per  cubic  foot,  while  the  same  sand  carefully 
poured  into  the  pail  weighed  83.3  lb.  per  cubic  foot. 

DEimiNQ  COARSENESS  OF  SAND  BT  ITS  UNIFOEBaTT 
COEFFICIENT 

The  size  of  a  sand  may  be  indicated  by  what  is  termed  its  uniformity 
coefficient.  This  gives  an  idea  of  the  actual  variation  in  the  size  of  the 
particles,  and  thus  affords  a  means  for  comparing  sands  in  different  locali- 
ties. A  sand  which  is  termed  coarse  in  one  section  of  the  country  is  often 
considered  fine  in  another. 

To  find  the  imiformity  coefficient  of  a  sand,  screen  it  into  at  least 
five  sizes,  determine  the  percentage  by  weight  of  each  size,  and  plot 
the  mechanical  analysis  curve  as  described  on  page  196,  and  illustrated 
in  Fig.  72,  page  200.  Then  divide  the  diameter  of  the  particles  repre- 
sented by  the  point  at  which  the  curve  of  the  sand  crosses  the  60% 
horizontal  line  by  the  diameter  of  the  particles  where  the  curve  crosses 
the  10%  line.      The  quotient  is  the  uniformity  coefficient. 

As  an  illustration  of  the  value  of  the  uniformity  coefficient  (u.  c.)  for 
different  sands,  reference  may  be  made  to  the  three  mechanical  analysis 
curves  in  Fig.  72,  page  200.     The  curve  of  the  coarse  sand  crosses  the 

*«     •      f  0-54— 0-17 
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horizontal  60%  line  at  the  ordinate  corresponding  to  a  diameter  of 
0.1 17  inch,  and  the  10%  horizontal  line  at  ordinate  0.023  inch.  Its 
uniformity  coefficient  and  similarly  the  uniformity  coefficients  of  the 
other  sands  are  as  follows: 

Uniformity 
Coefficient 

Coarse  sand       — — -     «         5.1 
0.023 

Medium  sand      -^-^     ■=         4.2 


Fine  sand 


0.009 
0.018 
0.008 


In  general,  it  may  be  said  that  a  sand  with  a  uniformity  coefficient 
above  4.5  is  a  good  coarse  sand  for  concrete  work,  and  in  comparing 
different  natural  sands  the  one  having  the  highest  uniformity  coefficient 
may  be  considered  the  best. 

As  in  ordinary  bank  sands  the  size  of  the  particles  at  the  10%  line 
(which  is  termed  the  effective  size,*  e.  s.)  does  not  greatly  vary,  the 
diameter  at  the  60%  line  alone  is  a  very  good  indication  of  the  coarse- 
ness of  the  sand.  A  knowledge  of  the  effective  size  and  the  uniformity 
coefficient  of  any  sand  enables  one  accustomed  to  mechanical  analysis 
diagrams  to  form  a  picture  of  its  character. 

Mr.  Allen  Hazen,f  who  first  used  these  terms  in  the  examination  of 
filter  sand,  states  with  reference  to  the  percentage  of  voids  or  "open 
space"  in  compacted  sand  corresponding  to  different  coefficients: 

A  rough  estimate  of  the  open  space  can  be  made  from  the  uniformity 
coefficient.  Sharp-grained  materials  having  uniformity  coefficients  below 
2  have  nearly  45  per  cent,  open  space  as  ordinarily  packed;  and  sands 
having  coefficients  below  3,  as  they  occur  in  the  banks  or  artificially 
settled  in  water,  will  usually  have  40  per  cent,  open  space.  With  more 
mixed  materials  'the  closeness  of  packing  increases,  until,  with  a  uni- 
formity coefficient  of  6  to  8,  only  30  per  cent,  open  space  is  obtained, 
and  with  extremely  high  coefficients  almost  no  open  space  is  left. 

For  loose  sand  at  least  10  should  be  added  to  these  percentage 
values. 

*  The  effective  size  itself  is  of  considerable  value  for  comparison  of  sand  for  filters,  but  not 
for  concrete. 

-{■Twenty-fourth  Annual  Report  of  State  Board  of  Health  of  Massachusetts  for  1892. 
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CHAPTER  XI 
PROPORTIONING   CONCRETE 

By  William  B.  Fuller* 

IMPOETANOE  OF  PROPER  PROPORTIONING 

The  proper  proportioning  of  concrete  materials  increases  the  strength 
obtainable  from  any  given  amount  of  cement,  and  also  the  water-tightness. 
Conversely,  it  permits,  for  a  given  requirement  of  strength  and  water-tight- 
ness, a  reduction  in  the  amount  of  cement,  thereby  reducing  the  cost. 

Upon  large  or  important  structures  it  pays  from  an  economic  standpoint 
to  make  very  thorough  studies  of  the  materials  of  the  aggregates  and  their 
relative  proportions.  This  fact  has  been  seriously  overlooked  in  the  past, 
and  thousands  of  dollars  have  sometimes  been  wasted  on  single  jobs  by 
neglecting  laboratory  studies  or  by  errors  in  theory.  Since  cement  is 
always  the  most  expensive  ingredient,  the  reduction  of  its  quantity,  which 
may  very  frequently  be  made  by  adjusting  the  proportions  of  the  aggregate 
so  as  to  use  less  cement  and  yet  produce  a  concrete  with  the  same  density, 
strength  and  impermeability,  is  of  the  utmost  importance. 

As  an  example  of  such  saving,  the  ordinary  mixture  for  water-tight  con- 
crete is  about  1  :  2:  4,  which  requires  1.57  barrels  of  cement  per  cubic  yard 
of  concrete.  By  carefully  grading  the  materials  by  methods  of  mechanical 
analysis  the  writer  has  obtained  water-tight  work  with  a  mixture  of  about 
I  13:7,  thus  using  only  i.oi  barrels  of  cement  per  cubic  yard  of  concrete. 
This  saving  of  0.56  barrels  is  equivalent,  with  Portland  cement  at  $1.60 
per  barrel,  to  $0.89  per  cubic  yard  of  concrete.  The  added  cost  of  labor 
for  proportioning  and  mixing  the  concrete  because  of  the  use  of  five  grades 
of  aggregate  instead  of  two  was  about  $0.15  per  cubic  yard,  thus  effecting  a 
net  saving  of  $0.74  per  cubic  yard.  On  a  piece  of  work  involving,  say, 
20  000  cubic  yards  of  concrete  such  a  saving  would  amount  to  $14  800.00,  an 
amount  well  worth  considerable  study  and  effort  on  the  part  of  those  in 
responsible  charge. 

Proper  proportioning  is  also  important  for  reinforced  concrete  so  as  to 
give  the  uniformity  and  homogeneity  which  cannot  be  obtained  without 
careful  attention  to  the  proportions  and  grading  of  the  aggregates. 

*  The  authors  are  indebted  to  Mr.  Fuller  for  the  material  for  this  chapter. 
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METHODS  OF  PBOPOETIONING 

It  is  recognized  generally  that  for  maximum  strength  a  concrete  should 
be  as  dense  as  possible,  that  is,  that  it  should  have  the  smallest  practicable 
percentage  of  voids.  The  various  methods  of  aiming  toward  this  result 
have  been  outlined  as  follows:* 

(i)  Arbitrary  selection;  one  arbitrary  rule  being  to  use  half  as  much 
sand  as  stone,  as  1:2:4  or  1:3:6;  another,  to  use  a  volume  of  stone 
equivalent  to  the  cement  plus  twice  the  volume  of  the  sand,  such  as  i  :  2  :  5 
or  I  :  3  :  7. 

(2)  Determination  of  voids  in  the  stone  and  in  the  sand,  and  propor- 
tioning of  materials  so  that  the  volume  of  sand  is  equivalent  to  the  volume 
of  voids  in  the  stone  and  the  volume  of  cement  slightly  in  excess  of  the  voids 
in  the  sand. 

(3)  Determination  of  the  void^  in  the  stone,  and,  after  selecting  the  pro- 
portions of  cement  to  sand  by  test  or  judgment,  proportioning  the  mortar 
to  the  stone  so  that  the  volume  of  mortar  will  be  slightly  in  excess  of  the 
voids  in  the  stone. 

(4)  Mixing  the  sand  and  stone  and  providing  such  a  proportion  of  cement 
that  the  paste  will  slightly  more  than  fill  the  voids  in  the  mixed  aggregate. 

(5)  Making  trial  mixtures  of  dry  materials  in  different  proportions  to 
determine  the  mixture  giving  the  smallest  percentage  of  voids,  and  then 
adding  an  arbitrary  percentage  of  cement,  or  else  one  based  on  the  voids 
in  the  mixed  aggregate. 

(6)  Mixing  the  aggregate  and  cement  according  to  a  given  mechanical 
analysis  curve. 

(7)  Making  volumetric  tests  or  trial  mixtures  of  concrete  with  a  given 
percentage  of  cement  and  different  aggregates,  and  selecting  the  mixture 
producing  the  smallest  volume  of  concrete;  then  varying  the  proportions 
thus  found,  by  inspection  of  the  concrete  in  the  field. 

The  most  practical  method  known  to  the  writer  for  accurately  determin- 
ing the  proportions  of  each  material  is  by  mechanical  analysis  of  the  aggre- 
gates, as  described  on  page  211. 

Volumetric  synthesis,  or  proportioning  by  trial  mixtures  (p.  210)  is 
another  method  which  is  sometimes  useful,  and  produces  fairly  scientific 
results. 

Since  in  many  cases  the  proportions  for  a  concrete  must  be  selected  more 
or  less  arbitrarily,  after  outlining  the  principles  of  proper  proportioning, 
some  of  the  less  exact  methods  which  are  frequently  used  in  practice  ^11  be 

♦  From  "Proportioning  Concrete,'*  by  Sanford  E.  Thompson,  Journal  Association  Engineering 
Societies.  VoU  XXXVI,  Apr.  1906,  p.  i8c 
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taken  up  before  referring  to  the  more  scientific  ones,  and  some  of  the  causes 
for  inaccuracies  of  these  approximate  methods  discussed. 

PBINOIPLES  OF  PEOPEE  PEOPOETIONING 

The  principles  underlying  the  correct  proportions  of  the  materials  of 
concrete  are  the  same  as  those  for  mortar,  namely,  that  the  mass  when 
compacted  shall  have  the  greatest  possible  density.  In  order,  therefore,  to 
obtain  a  knowledge  of  correct  proportioning  it  will  be  best  to  first  study  the 
general  conditions  which  are  known  to  affect  density. 

Perfect  spheres  of  equal  size  piled  in  the  most  compact  manner  theoreti- 
cally possible  leave  but  26%  voids.  If  the  spaces  between  such  a  pile  of 
equal-sized  perfect  spheres  were  filled  with  other  perfect  spheres  of  diameter 
just  sufficient  to  touch  the  larger  spheres,  it  would  take  spheres  having 
relative  diameters  of  0.414  and  0.222  of  the  larger  spheres,  and  the  voids 
in  the  total  included  mass  would  be  reduced  to  20%.  Using  in  this  same 
manner  smaller  and  smaller  perfect  spheres,  it  is  conceivable  that  the 
voids  could  be  reduced  to  so  low  a  per  cent  of  the  total  mass  and  to  a  size 
so  small  as  to  be  only  in  a  capillary  form,  and  thus  prevent  the  passage  of 
water.  This  is  assuming  that  every  particle  is  placed  exactly  in  its  assigned 
place,  but  it  is  inconceivable  that  such  an  arrangement  should  take  place 
under  practical  conditions,  and  in  fact  numerous  trials  by  tbe  writer  with 
large  masses  of  equal-sized  marbles  have  demonstrated  that  they  cannot  be 
poured  or  tamped  into  a  vessel  so  as  to  give  less  than  44%  voids. 

If  equal  quantities  of  spheres  of,  say,  three  sizes  are  mixed  together,  the 
per  cent  of  voids  in  the  total  mass  immediately  increases,  becoming  about 
65%,  due  probably  to  the  smallest  spheres  getting  between  and  forcing 
apart  the  largest.  If^  however,-  the  containing  vessel  is  continually  shaken 
and  the  spheres  stirred  around,  the  smallest  spheres  will  gradually  all 
gravitate  to  the  bottom  and  the  largest  to  the  top  and  the  amount  of  voids 
in  the  total  mass  will  again  approach  44%.  If  a  large  number  of  different 
sized  spheres  are  used,  employing  an  increasingly  large  number  of  the 
smaller  sizes  so  that  each  larger  size  may  be  said  to  be  wholly  surrounded 
by  the  next  smaller  size,  the  voids  remain  the  same,  no  matter  what  the 
shaking,  and  will  in  some  cases  reach  as  low  as  27%. 

With  ordinary  stones  and  sands  the  same  law  holds  as  with  perfect 
spheres  except  that  they  do  not  compact  as  closely,  and  the  percentage 
of  voids  under  comparable  conditions  is  larger,  varying  with  the  degree  of 
roughness  and  other  features  of  the  stones  and  sands  used  for  the  ex- 
periments. 

When  dry  cement  is  added  to  a  dry  aggregate  of  stone  and  sand  it  acts 
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in  the  same  manner  as  fine  sand,  and  for  obtaining  the  greatest  density 

with  dry  cement,  the  cement  must  replace  an  equivalent  amount  of  fine  sand. 

The  theory  of  a  concrete  mixture  is  well  stated  by  Mr.  Feret*  as  follows: 

The  problem  of  making  the  best  concrete  is  thus  reduced  to  the  selec- 
tion of  a  mixture  of  materials  whose  granulometric  compositionf  corre- 
sponds to  the  maximum  of  density,  since  when  this  composition  is  known 
absolute  volumes  of  cement  may  be  substituted  for  equal  absolute  volumes 
of  fine  sand  and  vice  versa,  so  as  to  vary  the  strength  as  desired  while  the 
density  remains  the  same. 

In  other  words,  having  mixed  dry,  inert  materials  in  proportions  neces- 
sary for  greatest  density,  a  portion  of  the  grains  of  the  very  finest  aggregate 
(that  is,  the  finest  particles  of  sand  or  dust)  may  be  replaced  by  a  corre- 
sponding quantity  of  cement  to  the  Extent  required  for  the  desired  strength. 
This  is  not  strictly  true  for  concrete  mixtures,  because,  when  water  is  added 
to  dry  cement,  the  cement  particles  are  separated  from  each  other  by  the 
surface  tension  of  the  film  of  water,  and  it  is  no  longer  possible  to  obtain 
as  dense  a  mixture  as  is  theoretically  possible  with  the  dry  mixture. 

The  density  of  concrete  therefore  has  been  found  to  depend  upon  the 
varying  degree  of  roughness  of  the  stone  and  sand,  the  relative  sizes  of  the 
diameters  of  the  stone,  sand  and  cement,  and  the  amount  of  water  used. 

The  fineness  of  the  cement  particles  and  the  amount  of  water  to  be  used 
are  determined  by  questions  discussed  elsewhere,  and  we  have  to  deal  here 
only  with  the  proportioning  of  the  sand  and  stone. 

DETERMINATION  OF  THE  PROPORTION  OF  OEBOBNT 

The  most  difficult  question  to  decide  with  accuracy  in  proportioning  is 
the  proportion  of  cement  to  use.  This  is  to  a  considerable  extent  a  matter 
of  mature  judgment,  depending  upon  the  nature  of  the  construction,  the 
degree  of  strength  required  within  a  certain  limit  of  time,  the  required 
watertightness,  the  character  of  the  aggregates,  and  many  other  matters 
which  must  be  considered  in  direct  connection  with  the  work  to  be  done 
and  the  available  materials.  An  engineer  experienced  in  concrete  con- 
struction and  tests  can  estimate  approximately  the  strength  of  concrete 
made  with  certain  materials,  and  select  the  proportions  accordingly.  The 
surest  plan  after  selecting  and  grading  the  aggregates  is  to  make  up  speci- 
mens of  concrete  and  test  its  crushing  strength,  but  this  is  usually  impracti- 
cable for  lack  of  time.  The  next  best  plan  is  to  have  the  tensile  strength 
determined  of  mortar  made  from  the  sand  to  be  used  and  by  comparing 

♦Chimie  Appliqu6e  1897,  p.  513. 
j-Propoitioning  of  sixes. 
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this  with  the  strength  of  the  mortar  of  standard  sand  an  idea  can  be  formed 
of  the  proportion  of  cement  to  select.  If  a  sand  is  fine,  a  richer  mortar 
must  be  used,  frequently  instead  of  a  i  :  2  selecting  a  i  :  i^  or  even  i  :  i, 
and  the  amount  of  coarse  aggregate  also  reduced  to  accord  with  this. 

An  experimental  plan  which  has  been  followed  to  determine  the  minimum 
quantity  of  cement  which  will  produce  a  concrete  practically  free  from  air 
voids  is  to  mix  the  aggregates  in  the  correct  proportions  as  described  in  the 
pages  which  follow,  compact  them  by  ramming  or  hard  shaking,  and  then 
determine  their  voids  by  weighing  and  correcting  for  specific  gravity.*  The 
sand  should  be  in  the  natural  state  of  moisture  found  in  the  interior  of  the 
bank,  not  because  this  is  the  condition  in  which  it  will  be  mixed  in  the  con- 
crete, but  because  it  may  be  assumed  in  the  natural  state  to  contain  a 
quantity  of  moisture  varying  with  its  fineness.  If  gravel  is  used  it  may  be 
taken  in  the  same  way,  while  coarse  broken  stone  should  be  dry,  and  dry 
broken  stone  screenings  may  be  mixed  with  about  4%  of  water  by  weight. 
Correction  must  be  made  for  this  moisture  after  weighing  the  mixed  material, 
so  that  the  voids  calculated  will  be  simply  air  voids. 

In  determining  the  quantity  of  cement  to  fill  these  air  voids  it  may  be 
assumed  without  appreciable  error  that  100  lb.  of  cement  will  make  i.o 
cu.  ft.  of  neat  paste.  This  is  a  larger  volume  than  would  result  with  ordi- 
nary plastic  paste,  but  makes  a  slight  allowance  for  the  additional  moisture 
required  for  the  sand  and  stone.  To  the  quantity  of  cement  thus  deter- 
mined 10%  may  be  added,  i.  e.,  10%  of  the  cement,  not  of  the  total  mix- 
ture, to  provide  for  imperfect  mixing. 

PROPORTIONING  BT  ARBITRABT  SELECTION  OF  VOLUMES 

The  common  custom  of  specifying  arbitrarily  the  proportions  of  cement, 
sand  and  stone  in  parts  by  volume,  while  convenient  in  construction,  causes 
wide  discrepancies  in  results  because  of  different  methods  of  measuring  the 
materials.  A  concrete  called  a  i  :  2  :  4  mixture  by  one  man  may  not  con- 
tain any  more  cement  than  a  concrete  termed  a  i  :  3  :  6  mixture  by  another,  t 

Notwithstanding  this,  if  the  units  of  measurement  and  the  methods  of 
measuring  are  stated  definitely,  arbitrary  selection  of  proportions  may  give 
good  results  in  practice,  although  necessitating  a  larger  quantity  of  cement 
with  consequently  a  greater  net  cost  than  more  scientific  proportioning 
would  require. 

The  percentage  of  volume  of  sand  required  for  ordinary  gravel  or  broken 

♦Sec  pige  165. 

j'These  variations  aie  discussed  more  fully  by  the  authors  on  page  218. 
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stone  from  which  the  finest  material  has  been  screened  may  be  taken  between 
the  limits  of  40%  and  60%  with  an  average,  which  is  suitable  under  many 
conditions,  of  50%.  If  the  cement  is  taken  as  additional,  which  is  not 
strictly  correct,  this  ratio  corresponds  to  proportions  1:1^:3,  1:2:4, 
I  :  2^  :  5,  and  1:3:6,  which  are  suggested  by  the  authors  in  Chapter  II 
as  standard  mixtures  for  the  use  of  those  who  are  inexperienced  in  concrete 
work. 

In  cases  where  the  coarse  material  contains  a  good  many  small  particles, 
as  does  crusher  run,  broken  stone  or  graded  gravel,  or  the  sand  is  so  fine 
as  to  flow  readity  into  the  voids  of  the  stone,  the  proportion  of  sand  should 
be  slightly  less  than  half  the  volume  of  stone.  Since  the  cement  also  increases 
the  bulk  of  mortar  and  hence  assists  to  fill  the  voids  in  the  stone,  it  is  sug- 
gested that  with  such  aggregates  the  volume  of  the  stone  be  made  equal  to 
the  cement  plus  twice  the  volume  of  the  sand.  This  would  give  propor- 
tions 1:1^:4,  1:2:5,  I  :  2^  :  6,  and  i  :  3  :  7  for  these  special  conditions. 

Proportions  adopted  by  various  authorities  and  tabulated  on  page  212 
may  serve  as  a  guide  to  arbitrary  selection. 

It  is  a  good  plan  on  work  which  will  not  warrant  special  tests  and  for 
which  there  is  no  choice  of  aggregates,  to  use  at  first  twice  as  much  stone  or 
gravel  as  sand  and  then  vary  the  relative  proportions  of  the  sand  to  the 
stone  as  the  work  progresses,  governing  this  by  the  way  the  concrete  works 
into  place.  Too  much  sand  will  be  indicated  by  the  harsh  working  of  the 
concrete,  while  if  there  is  too  little  sand,  stone  pockets  are  apt  to  occur  on 
the  surface  of  the  concrete,  and  it  will  be  difficult  to  fill  the  voids  of  the 
stone. 

Screened  vs.  Unscreened  Oravel  or  Broken  Stone.  Unscreened  gravel 
is  often  used  alone  for  the  aggregate,  but  there  is  scarcely  any  case  where 
the  cost  of  screening  and  re-mixing  the  materiab  will  not  be  less  than  the 
saving  in  the  cement  by  using  screened  aggregates.  The  quantity  of  sand 
in  different  parts  of  the  same  gravel  bank  always  varies  greatly  and  the  run 
of  the  bank  rarely  contains  sufficient  coarse  stone  to  make  a  dense  concrete. 
If,  as  is  sometimes  the  case,  the  quantity  of  material  coarser  than  {  inch  is 
about  the  same  as  that  which  passes  a  ^-inch  sieve,  then,  if  used  without 
screening  the  same  quantity  of  total  aggregate  must  be  used  as  would 
otherwise  be  specified  for  the  coarse  aggregate;  that  is,  instead  of  i  :  2  : 4 
proportions,  the  unscreened  gravel  would  require  i  :  4. 

Broken  stone  as  it  runs  from  the  crusher  will  contain  considerable  dust, 
and  may  sometimes  be  used  economically  by  simply  adding  sand  without 
screening.  However,  there  is  apt  to  be  a  separation  of  the  coarse  particles 
from  the  fine  as  they  roll  down  the  pile  so  that  less  homogeneous  propor- 
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tions  can  be  attained.  Consequently  the  writer  is  in  favor  of  separating 
the  aggregate  into  as  many  parts  as  is  consistent  with  economy  for  the  work 
m  hand.  Even  on  small  work  he  believes  it  preferable  to  screen  out  the 
sand  or  dust  and  re-mix  it  in  the  specified  proportions. 

PROPORTIONINa  BT  VOID  DETERMINATION 

The  determination  of  proportions  by  finding  the  volume  of  water  which 
may  be  poured  into  the  voids  of  a  unit  volume  of  stone  and  selecting  a 
volume  of  sand  equal  to  this  volume  of  water  is  one  which  gives  no  better 
results  in  practice  than  arbitrary  selection  of  the  proportions,  as  described 
in  the  preceding  paragraphs,  and  varying  the  relative  proportions  of  sand 
to  stone  when  placing.  The  determination  of  the  proportion  of  cement  to 
sand  by  void  measurement  is  still  more  misleading;  in  fact,  for  reasons  dis- 
cussed below,  it  is  so  inaccurate  that  no  consideration  will  here  be  given 
to  it. 

The  theory  of  proportioning  by  voids  is  that  if  the  stone  or  gravel  contains, 
say,  40  per  cent  voids  as  measured  by  the  contained  volume  of  water,  the 
required  volume  of  sand  is  theoretically  40%  of  the  volume  of  the  stone, 
and  supposing  the  ratio  of  cement  to  sand  to  be  as  i  :  2,  the  relation  of  parts 
of  sand  to  parts  of  the  coarse  aggregate  would  be  as  2  :  5,  thus  making  the 
proportions  1:2  -.5.  Because  of  the  inaccuracy  of  this  method  of  proced- 
ure, as  discussed  below,  it  is  necessary  in  most  cases,  even  although  the 
cement  and  water  will  still  further  increase  the  bulk,  to  take  a  volume 
of  sand,  say  5%  to  10%  in  excess  of  the  voids;  that  is,  for  gravel  with 
40%  voids  to  use  45%  to  50%  of  its  volume  of  sand,  thus  making  the 
proportions  1:2:4^.  If  the  coarse  material  is  screened  broken  stone  of 
large  size,  say  i  J  or  2-inch,  the  volume  of  sand  may  be  taken  equal  to  the 
volume  of  voids  instead  of  in  excess  of  them,  because  the  particles  of  sand 
will  all  be  small  enough  to  fit  into  the  voids  of  the  stone  without  appre- 
ciably increasing  its  bulk.  Such  stone  usually  has  about  45%  to  50% 
voids,  so  that  we  should  have  proportions  i  :  2  :  4J  or  i  :  2  : 4,  the  same 
as  for  the  gravel  concrete. 

The  irregular  distribution  of  the  materials  by  imperfect  mixing  may 
usually  be  disregarded,  because  the  volume  of  gaged  mortar  is  always  in 
excess  of  the  volume  of  sand  from  which  it  is  made. 

Care  must  be  exercised  in  any  case  to  guard  against  a  larger  excess  of 
sand  than  is  absolutely  necessary,  because  the  voids  in  a  concrete  are 
lessened  by  using  stone  in  place  of  sand.  Take*  for  instance,  sand  having 
45%  voids  and  stone  having  40%  voids.  With  the  sand  just  filling  the 
vends  of  the  stone  it  is  easily  calculated  that  the  resultant  mass  has  18% 
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voids;  but  supposing  an  excess  of  io%  of  sand,  there  would  be  io%  of  the 
material  having  45%  voids,  which  means  there  would  be  2.5%  more  voids 
in  the  resultant  mass.* 

Authorities  differ  as  to  whether  the  stone  should  be  loose  or  shaken 
when  determining  the  voids.  Loose  measurement  is  generally  considered 
preferable  because  it  corresponds  more  nearly  to  the  final  volume  of  the 
concrete,  and  more  sand  is  always  necessary  than  will  just  fill  the  voids  of 
rammed  stone,  since  the  sand  and  cement  separate  the  stones  and  prevent 
their  lying  close  together  in  concrete.  In  determining,  however,  the  quan- 
tity of  cement  required  for  the  mixture  of  aggregates  the  materials  should  be 
compacted  as  described  on  page  211. 

The  chief  inaccuracy  of  this  method  of  basing  the  proportions  of  the 
finer  materials  of  a  concrete  mixture  upon  the  water  contents  of  the  voids 
in  the  larger  is  due  to  the  difference  in  compactness  of  the  materials  under 
varied  methods  of  handling,  and  to  the  fact  that  the  actual  volume  of 
voids  in  a  coarse  material  may  not  and  usually  does  not  correspond  to 
the  quantity  of  sand  required  to  fill  the  voids,  and  that  therefore  the  com- 
mon method  of  proportioning  by  basing  the  volume  of  sand  or  of  mortar 
upon  the  volume  of  water  which  can  be  poured  into  the  broken  stone  leads 
to  false  conclusions.  The  reasons  for  this  inaccuracy  are  chiefly  because 
the  grains  of  sand  thrust  apart  the  particles  of  stone,  and  because  with 
most  aggregates  a  portion  of  the  particles  of  sand  or  fine  screenings  are 
too  coarse  to  enter  the  voids  of  the  coarsest  material. 

Even  in  a  mass  of  stones  of  uniform  size  many  of  the  separate  voids  are 
much  smaller  than  the  particles.  If  we  have,  then,  a  mass  of  gravel  rang- 
ing from  fine  to  coarse  or  a  mass  of  crusher-run  broken  stone,  even  with 
the  finest  sand  or  the  dust  screened  out  of  them,  the  individual  voids  arc 
many  of  them  so  small  that  a  large  number  of  the  particles  of  natural 
bank  sand  will  not  fit  into  them,  but  will  get  between  the  stones  and  in- 
crease the  bulk  of  the  mass.  On  account  of  this  increase  in  bulk,  even 
with  thorough  mixing  more  sand  is  required  than  the  actual  volume  of  the 
voids  in  the  coarse  material.  The  separation  of  the  particles  of  stone  by 
the  sand  is  illustrated  in  the  mixture  shown  in  Fig.  2,  page  15. 

To  illustrate  this  important  principle,  an  extreme  example  may  be  cited. 
Suppose  that  we  have  a  mixture  in  equal  parts  of  i-inch  stone  and  J-inch 
stone.  By  the  usual  method  of  reasoning  employed  in  proportioning 
concrete,  if  the  i-inch  stone  has  50%  voids,  we  should  require  a  volume 
of  4-inch,  equal  to  50%  of  the  volume  of  the  i-inch  stone,  in  order  to  fill 

♦  See  discussion  by  the  writer  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  XT.H, 
p.  Ui. 
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the  voids  in  the  latter.  The  absurdity  of  this  is  apparent,  because  the  two 
stones  are  so  near  a  size  that  the  smaller  cannot  fit  into  the  voids  of  the 
latter,  and  the  bulk  of  the  mixture  is  inappreciably  less  than  the  sum  of 
the  separate  volumes,  that  is,  the  mixture  still  has  nearly  50%  voids.  The 
principle  is  just  as  true,  although  the  total  effect  is  less,  if  we  consider  it 
-with  reference  to  the  finer  particles  of  the  gravel  or  the  crusher-run  broken 
stone  and  the  sand  or  fine  screenings  which  are  to  be  introduced  to  fill 
the  voids.  The  sizes  of  many  of  the  particles  of  the  latter  are  so 
nearly  equal  to  the  sizes  of  the  smallest  particles  of  the  coarse  material 
that  they  increase  the  total  bulk  instead  of  reducing  the  voids.  They  also 
get  between  the  surfaces  of  the  stone  particles  and  prevent  the  stones  touch- 
ing each  other. 

We  might  conclude  from  the  above  that  the  best  concrete  can  be  made 
with  a  coarse  stone  of  uniform  size  and  a  sand  whose  particles  are  all 
small  enough  to  fit  into  its  voids;  in  fact,  this  is  the  conclusion  reached  by 
the  advocates  of  broken  stone  of  uniform  size  in  preference  to  crusher-run 
stone. 

Our  experiments  indicate  that  while  this  may  be  true  in  theory,  in  prac- 
tice in  making  concrete  the  graded  materials  give  about  the  same  density 
and  work  rather  smoother  in  handling  and  placing. 

The  point,  however,  which  is  to  be  emphasized  is  the  inaccuracy  of 
determining  the  exact  volume  of  sand  or  mortar  by  simply  measuring  the 
water  contents  of  the  voids  in  the  coarse  aggregate. 

The  selection  of  the  proportion  of  cement  by  determination  of  the  water 
contents  of  the  voids  in  sand  is  even  more  inaccurate  than  the  propor- 
tioning of  sand  to  stone  by  void  measurement.  The  varying  effect  of 
moisture  on  the  sand  so  influences  the  volume  of  the  voids  that  their  deter- 
mination is  chiefly  important  as  an  aid  to  the  judgment;  and  as  a  matter 
pf  fact,  although  in  practice  the  quantity  of  cement  is  supposed  to  depend 
upon  the  volume  of  voids  in  the  sand,  it  is  customary  to  select  a  definite 
relation  of  cement  to  sand  varying  according  to  the  character  of  the  con- 
struction from  I  :  I  to  I  :  3,  recognizing,  however,  that  fine  sand — and  fine 
sands  in  an  ordinary  state  of  moisture  will  almost  always  have  the  distin- 
guishing characteristic  of  a  lighter  weight  per  cubic  foot  than  coarse  sands 
and  a  consequently  larger  percentage  of  voids — requires  more  cement 
for  equivalent  strength. 

As  ah-eady  stated,  if  the  work  is  too  small  to  warrant  a  thorough  study 
of  the  materials  by  mechanical  analysis  or  volumetric  synthesis,  or  some 
other  scientific  method,  it  is  evident  from  the  above  discussion  that  it  is 
nearly  as  accurate  to  determine  the  proportions  by  arbitrary  selection  (see 
p.  186)  as  by  a  study  of  voids. 
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voids;  but  supposing  an  excess  of  io%  of  sand,  there  would  be  io%  of  the 
material  having  45%  voids,  which  means  there  would  be  2.5%  more  voids 
in  the  resultant  mass.* 

Authorities  differ  as  to  whether  the  stone  should  be  loose  or  shaken 
when  determining  the  voids.  Loose  measurement  is  generally  considered 
preferable  because  it  corresponds  more  nearly  to  the  final  volume  of  the 
concrete,  and  more  sand  is  always  necessary  than  will  just  fill  the  voids  of 
rammed  stone,  since  the  sand  and  cement  separate  the  stones  and  prevent 
their  lying  close  together  in  concrete.  In  determining,  however,  the  quan- 
tity of  cement  required  for  the  mixture  of  aggregates  the  materials  should  be 
compacted  as  described  on  page  211. 

The  chief  inaccuracy  of  this  method  of  basing  the  proportions  of  the 
finer  materials  of  a  concrete  mixture  upon  the  water  contents  of  the  voids 
in  the  larger  is  due  to  the  difference  in  compactness  of  the  materials  under 
varied  methods  of  handling,  and  to  the  fact  that  the  actual  volume  of 
voids  in  a  coarse  material  may  not  and  usually  does  not  correspond  to 
the  quantity  of  sand  required  to  fill  the  voids,  and  that  therefore  the  com- 
mon method  of  proportioning  by  basing  the  volume  of  sand  or  of  mortar 
upon  the  volume  of  water  which  can  be  poured  into  the  broken  stone  leads 
to  false  conclusions.  The  reasons  for  this  inaccuracy  are  chiefly  because 
the  grains  of  sand  thrust  apart  the  particles  of  stone,  and  because  with 
most  aggregates  a  portion  of  the  particles  of  sand  or  fine  screenings  are 
too  coarse  to  enter  the  voids  of  the  coarsest  material. 

Even  in  a  mass  of  stones  of  uniform  size  many  of  the  separate  voids  are 
much  smaller  than  the  particles.  If  we  have,  then,  a  mass  of  gravel  rang- 
ing from  fine  to  coarse  or  a  mass  of  crusher-run  broken  stone,  even  with 
the  finest  sand  or  the  dust  screened  out  of  them,  the  individual  voids  are 
many  of  them  so  small  that  a  large  number  of  the  particles  of  natural 
bank  sand  will  not  fit  into  them,  but  will  get  between  the  stones  and  in- 
crease the  bulk  of  the  mass.  On  account  of  this  increase  in  bulk,  even 
with  thorough  mixing  more  sand  is  required  than  the  actual  volume  of  the 
voids  in  the  coarse  material.  The  separation  of  the  particles  of  stone  by 
the  sand  is  illustrated  in  the  mixture  shown  in  Fig.  2,  page  15. 

To  illustrate  this  important  principle,  an  extreme  example  may  be  cited. 
Suppose  that  we  have  a  mixture  in  equal  parts  of  i-inch  stone  and  J-inch 
stone.  By  the  usual  method  of  reasoning  employed  in  proportioning 
concrete,  if  the  i-inch  stone  has  50%  voids,  we  should  require  a  volume 
of  J-inch,  equal  to  50%  of  the  volume  of  the  i-inch  stone,  in  order  to  fill 

♦  See  discussion  by  the  writer  in  Transactions  American  Society  of  Civil  Engineers,  Vol,  XLII, 
p.   U2. 
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the  voids  in  the  latter.  The  absurdity  of  this  is  apparent,  because  the  two 
stones  are  so  near  a  size  that  the  smaller  cannot  fit  into  the  voids  of  the 
latter,  and  the  bulk  of  the  mixture  is  inappreciably  less  than  the  sum  of 
the  separate  volumes,  that  is,  the  mixture  still  has  nearly  50%  voids.  The 
principle  is  just  as  true,  although  the  total  effect  is  less,  if  we  consider  it 
with  reference  to  the  finer  particles  of  the  gravel  or  the  crusher-run  broken 
stone  and  the  sand  or  fine  screenings  which  are  to  be  introduced  to  fill 
the  voids.  The  sizes  of  many  of  the  particles  of  the  latter  are  so 
nearly  equal  to  the  sizes  of  the  smallest  particles  of  the  coarse  material 
that  they  increase  the  total  bulk  instead  of  reducing  the  voids.  They  also 
get  between  the  surfaces  of  the  stone  particles  and  prevent  the  stones  touch- 
ing each  other. 

We  might  conclude  from  the  above  that  the  best  concrete  can  be  made 
with  a  coarse  stone  of  uniform  size  and  a  sand  whose  particles  are  all 
small  enough  to  fit  into  its  voids;  in  fact,  this  is  the  conclusion  reached  by 
the  advocates  of  broken  stone  of  uniform  size  in  preference  to  crusher-run 
stone. 

Our  experiments  indicate  that  while  this  may  be  true  in  theory,  in  prac- 
tice in  making  concrete  the  graded  materials  give  about  the  same  density 
and  work  rather  smoother  in  handling  and  placing. 

The  point,  however,  which  is  to  be  emphasized  is  the  inaccuracy  of 
determining  the  exact  volume  of  sand  or  mortar  by  simply  measuring  the 
water  contents  of  the  voids  in  the  coarse  aggregate. 

The  selection  of  the  proportion  of  cement  by  determination  of  the  water 
contents  of  the  voids  in  sand  is  even  more  inaccurate  than  the  propor- 
tioning of  sand  to  stone  by  void  measurement.  The  varying  effect  of 
moisture  on  the  sand  so  influences  the  volume  of  the  voids  that  their  deter- 
mination is  chiefly  important  as  an  aid  to  the  judgment;  and  as  a  matter 
pf  fact,  although  in  practice  the  quantity  of  cement  is  supposed  to  depend 
upon  the  volume  of  voids  in  the  sand,  it  is  customary  to  select  a  definite 
relation  of  cement  to  sand  varying  according  to  the  character  of  the  con- 
struction from  I  :  I  to  I  :  3,  recognizing,  however,  that  fine  sand — and  fine 
sands  in  an  ordinary  state  of  moisture  will  almost  always  have  the  distin- 
guishing characteristic  of  a  lighter  weight  per  cubic  foot  than  coarse  sands 
and  a  consequently  larger  percentage  of  voids — requires  more  cement 
for  equivalent  strength. 

As  already  stated,  if  the  work  is  too  small  to  warrant  a  thorough  study 
of  the  materials  by  mechanical  analysis  or  volumetric  synthesis,  or  some 
other  scientific  method,  it  is  evident  from  the  above  discussion  that  it  is 
nearly  as  accurate  to  determine  the  proportions  by  arbitrary  selection  (see 
p.  186)  as  by  a  study  of  voids. 
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RAFTER'S  BfETHOD  OF  PROPORTIONINa 

Mr.  George  W.  Rafter*  has  called  attention  to  the  method  of  propor- 
tioning the  mortar  as  a  percentage  of  the  volume  of  the  stone  slightly 
shaken,  the  relation  of  cement  to  sand  having  been  determined  by  the 
required  strength  of  concrete. 

Quoting  from  specifications  for  the  Genesee  Dam,  the  concrete  is  pro- 
portioned as  follows: 

In  forming  concrete  such  a  proportion  of  mortar  of  the  specified  com- 
position will  be  used  as  may  be  found  necessary  by  trial  to  a  little  more 
than  fill  the  voids  in  the  aggregate.  Tests  of  the  voids  will  be  made  from 
time  to  time  under  the  direction  of  the  engineer,  and  instructions  given 
as  to  the  per  cent  of  mortar  of  the  specified  composition  to  be  used.  For 
the  information  of  the  contractor,  in  the  way  of  computing  the  cost  of 
concrete  of  the  quality  herein  required,  it  may  be  stated  that  ordinarily 
the  per  cent  of  moftar  will  be  about  33  per  cent  of  the  measured  volume 
of  the  aggregate.  In  case  of  the  use  of  a  certain  proportion  of  gravel  in 
the  aggregate,  the  proportion  of  mortar  may  be  reduced  to  somewhat  less 
than  30  per  cent. 

This  method  of  proportioning  is  more  accurate  than  the  usual  procedure, 
because  there  is  less  apt  to  be  an  excess  of  mortar.  It  does  not,  however, 
take  account  of  the  fact  that  with  a  coarse  aggregate  of  varying  sized 
particles  some  of  the  grains  of  sand  are  too  large  to  fit  into  the  voids  of  the 
stone,  and  that  therefore  the  coarse  and  fine  aggregates  must  be  studied 
together. 

An  examination  of  the  analysis  of  the  sand  used  by  Mr.  Rafter  indicates 
that  to  its  fineness  w  ^  due  the  small  proportion  of  mortar  to  stone  which 
he  was  able  to  use.  Ninety-two  per  cent  of  the  sand  passed  a  No.  30 
sieve,  so  that  the  grains  were  small  enough  to  enter  the  voids  of  the  stone 
without  appreciably  increasing  the  bulk  of  the  concrete. 

FRENCH  BfETHOD  OF  PROPORTIONINa 

In  France,  proportions  are  ordinarily  stated  in  terms  of  the  volume  of 
mortar  to  the  volume  of  stone,  and  the  mortar  is  described  by  the  number 
of  kilograms  of  Portland  cement  to  i  cubic  meter  or  liter  of  sand. 

The  following  table  gives  the  nominal  proportions  in  English  measure 
based  on  a  volume  of  3.8  cubic  feet  corresponding  to  similar  French  pro- 
portions based  on  kilograms  of  cement  to  a  cubic  meter  of  sand. 

***On  the  Theory  of  Concrete'*  Transactions  American  Society  Civil  Engineers,  Vol.  XLII, 
p.  104. 


PROPORTIONING  CONCRETE 


193 


American  EquivcUetUs  oj  French  Proportions.     (See  p.  999.) 


French  mean-  Americanmeiw- 
ure.  kilograms  ^       ^^^^^  ^  ; 
cement  per  sand  by 

culMc  meter  volume.* 

of  sand. 


Pounds  of 

cement  per 

cubic  foot 

of  sand. 


French  meas- l^nierican  meas- 
ure, kilograms  ,  ure.  cement  to 
cement  per  g^nd  by 

cubic  foot  volume:* 

of  sand. 


Pounds  of 

cement  per 

cubic  foot 

of  sand. 


200 
300 
400 
500 
600 


1000 
1200 
1600 


43 

62. 
75- 


^Proportions  based  on  standard  weight  of  cement,  i.  e.,  100  pounds  per  cubic  foot 


Concrete  in  France  is  frequently  designated  with  respect  to  the  ratio 
of  mortar  to  stone;  for  example,  one  volume  of  mortar  to  two  volumes  of 
stone,  the  mortar  then  being  designated  as  indicated  in  the  above  table. 
To  express  the  parts  more  definitely,  the  basis  is  sometimes  a  cubic 
meter  of  sand;  for  example,  650  kilograms  cement  to  one  cubic  meter 
sand  to  1.8  cubic  meter  stone,  this  corresponding  substantially  to  pro- 
portions I  :  2^  :  4J  by  volume,  as  ordinarily  used  in  America. 

BfEOHANIOAL  ANALYSIS 

Mechanical  analysis  consists  in  separating  the  particles  or  grains  of  a 
sample  of  any  material,  —  such  as  broken  stone,  gravel,  sand  or  cement,  — 
into  the  various  sizes  of  which  it  is  composed,  so  that  the  material  may  be 
represented  by  a  curve  (see  Fig.  70,  p.  192)  each  of  whose  ordinates  is  the 
p>ercentage  of  the  weight  of  the  total  sample  which  passes  a  sieve  having 
holes  of  a  diameter  represented  by  the  distance  of  this  ordinate  from  the 
origin  in  the  diagram. 

The  objects  of  mechanical  analysis  curves  as  applied  to  concrete  aggre- 
gates are  (i)  to  show  graphically  the  sizes  and  relative  sizes  of  the  particles; 
(2)  to  indicate  what  sized  particles  are  needed  to  make  the  aggregate  more 
nearly  perfect  and  so  enable  the  engineer  to  improve  it  by  the  addition  or 
substitution  of  another  material;  and  (3)  to  afford  means  for  determining 
best  proportions  of  different  aggregates. 

To  determine  the  relative  sizes  of  the  particles  or  grains  of  which  a  given 

♦Chimic  Appliqu^e,  1897,  p.  51;^. 
fProportioning  of  sizes. 
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sample  of  stone  or  sand  is  composed,  the  difiFerent  size&  are  separated  from 
each  other  by  screening  the  material  through  successive  sieves  of  increasing 
fineness.  After  sieving,  the  residue  on  each  sieve  is  carefully  weighed,  and 
beginning  with  that  which  has  passed  the  finest  sieve,  the  weights  are  suc- 
cessively added,  so  that  each  sum  will  represent  the  total  weight  of  the 
particles  which  have  passed  through  a  certain  sieve.  The  sums  thus 
obtained  are  expressed  as  perrentapres  qf  the  total^weipht  of  the  sample  and 
plotted  upon  a  diagram  with  diameters  of  the  particles  as  abscissas  and 
percentages  as  ordinates. 

The  method  of  plotting  and  the  uses  of  the  curves  thus  obtained  are 
more  fully  described  in  the  pages  which  follow. 

Sieves  and  Other  Apparatiu.  Fig.  68  illustrates  a  convenient 
outfit  for  such  a  mechanical  analysis  as  above  described,  consisting 
of  a  set  of  sieves,  an  apparatus  for  shaking  the  sieves,  and  scales  for 
weighing.  A  standard  size  of  sieve  is  8  inches  in  diameter  and  2J 
inches  high.  Sieves  with  openings  exceeding  o.io  inches  are  preferably 
made  of  spun  hard  brass  with  circular  openings  drilled  to  the  exact 
dimensions  required.  Sieves  with  openings  of  o.io  inch  and  less  are 
preferably  of  woven  brass  wire  set  into  a  hard  brass  frame.  Woven  brass 
sieves  are  made  for  many  purposes,  and  are  sold  by  numbers  which  ap- 
proximately coincide  with  the  number  of  meshes  to  the  linear  inch.  As 
the  actual  diameter  of  the  hole  varies  with  the  gage  of  wire  used  by 
different  manufacturers,  every  set  of  sieves  must  be  separately  calibrated. 

An  approximate  idea  of  the  diameters  of  holes  which  may  be  expected 
in  commercial  sizes  of  sieves  is  presented  in  the  following  table,  which  is 
sufficiently  exact  to  serve  as  a  guide  to  the  purchase  of  the  sieves: 


Commercial  No. 

Diameter  of 

Commercial  No. 

Diameter  of 

of  5ievc. 

hole  in  inches. 

of  sieve 

bole  in  inches. 

10 

0073 

60 

0.009 

IS 

0.047 

74 

0.0078 

16 

0.042 

100 

0.0045 

18 

0037 

140 

0.003625 

20 

0.034 

150 

0.00325 

30 

0.022 

170 

0.0031 

35 

0.017 

180 

0.00306 

40 

0.015 

190 

0.0028 

50 

O.OII 

200 

0.00275 

For  separating  particles  smaller  than  those  passing  through  a  No.  200 
sieve,  recourse  must  be  had  to  processes  of  elutrition  which  have  been  de- 
veloped to  great  precision  by  soil  analysis  chemists.* 

♦Sec  page  85. 
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In  selecting  the  right  series  of  sieves  to  purchase,  first  decide  on  the 
limiting  diameters,  say,  from  3.00  inches  to  No.  200  =  0.00275  inches. 
Then  decide  on  the  total  number  of  sieves,  say,  twenty.  Look  up  the 
logarithm  of  3.00  and  of  0.00275  and  by  prop)ortion  find  eighteen  other 
logarithms  between  these  having  equal  differences  between  each.  Look 
for  the  number  corresponding  and  take  the  nearest  commercial  sieve  giving 
this  diameter.  The  diameters  of  holes  exceeding  o.io  inch  can  be  made 
as  required.  A  convenient  set  of  twenty  sieves,  —  ten  for  stone,  which  give 
the  diameter  of  the  holes  in  inches,  and  ten  for  sand,  giving  the  commerdaJ 
number  (see  p.  194),  —  is  as  follows:* 


Stone  Sieves 
inches. 

Sand  Sieves 
Commtrdal  No. 

3-00 

10 

2.25 

15 

I  50 

20 

1. 00 
0.67 
0.45 

30 
40 
60 

0.30 

74 

0.20 

100 

0.15 

150 

O.IO 

200 

After  the  sieves  are  obtained  it  is  necessary  that  they  should  be  very 
carefully  calibrated  to  ascertain  the  average  diameter  of  the  mesh.  This 
should  be  done  by  averaging  the  diameters  of  the  openings  measured  in  two 
positions  at  right  angles  to  each  other,  as  the  meshes  of  commercial 
sieving  are  not  exactly  square.  Sieves  having  meshes  exceeding  o.io 
inch  are  most  conveniently  calibrated  by  ordinary  outside  calipers;  those 
having  meshes  of  less  diameter,  by  a  micrometer  microscope. 

When  many  analyses  are  to  be  made,  it  is  convenient  to  have  a  printed 
cross  section  form,  such  as  is  shown  in  Fig.  69,  p.  197,  with  appropriate 
spaces  for  filling  in  the  number  of  the  analysis,  description  of  the  ma- 
terial, location  of  the  work,  and  other  facts  relating  to  the  material. 

Plotting  Analysis  Curves.  For  those  who  are  unfamiliar  with  me- 
chanical analysis  a  detailed  explanation  of  the  method  of  locating  the 
curve  is  here  given.  The  method  can  best  be  understood  by  referring 
to  the  diagrams  of  typical  materials  which  are  also  of  practical  inter- 
est as  illustrating  the  curves  which  may  be  expected  in  special  cases. 

Fig.  70,  p.  198,  represents  a  typical  mechanical  analysis  of  crusher-run  mi- 
caceous quartz  stone  which  has  been  run  through  a  J-inch  revolving  screen  so 
as  to  separate  particles  finer  than  J  inch,  that  is  the  dust,  for  use  with  sand. 

For  a  sample  of  stone,  which  may  be  taken  by  the  method  of  quartering 

*  A  8(ill  smaller  set  for  ordinary  use  is  suggested  on  page  1590. 
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described  on  page  280,  i  000  grams  is  a  convenient  quantity  for  8-inch 
diameter  sieves  2  J  inches  in  depth,  and  also  permits  of  easy  reduction  from 
weights  to  percentages.  To  obtain  the  analysis  shown  in  Fig.  70,  the 
sample  of  stone  is  placed  in  the  upper  (coarsest)  sieve  of  the  nest  of  stone 
sieves  given  on  page  190,  and  after  i  000  shakes  the  nest  is  taken  apart,  and 
the  quantity  caught  on  each  sieve  is  weighed.    The  results  obtained  in  the 
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Fig  70.  —  Typical  Mechanical  Analysis  of  Crusher-Run  Micaceous 
QuarU  Stone.     (See  p.  198.) 


particular  case  under  consideration  are  illustrated  in  the  following  table, 
which  shows  the  method  of  finding  the  percentages: 

ResuUs  of  Screening  Samples  of  Stone  of  Fig,  70. 


Retained  in 

Amount  finer  than 

PercenUse  finer 
than  eadn  sieve 

Size  sieve 

each  sieve* 

each  sieve 

inches. 

grams. 

grams. 

% 

O.IO 

8 

0 

0.15 

II 

8 

I 

0.20 

8 

19 

2 

0.30 

72 

27 

3 

0.4S 

1^3 

99 

10 

0.67 

23s 

222 

22 

1. 00 

344 

457 

46 

1.50 

199 

801 

80 

Total,  1000 

^In  practise  this  column  is  not  required,  the  weights  in  the  next  column  being  obtained  directly 
by  placing  each  successive  residue  on  the  scale  pan  with  that  already  weighed. 


'   The  various  percentages  are  plotted  on  the  diagram  and  the  curve  drawn 
through  the  points.    The  vertical  distance  from  the  bottom  of  the  diagram 
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to  the  curve,  that  is,  the  ordinate  at  any  point,  represents  the  percentage 
of  the  material  which  passed  through  a  single  sieve  having  holes  of  the 
diameter  represented  by  this  particular  ordinate.  Since  the  percentage  of 
material  passing  any  sieve  is  always  the  complement  of  the  percentage  of 
grains  coarser  than  that  sieve,  the  vertical  distances  from  the  top  of  the 
diagram  down  to  the  curve  represents  the  percentages  which  would  be 
retained  upon  each  sieve  if  employed  alone.  For  example,  taking  1.25, 
62%,  the  distance  from  the  bottom  of  the  diagram,  represents  the  percentage 
of  material  finer  than  ij  inch  diameter,  and  38%,  the  distance  down  from 
the  top  of  diagram,  represents  the  percentage  coarser  than  i  J  inch. 

Fig.  7 1  represents  a  typical  analysis  of  crushed  trap  rock  which  has  been 
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Fig.  71.  — Typical  Mechanical  Analysis  of  Crushed  Trap  Rock  Separated  into  Three 
Sizes  by  Revolving  Screens  having  3,  ij,  J  and  J  inch  perforations.     {See  p.  199.) 


separated  into  stone  of  three  sizes  and  dust,  by  a  revolving  screen  2  feet 
6  inches  in  diameter  and  1 2  feet  long  set  on  a  slope  of  i  foot  9  inches.  This 
was  made  up  of  four  sections  having  respectively  3,  i^,  }  and  \  inch  per- 
forations. The  curves  not  only  show  the  sizes  of  trap  rock  which  ordinarily 
pass  through  crusher  screens  of  given  diameter  of  hole,  but  also  illustrate 
how  inefficient  the  screening  process  may  be.  For  example,  if  the  sizes  of 
the  particles  had  corresponded  exactly  to  the  diameters  of  the  holes  and 
the  screening  had  been  more  perfectly  done,  we  should  have  had  curves 
whose  general  direction  and  location  is  shown  by  the  dotted  lines  No. 
2j,  No.  3p  and  No.  4^,  that  is,  for  example,  No.  3,  since  it  represents 
stone  which  passes  a  i^  inch  screen  and  which  is  retained  on  a  f  inch  screen, 
should  occupy  a  position  between  the  ordinates  representing   1.50  and 
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0.75  diameters.  If  the  stone  had  rumbled  longer  in  the  screen  because 
of  flatter  slope  or  screen  sections  of  greater  length,  the  curves  would  have 
approached  more  nearly  to  these  dotted  lines. 

Typical  curves  of  a  fine,  a  medium  well  graded,  and  a  coarse  sand  are 
shown  in  Fig.  72.    For  convenience  in  plotting,  the  horizontal  scale  is  ten 
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Fig.  72. 


-Typical  Mechanical  Analyses  of  Fine,  Medium- Well  Graded 
and  Coarse  Sands.     (^See  p.  200.)  ^ 


times  greater  than  that  of  Figs.  70  and  71,  the  diagram  showing  diameters 
ranging  from  o  to  0.200  inches  diameter.  The  "  granulometric  composi- 
tion" of  these  sands  may  be  determined  if  desired  by  reference  to  page  149. 
The  mechanical  analysis  of  crusher  dust  is  apt  to  vary  between  the  curves 
of  fine  sand  and  medium  sand  which  are  shown  in  Fig.  72. 


STUDIES  OF  THE  DENSITT  OF  CONCRETE 

In  the  year  1901  the  writer,  through  the  permission  and  assistance  of 
Mr.  E.  LeB.  Gardiner,  Vice-President,  and  Mr.  J.  Waldo  Smith,  Chief 
Engineer,  of  the  East  Jersey  Water  Company,  was  enabled  to  make  an 
extended  series  of  experiments  on  the  comparative  strengths  of  different 
proportions  of  concrete  aggregate.  Many  mixtures  01  different  propor- 
tions were  made  up  into  beams,  their  curves  of  mechanical  analyses  drawn 
as  explained  above,  and  the  strength  of  the  beams  determined  by  breaking 
tests.* 

These  tests  indicated  that  the  strength  of  concrete  varies  with  the  per- 
centage of  cement  contained  in  a  unit  volume  of  the  set  concrete,  also  with 

*  The  results  of  these  tests  arc  presented  in  the  table  on  pages  376  and  377. 
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the  density  of  the  specimen.  With  the  same  percentage  of  cement,  the 
densest  mixture,  irrespective  of  the  relative  proportions  of  the  sand  and 
stone,  was  in  general  the  strongest.  These  tests  further  indicated  that  for 
the  materials  used  there  was  a  certain  mixture  of  sizes  of  grains  of  the 
aggregate  which,  with  a  given  percentage  by  weight  of  cement  to  the  total 
aggregate,  gave  the  highest  breaking  strength.  In  practice  also  it  was 
found  that  the  concrete  made  with  this  mixture  worked  most  smoothly  in 
placing. 

These  tests  led  to  a  still  more  extended  series  by  the  writer  and  Mr. 
Sianford  E.  Thompson  at  Jerome  Park  Reservoir,  New  York,  in  1903  and 
1904,  under  the  authorization  of  the  Aqueduct  Commission  of  the  city  of 
New  York,  Mr.  J.  Waldo  Smith,  Chief  Engineer. 

The  method  of  procedure  and  the  results  of  the  tests  are  given  in  full  in 
a  paper  on  "The  Laws  of  Proportioning  Concrete,"  by  William  B.  Fuller 
and  Sanford  E.  Thompson,  Transactions  American  Society  Civil  Engineers, 
Vol.  LIX,  p.  67,  1907.  The  experiments  were  begun  with  a  series  of  tests 
on  the  density  of  different  mixtures  of  aggregate  and  cement  to  determine 
the  laws  of  proportioning  for  maximum  density  for  different  materiak, 
and  these  density  experiments  were  followed  by  the  manufacture  of  con- 
crete specimens  in  the  attempt  to  determine  the  relation  between  the  laws 
of  strength  and  the  laws  of  density. 

The  mechanical  analysis  diagram  furnished  a  ready  means  of  studying 
the  effect  of  various  sized  particles  on  the  density  of  concrete.  For  this 
purpose  crusher-run  stone  and  bank  gravel  were  screened  into  twenty-one 
sizes  ranging  from  3  inches  down  to  that  passing  a  No.  100  sieve,  having 
meshes  0.0027  inch  in  diameter.  These  sized  materials  were  then  re-com- 
bined in  a  predetermined  mechanical  analysis  curve  by  weighing  out  the 
necessary  quantities  of  each  size.  ^ 

This  material  was  next  thoroughly  mixed  with  a  given  weight  of  cement 
and  the  whole  amount  wet  and  mixed  and  tamped  into  a  strong  cylinder  in 
which  its  volume  could  be  measured.  This  batch  was  then  thrown  away 
and  another  batch  made  up  according  to  another  mechanical  analysis  curve 
and  its  volume  recorded.  In  this  way  over  400  different  mechanical  analysis 
curves  were  tested  as  to  volume  for  the  purpose  of  determining  the  ideal 
curve  corresponding  to  the  densest  concrete  mixture. 

Both  broken  stone  and  gravel  were  used  in  the  tests,  and  to  reduce  the 
number  of  variables,  most  of  the  experiments  were  made  upon  the  same 
proportions,  using  10  per  cent  by  weight  of  cement  to  the  total  dry  materials, 
corresponding  to  proportions  i  :  9  by  weight. 

In  all  of  the  tests  instead  of  following  the  more  usual  plan  of  testing  the 
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aggregate  separately,  every  experiment  was  performed  with  a  mixture  of 
the  aggregate  and  cement  gaged  with  the  water  necessary  to  produce  the 
proper  consistency.  The  water  was  found  necessary  both  in  theory  and 
practice.  The  cement  and  water  actually  occupy  space  in  the  mass,  since 
many  of  the  voids  are  too  small  for  the  grains  of  cement  to  fit  into  them 
without  expanding  the  volume  and  the  water  also  occupies  actual  bulk  in 
the  concrete.  Besides  this,  a  concrete  mixed  up  with  water  is  easier  and 
smoother  to  handle  than  a  mixture  of  dry  materials  alone  which  tend  to 
separate  when  being  placed. 

Gurve  of  Maximum  Density.  The  Little  Falls  tests  made  by  the  writer 
indicated  that  the  curve  at  greatest  density  was  substantially  a  parabola. 
The  Jerome  Park  tests  based  on  a  larger  number  of  experiments  define  the 
curve  still  more  accurately  as  a  combination  of  an  ellipse  and  a  straight  line.* 

One  of  the  most  interesting  developments  was  that  a  curve  of  substan- 
tially the  same  form  would  fit  different  materials  whatever  the  maximum 
size  of  the  stone.  The  ^-inch  stone,  for  example,  required  but  very  slight 
change  in  curve  equation  from  the  2i-inch  stone. 

The  maximum  density  curve  then  was  found  to  consist  of  a  combination 
of  an  ellipse  t  and  a  straight  line,  the  ellipse  being  first  constructed  with  its 

*Mr.  Fuller's  method  of  proportioning  the  materials  so  that  their  mixture  will  form  a  smooth, 
clearly  defined  curve  appears,  on  its  face,  to  conflict  with  Mr.  Feret's  conclusion  (sec  p.  147)  that  the 
best  mixture  of  sand  and  cement  for  mortar  is  made  up  of  coarse  and  fine  grains  only,  with  no  inter- 
mediate grains.  For  sand  mortars,  Mr.  Feret's  methods  are  undoubtedly  more  exact  than  Mr. 
Fuller's,  but  for  a  concrete  mixture  the  conditions  are  different,  and,  as  we  have  stated  on  page  172, 
more  than  two  sizes  of  materials  are  theoretically  necessary  for  obtaining  the  densest  mixture.  lo 
practice,  too,  all  classes  of  materials  are  nK)re  or  less  varied,  and  experiments  show  that  the  particles 
will  best  fit  into  each  other  if  the  sizes  are  graded.  The  best  proof  of  the  practical  eflidency 
of  Mr.  Fuller's  method  hes  in  the  fact  that  he  has  employed  it  day  after  day  for  determining  the 
proportions  of  the  aggregate  for  concrete  used  in  constructing  thin,  water-tight  walls.  The  pro- 
portions used  by  him  for  such  work  are  about  i  :  3  :  7,  whereas  for  water-tight  construction  where 
the  materials  are  not  scientifically  graded  1:2:4  mixtures  are  commonly  used. 

The  method  is  exact  and  scientific  and  not  "rule-of-thumb."  The  nature  of  the  materials  and 
their  variation  from  hour  to  hour  makes  great  refinement  unnecessary,  so  that  an  accuracy  of,  say, 
2%  or  3%  in  the  percentages  are  all  that  is  necessary  in  practice.  Although  further  tests  may  show 
that  for  other  materials  the  form  of  the  curve  varies  from  that  indicated  by  Mr.  Fuller,  the 
general  method  of  analyzing  materials  and  combining  the  curves  is  undoubtedly  applicable  what- 
ever the  form  of  the  curve,  so  that  Mr.  Fuller's  general  principles  and  methods  still  hold. 

+  In  practice  elbpses  may  be  most  readily  plotted  graphically  by  the  Trammelpoint  method  as 
follows: 

Plot  the  major  and  minor  axes  on  the  diagram.  The  major  or  horizontal  axis  in  all  cases  is  on  a 
line  7%  above  the  base.  The  minor  or  vertical  axis  is  at  a  distance,  <a,  to  the  right  of  the  vertical 
zero  ordinate  of  the  diagram.  Lay  a  strip  of  paper  or  a  thin  straight-edge  upon  the  major  or  hori- 
zontal axis,  and  mark  upon  it  two  points  to  represent  the  length  of  the  semi-major  axis,  calling  one 
of  these  points — the  point  on  the  zero  ordinate — 0,  and  the  other  point  A.  Mark  off  on  the  strip 
or  straight-edge,  in  the  same  direction  from  0,  the  length  of  the  semi-minor  axis,  calling  this  point 
B.  Now,  swing  the  strip  of  paper  or  straight-edge  Httle  by  little  so  that  the  outline  of  the  curve  may 
be  marked  off  by  the  point  0,  while  the  points  A  and  B  are  kept  at  all  times  upon  the  axes  b  and  a 
respectively.  The  straight  hncs  to  continue  the  curves  are  drawn  as  tangents  to  them,  or  may  be 
readily  plotted  from  the  data  on  the  following  page. 
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major  axis  coinciding  with  7  per  cent  line  of  percentages,  and  the  equation 

oftheellipse,  using  the  zero  coordinates  of  the  diagram,  being  {y  —  7)^   =  — 

a' 

{2ax  —  x^).     One  of  the  ideal  curves  is  illustrated  in  Fig.  73,  page  207, 

showing  the  general  form  which  it  takes. 

In  practice  it  was  necessary  to  raise  the  curve  somewhat  higher,  that  is, 
to  use  more  sand  than  the  very  careful  laboratory  tests  would  indicate  as 
the  ideal  mix. 

The  values  of  a  and  b  for  the  different  materials,  including  the  cement 
for  the  Ideal  Mix,  based  on  the  Jerome  Park  stone  and  Cowe  Bay  sand  and 
gravel,  which,  as  already  stated,  were  fairly  representative  materials,  are  as 
follows: 

Data  for  Plotting  Ellipses  in  Curves  of  Ideal  Mix. 


Materials. 


Crushed  stone  and  sand  .  .  .  . 

Gravel  and  sand 

Crushed    stone    and   screen 
ings 


Ideal  Mix 
Axes  of  Ellipse. 


0.04+0. 16D 
0.04  +0.  16D 

0.035  +O.14D 


28. 5  +  1.30 
26.4  +1.3D 


29.4+  2.2 


D 


In  this  table,  D  >»  the  maximum  diameter  of  the  atone,  in  inches. 


For  the  Practical  Mix  the  values  of  ft  must  be  greater  so  as  to  give  a 
higher  curve  with  more  of  the  finer  material.  A  quick  and  sufficiently 
accurate  method  of  drawing  the  curves  for  the  practical  mix  is  to  draw  a 
straight  line  from  the  point  where  the  largest  diameter  stone  reaches  the 
100%  Ime  to  the  point  on  the  vertical  ordinate  at  zero  diameter  given  in 
Colunm  (i)  in  the  following  table. 

Data  for  Plotting  Curves  of  Practical  Mix. 


Materials. 


Crushed  stone  and  sand 

Gravel  and  sand 

Crushed  stone  and  screen 
ings 


Intersection  of 

tan|i:ent  with  vertical 

at  aero  diameter 

(1) 


28.5 
26.0 

29,0 


Height  of 
tangent  point 

(2) 


35-7 
33-4 

36.1 


Axes  of  Ellipse. 

6  -f  ■: 

(4) 


(3) 


I  0.150D 
I  0.164D 


37-4 
35.6 


01471^    I      37-8 
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Then  mark  the  tangent  point  on  this  line  where  it  is  intersected  by 
the  vertical  ordinate  for  one- tench  the  maximum  diameter  stone.  This 
mark  should  check  with  the  values  given  in  column  (2)  of  above  table. 
Then  plot  the  location  of  minor  axis  of  the  ellipse  from  the  values  of 
a  and  b  -f  7,  given  in  columns  (3)  and  (4)  in  the  above  table.  This  point, 
together  with  the  tangent  point  and  the  point  at  -f  7  on  the  vertical  ordi- 
nate at  zero  diameier  where  the  curve  begins,  gives  three  points  on  the 
ellipse,  which  is  usually  sufficient  for  drawing  the  curve  with  the  aid  of 
an  irregular  curve.  If  more  points  are  wanted,  they  may  be  plotted 
graphically  by  the  trammel  point  method  as  given  in  the  note  on 
page  202. 

RELATION  OF  DENSITT  TO  STRENGTH 

Having  determined  the  maximum  density  curve  as  just  explained,  it  was 
important  to  know  if  the  greatest  strength  coincided  with  the  greatest 
density,  and  for  this  purpose  a  large  number  of  beams,  six  inches  square 
and  six  feet  long,  were  made  up  and  tested  for  transverse  and  crushing 
strength,  for  permeability  and  modulus  of  elasticity.  Some  beams  were 
made  using  the  proportions  determined  by  the  maximum  density  curve  and 
other  beams  according  to  higher  and  lower  curves  to  note  if  there  were  any 
decrease  in  these  properties  as  the  maximum  density  curve  was  departed 
from.  The  full  results  of  the  tests  are  given  in  the  paper  referred  to,* 
but  in  general  it  may  be  said  that  a  departure  from  the  maximum  density 
curve  represented  a  reduction  in  all  these  properties  except  that  when  the 
curve  was  modified  so  as  to  use  a  uniform  size  of  coarse  stone  instead  of 
the  graded  stone  it  gave  practically  the  same  results  as  the  graded.  Any 
curving  above  the  straight  line  in  the  coarse  material  decreased  the  density, 
and  also  the  strength,  indicating  that  the  coarse  aggregate  should  not  have 
an  excess  of  medium  particles. 

LAWS  OF  PROPORTIONING 

From  these  experiments,  laws  of  proportioning  and  also  laws  relating  to 
strength  and  permeability  which  are  outlined  in  full  in  the  paper  by  Messrs. 
Fuller  and  Thompson*  were  evolved. 

Those  relating  specifically  to  strength  are  given  on  page  000  and  those 
relating  definitely  to  permeability  on  page  000,  and  reference  should  be 
made  to  these  for  complete  conclusions.  The  laws  relating  especially  to 
the  grading  of  the  aggregates  are  as  follows: 

♦Sec  footnote  p.  201 
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I. — ^Aggregates  in  which  particles  have  been  specially  graded  in  sizes 
so  as  to  give,  when  water  and  cement  are  added,  an  artificial  mixture  of 
greatest  density,  produce  concrete  of  higher  strength  than  mixtures  of 
cement  and  natural  materials  in  similar  proportions.  The  average  improve- 
ment in  strength  by  artificial  grading  under  the  conditions  of  the  tests  was 
about  14  per  cent.  Comparing  the  tests  of  strength  of  concrete  having 
different  percentages  of  cement,  it  is  found  that  for  similar  strength  the  best 
artificially  graded  aggregate  would  require  about  12%  less  cement  thaii  like 
mixtures  of  natural  materials. 

2. — The  strength  and  density  of  concrete  is  affected  but  slightly,  if  at  all, 
by  decreasing  the  quantity  of  the  medium  size  stone  of  the  aggregate  and 
increasing  the  quantity  of  the  coarsest  stone.  An  excess  of  stone  of  medium 
size,  on  the  other  hand,  appreciably  decreases  the  density  and  strength  of 
the  concrete. 

3. — The  strength  and  density  of  concrete  is  affected  by  the  variation  in 
the  diameter  of  the  particles  of  sand  more  than  by  variation  in  the  diameters 
of  the  stone  particles. 

4. — ^An  excess  of  fine  or  of  medium  sand  decreases  the  density  and  also 
the  strength  of  the  concrete^  as  will  also  a  deficiency  of  fine  grains  of  sand 
in  a  lean  concrete. 

5. — ^The  substitution  of  cement  for  fine  sand  does  not  affect  the  density  of 
the  mixture,  but  increases  the  strength,  although  in  a  slightly  smaller  ratio 
than  the  increase  in  the  ratio  of  cement. 

6. — It  follows  from  the  foregoing  conclusions  that  the  correct  propor- 
tioning of  concrete  for  strength  consists  in  finding,  with  any  percentage  of 
cement,  a  concrete  mixture  of  maximum  density,  and  increasing  or  decreas- 
ing the  cement  by  substituting  it  for  the  fine  particles  in  the  sand  or  vice 
versa.* 

7. — In  ordinary  proportioning  with  a  given  sand  and  stone  and  a  given 
percentage  of  cement,  the  densest  and  strongest  mixture  is  attained  when  the 
volume  of  the  mixture  of  sand,  cement  and  water  is  so  small  as  just  to  fill 
the  voids  in  the  stone.  In  other  words,  in  practical  construction,  use  as 
small  a  proportion  of  sand  and  as  large  a  proportion  of  stone  as  is  possible 
without  producing  visible  voids  in  the  concrete. 

8. — ^The  best  mixture  of  cement  and  aggregate  has  a  mechanical  analysis 
curvet  resembling  a  parabola,  which  is  a  combination  of  a  curve  approach- 
ing an  ellipse  for  the  sand  portion  and  a  tangent  straight  line  for  the  stone 

^Thisveiy  important  lawrequires  further  tests  for  confirmation,  outside  of  the  limits  of  the  present 
tests. 
f  For  definition  of  mechanical  analysis,  see  page  193. 
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portion.  The  ellipse  runs  to  a  diameter  of  one-tenth  of  the  diameter  of  the 
maximum  size  of  stone,  and  the  stone  from  this  point  is  uniformly  graded. 

9. — The  ideal  mechanical  analysis  curve,  i.^.,  the  best  curve,  is  slightly 
different  for  different  materials.  Cowe  Bay  sand  and  gravel,  for  example, 
pack  closer  than  Jerome  Park  stone  and  screenings,  and  therefore  require 
less  of  the  size  of  grain  which  the  authors  designate  as  sand. 

10. — The  form  of  the  best  analysis  curve  for  any  given  material  is  nearly 
the  same  for  all  sizes  of  stone,  that  is,  the  curve  for  J^-inch,  i-inch,  and  2J- 
inch  maximum  stone  may  be  described  by  an  equation  with  the  maximum 
diameter  as  the  only  variable.  In  other  words,  supix)se  a  diagram  in  which 
the  left  ordinate  is  zero,  and  the  extreme  right  ordinate  corresponds  to  2J- 
inch  stone,  with  the  best  curve  for  this  stone  drawn  upon  it.  If,  now,  on 
this  diagram  the  vertical  scale  remains  the  same,  but  the  horizontal  scale 
is  increased  two  and  a  quarter  times,  so  that  the  diameter  of  i-inch  stone 
corresponds  to  the  extreme  right-hand  ordinate,  the  best  curve  for  the  i- 
inch  stone  will  be  very  nearly  the  one  already  drawn  for  the  2i-inch  stone. 
The  chief  difference  between  the  two  is  that  the  larger  size  stone  requires 
a  slightly  higher  curve  in  the  fine  sand  portion. 

II. — It  follows  from  this  last  conclusion  that  from  a  scientific  standpoint 
the  term  sand  is  a  relative  one.  With  2j-inch  stone,  the  best  sand  would 
range  in  size  from  o  to  0.22  inch  diameter,  while  the  best  sand  for  ^-inch 
stone  would  range  in  size  from  o  to  0.05  inch  diameter. 

APPLICATION  OF  MEOHANIOAL  ANALT8IS  DIA{(RAMS  TO  PRO- 

PORTIONDfO 

The  mechanical  analysis  diagram  offers  a  very  exact  method  of  determin- 
ing the  proper  proportions  of  any  materials  for  concrete  by  sieving  each  of 
the  materials,  plotting  their  analyses  and  combining  these  curves  so  that  the 
result  is  as  near  as  possible  similar  to  the  maximum  density  curve. 

Plot  on  the  diagram  the  maximum  density  curve  for  the  given  materials 
to  be  used;  if  the  equation  for  this  material  is  not  known  use  the  practical 
equation  previously  given.  Make  a  mechanical  analysis  of  all  of  the 
materials  which  it  is  desired  to  mix  together  in  the  right  proportions  and 
plot  the  result  of  each  analysis  on  the  diagram  on  which  the  maximum  den- 
sity curve  has  been  plotted. 

The  aim  is  to  find  a  new  curve  representing  the  mixture  of  the  materials, 
but  which  will  conform  as  nearly  as  possible  to  the  curve  of  maximum 
density.  The  proportions  of  different  materials  required  to  produce  this 
curve  will  show  the  relative  quantity  of  each  which  must  be  used  in  pro- 
j)ortioning.    The  theory  of  the  combination  and  comolete  discussion  of  the 
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methods  to  be  employed  with  different^orms  t>f  cun^es  arc  treated  in 
Appendix  IV. 

A  less  exact  method,  but  one  wliirh  is  convenient  in  practice,  k  by  insiiec- 
tion  and  trial  of  dififerent  pertenlages.  To  illustrate  this  trial  plan,  the 
method  of  forming  a  curve  of  a  mixture  of  several  materials  in  stated  pm- 
portions  such  as  1  :  2  :  4  will  be  given j  then  the  curve  fur  the  mixture  of  the 
same  materials  which  L-oiTCS|M>nds  nearest  to  the  curve  of  maximum  density, 
and  finally  the  a pi^ti cation  will  be  made  to  material  like  run  of  the  bank 
gravel  which  may  be  separated  into  two  or  three  parts. 

In  reading  this  discussion  it  must  be  borne  in  mind  that  the  same  prin- 
ciples will  apply  tt^  mixtures  of  several  aggregates,  although  for  simplicity 
the  principal  part  of  the  discussion  refers  lu  two  aggregates.     The  same 
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Fig.  73. — Curves  of  Fine  and  Coarse  Crushed  Stone  and  Mixtures,  (p. 207) 


approximate  plan  may  be  used  for  the  larger  number  of  aggregates  or  the 
more  exact  method  in  the  Appendix  may  be  adopted. 

Plotting  Gurve  of  BAix  in  Studying  Proportions.  In  Fig.  73  we  have 
f-inch  Shawangunk  grit  as  one  aggregate  and  the  same  material  rolled  to 
i-inch  maximum  size  as  the  other,  giving  the  mechanical  analysis  curves 
shown  in  the  diagram:* 

In  this  diagram  a  curve  of  cement  is  also  plotted  so  that  the  1:2:4 
curve  represents  the  combination  of  the  three  materials.  The  curve  marked 
1:2:4  then  represents  the  analysis  of  the  mixture  of  cement,  screenings 

♦  This  diagram  and  the  ones  which  follow  arc  made  up  from  materials  used  in  subsequent  studies 
bj  the  New  York  Board  of  Water  Supply,  and  referred  to  m  the  Discussion  by  Mr.  James  L.  Davis, 
Transactions  American  3ociety  Civil  Engineers,  Vol.  LIX,  p.  144. 
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and  stone  in  these  proportions.  This  curve  is  made  up  by  plotting  various 
points  and  connecting  these  by  a  smooth  curve.  To  find  the  point,  for 
example,  where  the  curve  cuts  the  ordinate  corresponding  to  the  No.  20 
sieve,  the  sums  of  the  percentages  of  the  individual  materials  at  this  same 
ordinate  are  taken  in  the  proportion  which  they  bear  to  the  concrete  mixture. 
All  of  the  cement  is  finer  than  the  No.  20  sieve,  and  since  the  cement  is  one 
part  of  the  seven  parts  in  the  mixture,  one-seventh  of  100  per  cent  repre- 
sents the  percentage  of  cement  in  the  mixture  at  the  given  ordinate.  Simi- 
larly, since  there  are  two  parts  of  sand  in  the  seven  parts,  the  sand  percent- 
age at  the  No.  20  ordinate,  61  per  cent,  is  multiplied  by  two-sevenths,  and 
the  stone  percentage,  6  per  cent,  by  four-sevenths,  thus  giving  as  the  point 
on  the  No.  20  sieve  ordinate  in  the  combined  curve: 

f  X  100  percent  —  14.3  percent  for  cement 
f  X     61  per  cent  =  17.4  per  cent  for  sand 
f  X       6  per  cent  =     3.4  per  cent  for  stone 

Total 35-1  I>er  cent  for  the  point  in  the  curve. 

The  other  points  in  the  curves  are  found  in  a  similar  manner. 

Ourre  of  BAix  to  Best  Tit  the  T^^-HTn^m  Density  Curve.  Take  the  same 
two  aggregates  plotted  in  Fig.  73,  but  in  this  case  disregard  the  cement  or 
rather  consider  it  a  part  of  the  sand.  (Frequently  the  cement  must  be  con- 
sidered in  the  trial  mixtures  in  order  to  study  the  part  of  the  curve  repre- 
senting the  fine  material  to  see  that  the  percentages  of  the  finest  particles  are 
satisfactory).    The  slide  rule  is  convenient  for  this  proportioning. 

Averaging  the  j-inch  stone  by  a  straight  line,  we  see  that  it  crosses  the 
0.15  line  at  about  9%;  we  note  also  that  the  ^inch  sand  crosses  the  same 
line  at  98%  and  the  maximum  density  curve  crosses  the  line  at  43%»  that 
b,  along  this  line  it  is  34%  from  the  J -inch  stone  to  the  maximum  density 
curve  and  55%  to  the  J-inch  sand.  The  percentages  to  be  used  to  obtain  a 
43%  mixture  would  be  an  inverse  ratio  of  these  two  numbers  to  their  total, 
that  is,  1^  =  38%  of  fine  material  and  ||  =62%  of  the  coarse  material. 
With  the  slide  rule  take  these  percentages  of  each  curve,  add  together  and 
plot  a  new  curve,  and  see  if  it  conforms  reasonably  with  the  maximum  den- 
sity curve.  If  it  does  not,  make  another  trial  of  percentages,  the  plot  of 
the  curve  indicating  by  inspection  the  new  percentages. 

It  must  be  remembered  that  the  fine  portion  of  the  curve  includes  also  the 
cement,  so  having  decided  on  the  amount  of  cement  to  use,  say  the  equiva- 
lent of  a  I  :  7  mix,  which  has  12^%  of  cement,  the  actual  proportions 
would  be  1 2^  parts  cement  to  38  —  12^=  25A  parts  fine  aggregate  to  62  parts 
coarse  aggregate,  or  translated  into  the  usual  nomenclature,  1:2.04  :  4-95» 
or  practically  1:2:5,  showing  that  the  ordinary  mixture  with  this  particu- 
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lar  material  is  the  best.  Supposing,  however,  the  equivalent  of  a  richer 
mixture,  say  i  :  2  :  4,  is  wanted.  This  would  contain  1:6  =  14^%  cement 
and  the  proportions  would  be 

i4i  :  23J  :  62, 
or 

I  :  1.62  :  4.27, 
or  practically 

showing  that  for  richer  mixtures  Jess  fine  materials  is  desirable. 
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DIAMETERS  OF  PARTICLES  IN  IN0HE8 
Fig.  74. — Cortland  Gravel  Screened  to  Two  Sizes,  (sec  p.  210.) 
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Fig.  75.— Cortland  Gravel  Screened  tc  Three  Sizes,  {see  p.  210.) 
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Run  of  Bank  Gravel.  Gravel  as  it  is  found  in  the  natural  bank  almost 
always  contains  too  much  fine  material.  In  many  cases  screening  this  into 
two  sizes  produces  a  good  curve  which  fits  very  closely  to  the  curve  of 
maximum  density.* 

Other  gravels,  especially  where  the  sand  is  greatly  in  excess,  require  two 
screenings  for  the  best  result.  Fig.  74  represents  a  common  run  of  such 
gravel,  showing  that  screening  into  two  sizes  will  not  permit  a  mixture  fitting 
very  near  to  the  maximum  density  curve.  The  figure  also  shows  how  far 
away  the  original  analysis  of  the  run  of  the  bank  is  from  the  ideal  curve. 
In  Fig.  75  the  same  sand  is  shown  screened  into  three  sizes,  and  illustrates 
the  improvement  that  can  be  obtained  in  this  case  by  the  extra  screening, 
the  effect  of  which  is  to  leave  out  some  of  the  medium  size  particles  which 
are  too  large  to  fill  the  voids  of  the  coarse  stones,  and  therefore  decrease  the 
density  and  the  strength  of  the  mixture. 

VOLUBiETRIC  SYNTHESIS  OR  PROPORTIONING  BT  TRIAL 

MIXTURES 

The  density  tests  at  Jerome  Park  and  the  relation  there  found  of  the 
strength  to  the  density  indicate  a  method  of  proportioning  by  trial  mixtures, 
which  in  fact  compared  the  density  of  the  same  materials  mixed  in  different 
proportions  or  different  materials  mixed  in  similar  proportions. 

Having  determined  the  particular  sand  and  stone  which  are  to  be  used  on 
any  piece  of  work,  a  simple  and  accurate  way  of  determining  proportions 
is  by  actual  trial  batches  of  fresh  material.  For  this  it  is  only  necessary  to 
have  good  scales  and  a  strong  and  rigid  cylinder,  say,  a  piece  of  lo-inch 
wrought-iron  pipe  capped  at  one  end.  Carefully  weigh  out  and  mix 
together  on  a  piece  of  sheet  steel  or  other  non-absorbent  material  all  the 
ingredients,  having  the  consistency  the  same  as  is  intended  to  be  used  in 
the  work.  Place  these  in  the  pipe,  carefully  tamping  all  the  time,  and  note 
the  height  to  which  the  pipe  is  filled.  Weigh  the  pipe  before  filling  and 
after  being  filled,  thus  checking  weight  of  material  mixed.  Throw  this 
material  away  before  it  has  time  to  set,  and  clean  the  pipe.  Make  up  another 
batch,  using  the  same  weights  of  cement  and  water  and  the  same  total 
weight  of  sand  and  stone,  but  have  the  ratio  of  weights  of  the  sand  and 
stone  slightly  different  from  the  first.  Note  whether,  after  placing,  the 
height  in  the  cylinder  is  less  or  more  than  was  the  height  of  the  first  batch, 
and  this  will  be  a  guide  to  further  similar  mixes,  until  a  proportion  is  found 
which  gives   the  least   height  in  the  cylinder,  and  at  the  same  time  works 

♦An  illustration  of  this  is  given  by  Mr.  James  L.  Davis,  in  Transactions  American  Society  <rf 
Civil  Engineers,  Vol.  LIX,  p.  145. 
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well  while  mixing  and  looks  well  in  the  cylinder,  all  the  stones  being  covered 
with  mortar.  This  method,  if  carefully  followed,  will  give  very  accurate 
results,  but  of  course  does  not  indicate,  as  does  mechanical  analysis,  what 
other  changes  can  be  made  in  the  physical  sizes  of  the  sand  and  stones  so 
as  to  get  the  best  available  composition. 

Mr.  A.  E.  Schutt^,  in  studying  the  proportions  of  materials  for  bitumi- 
nous macadam  pavement  for  the  Warren  Brothers  Company,  has  very 
effectively  developed  the  method  of  volumetric  synthesis  with  dry  materials. 
His  experiments  included  various  classes  and  sizes  of  stone,  sand,  and 
screenings  ranging  from  3  inches  diameter  down  to  that  which  passes  a  No. 
200  sieve.  He  found  that  the  best  method  for  compacting  dry  materials, 
such  as  sand,  gravel  or  broken  stone,  is  to  place  them  in  a  vessel  the  shape 
of  a  truncated  cone,  with  the  largest  diameter  at  the  bottom.  The  cone  is 
filled  with  the  coarsest  material  and  taken  by  a  laborer,  who  compacts  it 
by  repeatedly  striking  the  cone  against  the  ground,  keeping  the  measure 
full  by  adding  new  material  of  the  same  kind.  When  it  ceases  to  settle,  the 
contents  is  emptied  and  mixed  with  a  portion  of  a  finer  material,  replaced 
in  the  measure  and  compacted  as  before.  By  repeated  triak  the  exact  size 
and  maximum  volume  of  successive  finer  materials,  which  may  be  added 
without  appreciably  increasing  the  bulk  of  the  coarsest  after  thoroughly 
compacting,  are  determined.  Mr.  Schutt^  has  found  that  for  different 
shapes  of  particles  the  proportions  of  each  size  must  be  varied,  but  having 
determined  the  required  percentages  for  a  certain  stone,  that  is,  for  a  stone 
from  a  certain  quarry,  the  proportions  of  the  sizes  from  day  to  day  need  be 
varied  but  little. 

Practical  Proportiomng  During  Progress  of  the  Work.  The  above 
methods  of  mechanical  analysis  and  volumetric  synthesis  are  methods  to 
be  used  in  the  office  or  laboratory  in  determining  the  relative  values  of  all 
the  aggregates  available  for  the  work.  When  the  work  is  begun,  however, 
and  the  same  general  character  of  aggregate  is  used  day  by  day,  it  is  only 
necessary  to  see  that  the  material  does  not  change  or,  if  it  does,  simply  to 
readjust  the  relation  between  the  fine  and  coarse  aggregate.  To  do  this 
by  the  mechanical  analysis  method,  it  is  only  necessary  to  have  a  nest  of 
about  six  8-inch  sieves:  say,  stone  sieves  with  i  inch,  ^-inch  and  J-inch 
diameter  holes  and  sand  sieves  No.  8,  20,  50  and  100,  together  with  a  cover 
and  pan.  The  shaking  can  be  done  by  hand,  and  the  sievings  beginning 
with  the  finest  emptied  into  a  long  glass  tube.  If  a  standard  sample  has 
been  previously  put  in  the  tube  in  the  same  way  and  the  points  of  division 
between  the  different  sievings  marked  on  a  paper  pasted  on  the  outside 
of  the  tube,  the  difference  between  the  standard  and  the  sample  under  test 
can  be  quickly  seen  and  modifications  made  in  the  mix  accordingly. 
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H.  A.  Carson 
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The  test  by  volumetric  synthesis  is  one  easily  made  in  a  modified  way  in 
the  field  and  with  care  gives  good  results.  Procure  a  galvanized  tin  pail 
and  a  spring  balance  graduated  to  half  pounds;  take  a  representative  sample 
of  concrete,  being  careful  that  it  contains  no  more  stones  or  mortar  than 
the  regular  concrete;  tamp  it  into  the  pail  until  level  full  and  weigh.  Any 
variation  from  the  standard  weight  will  show  a  change  in  the  character  of 
material,  and  this  change  can  usually  be  detected  and  corrected  by  observ- 
ing the  materiak  and  mixing.  If  not,  then  mechanical  analysis  methods 
will  have  to  be  used. 

PROPORTIONS  OF  CONCRETE  IN  PRACTICE 

The  proportion  of  cement  to  the  aggregate  depends  upon  the  nature  of 
the  construction  and  the  required  degree  of  strength  or  water-tightness  as 
well  as  upon  the  character  of  the  inert  materials.  Strength  and  imper- 
meability are  discussed  in  Chapters  XX  and  XIX  respectively,  but  the 
table  which  follows,  compiled  by  the  authors,  giving  the  proportions 
adopted  upon  important  structures,  may  in  some  cases  be  useful  as  an 
arbitrary  guide.  Actual  measurement,  that  is,  measurement  of  propor- 
tions as  actually  used,  almost  invariably  shows  leaner  mixtures  than  the 
nominal  proportions  called  for.  This  is  largely  due  to  the  heaping  of  the 
measuring  boxes  in  practise. 

In  general,  as  both  strength  and  imperviousness  increase  with  the  pro- 
portion of  cement  to  aggregate,  relatively  rich  mixtures  are  necessary  for 
loaded  columns  and  beams  in  building  construction,  for  thin  walls  subjected 
to  water  pressure,  and  for  foundations  laid  under  water. 

*  Pages  214  and  215  are  omitted  in  this  Edition. 
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PROPORTIONING   CONCRETE      213,  214  *  215* 

The  test  by  volumetric  synthesis  is  one  easily  made  in  a  modified  way  in 
the  field  and  with  care  gives  good  results.  Procure  a  galvanized  tin  pail 
and  a  spring  balance  graduated  to  half  pounds;  take  a  representative  sample 
of  concrete,  being  careful  that  it  contains  no  more  stones  or  mortar  than 
the  regular  concrete;  tamp  it  into  the  pail  until  level  full  and  weigh.  Any 
variation  from  the  standard  weight  will  show  a  change  in  the  character  of 
material,  and  this  change  can  usually  be  detected  and  corrected  by  observ- 
ing the  materiab  and  mixing.  If  not,  then  mechanical  analysis  methods 
will  have  to  be  used. 

PROPORTIONS  OF  CONCRETE  IN  PRACTICE 

The  proportion  of  cement  to  the  aggregate  depends  upon  the  nature  of 
the  construction  and  the  required  degree  of  strength  or  water- tightness  as 
well  as  upon  the  character  of  the  inert  materials.  Strength  and  imper- 
meability are  discussed  in  Chapters  XX  and  XIX  respectively,  but  the 
table  which  follows,  compiled  by  the  authors,  giving  the  proportions 
adopted  upon  important  structures,  may  in  some  cases  be  useful  as  an 
arbitrary  guide.  Actual  measurement,  that  is,  measurement  of  propor- 
tions as  actually  used,  almost  invariably  shows  leaner  mixtures  than  the 
nominal  proportions  called  for.  This  is  largely  due  to  the  heaping  of  the 
measuring  boxes  in  practise. 

In  general,  as  both  strength  and  imperviousness  increase  with  the  pro- 
portion of  cement  to  aggregate,  relatively  rich  mixtures  are  necessary-  for 
loaded  columns  and  beams  in  building  construction,  for  thin  walls  subjected 
to  water  pressure,  and  for  foundations  laid  under  water. 

*  Pages  214  and  215  are  omitted  in  this  Edition. 
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1:3.5 


1:3:7 
1:2:4 


i:2t:6i5 

/    33% 
imortar 


:2j:5 
:ai:4 


8.5 
9-5 


19s 
19.1 


13.9  1    26.2 

12  2  23.7 

7.0  14-0 

3-5  7.1 


7.8 
10  5 


12.8 
14-7 
9-3 


II. a 
II. 2 


12.S 
13-5 


7.2 
9.0 

72 
8-3 


18.2 
14-6 


11.4 
7.6 

1 1.8 

10.5 

1 1.4 

5 
9.6±1 

7-7 


21.4 

28.5 


18.3 

23. 0 
257 

26  7 


I    ao.3 
I   20.2 


nominal  Asst.  Engineer 
nominal  I G.  A.  Kimball 


actual 
actual 
actual 
actual 


W.  J.  Wilgua 


actual    W^  A.  Rogers 
actual 


235 

27.0 


14.4 
18.0 


14.4 
18.0 
13-2 

36.5 

29.2 

32.0 
18.3 

266 

152 

23.8 
23.8 
36.8 

30II 

n).3±1 
13.4 


nominal 
nominal 
nominal 
actual 


actual 
actual 

actual 

nominal 

nominal 
nominal 

nominal 

nominal 

nominal 


nominal 


nominal 
nominal 


nominal 
nominal 

nominal 
nominal 
nominal 
nominal 


W.  H.  Kennedy 

A.  S.  Markley 

E.  H.  McHenry 

Fred  Eilers 
Lewis  Kingman 
N.Y.R.T  Com 


H.  A.  Carson 


S.  W.Roessler 


W.  B.  Fuller 

C.  Coleman 
W.  B.  Fuller 
Geo.  W.  Rafter 
Emile  Low 
Specifications 
H.  A.  Carson 


Jour.  A.  E.  S. 
June  '03,  p^  353 

Assn.  of  Ry.  Sopts 
iQoo,  p.  207 


Assn.  of  Ry.  Supts. 
1900,  p.  228 


Assn  of  Ry.  Supts. 
1900,  p.  182 

Assn.of  Ry.Supli. 
1900,  p.  245 

Assn.  of  Ry.  Supts 
1900,  p.  23s 

Assn.  of  Ry.  Supts 

1900.  a  331 
Assn.  of  Ry.  Supts- 

1900,  p.  312 

Spec.  1900,  p.  83 


Report  Chief  of 
Engrs.  U.  S.  A- 
1901,  P-9II 


Cement,  Sept.,  'oc 
P-  144 


Trans.  A-  S.  C  E 
Vol.  UI.  P  io» 

Eng.  News.  Oct. 
15. '03.  P- 337 

Specificauons,  19W 


*  Mixture  varied  with  loading  from  1  :i  :3  to  i  :3 :6.  t  2s%  of  the  mass  is  rubble. 

X  Boulders  added.  §  55%  of  the  mass  is  nibble 

Ills  cu.  ft.  y^vel  and  15  cu.  ft.  broken  stone     Actual  volumes  of  ajPKregatcs,  35%  higher. 
1  The  specifications  give  iM-oporlions  in  volumes  shaken,  hence  10%  has  been  added  to  convert  them  tow'* 
measurement. 


PROPORTIONING   CONCRETE      213,  214  *  215* 

The  test  by  volumetric  synthesis  is  one  easily  made  in  a  modified  way  in 
the  field  and  with  care  gives  good  results.  Procure  a  galvanized  tin  pail 
and  a  spring  balance  graduated  to  half  pounds;  take  a  representative  sample 
of  concrete,  being  careful  that  it  contains  no  more  stones  or  mortar  than 
the  regular  concrete;  tamp  it  into  the  pail  until  level  full  and  weigh.  Any 
variation  from  the  standard  weight  will  show  a  change  in  the  character  of 
material,  and  this  change  can  usually  be  detected  and  corrected  by  observ- 
ing the  materials  and  mixing.  If  not,  then  mechanical  analysis  methods 
will  have  to  be  used. 

PROPORTIONS  OF  OONORETE  IN  PRAOTIOE 

The  proportion  of  cement  to  the  aggregate  depends  uf)on  the  nature  of 
the  construction  and  the  required  degree  of  strength  or  water-tightness  as 
well  as  upon  the  character  of  the  inert  materials.  Strength  and  imper- 
meability are  discussed  in  Chapters  XX  and  XIX  respectively,  but  the 
table  which  follows,  compiled  by  the  authors,  giving  the  proportions 
adopted  upon  important  structures,  may  in  some  cases  be  useful  as  an 
arbitrary  guide.  Actual  measurement,  that  is,  measurement  of  propor- 
tions as  actually  used,  almost  invariably  shows  leaner  mixtures  than  the 
nominal  proportions  called  for.  This  is  largely  due  to  the  heaping  of  the 
measuring  boxes  in  practise. 

In  general,  as  both  strength  and  imperviousness  increase  with  the  pro- 
portion of  cement  to  aggregate,  relatively  rich  mixtures  are  necessary  for 
loaded  columns  and  beams  in  building  construction,  for  thin  walls  subjected 
to  water  pressure,  and  for  foundations  laid  under  water. 

*  Pages  214  and  215  are  omitted  in  this  Edition. 
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Proportions  in  Actual  Structures. 
Compiled  by  Taylor  and  Thompson. 


Structure. 


';3^ 

k 


sj 


s 


'Si 


|§Ss 


Authority. 


Reference. 


New  Brooklyn  Bridge  Piers  .  .  . 
Boston  El.  Ry.  Column  Foundations 
R.  R.  R. 


i:2i:s* 


N.  Y  C.  &  H 

Footings 

Abutments 

Facing  Old  Masonry     . 
Coping  and  Bridge  Seats 

C.  M.  &  S.  P.  Rv. 

Piers  and  Abutments 


Culverts  and  Foundations      .    . 

Or.  R.  R.  &  Nav.  Co. 

Abutments,  Piers  and  Culverts   . 
Foundations  and  Light  Buildings 

C.  &  E.  I.  R.  R 


Northern  Pacific  Ry. 

Foundations     .    .    . 
Abutments  and  Piers 

C,  B.&  Q.  R.  R.     .    .    . 


Mexican  Central  Ry 

V  Y.  Subway 

Roofs  and  SidewaUs 

not  over  i8  in.  thick  . 
Sidcwalls  or  Tunnel  Arches 
Wet  Foundations 

not  over  34  in.  thick  . 
Wet  Foundations 

exceeding  24  in.  thick 


Boston  Subway 

Harvard  University  Stadium    .    . 

Maine  Fortifications 

Leveling  for  Foundations  .    .    . 
Walls  and  Masses 

not  exposed  to  fire  .... 
Walls  and  Masses 

exposed  to  fire 

Masses  for  greater  imperviousness 


Little  Falls 

Moss  Concrete       .    . 
Tanks,  Buildings,  etc., 

Duluth  Ship  Canal  Piers 

Boonton,  N.  J.,  Dam  .    .  , 

Genesee  Dam     .    .    .    .  . 

Buffalo  Breakwater     .    .  . 

Pennsylvania  Tunnel  .    .  . 

East  Boston  Tunnel     .    .  . 


7it 


:4:7i 
:3:6t 


12:4 
:i:2 


:3:7i 


1:4:7 


•y-st 
-y-s 

-.yt 

13:6 


^2:4 


:2:4 
:2j:5 
:2j:4 
:3:6 


:s:io 
•.4'A 


:3:6 
:3:5 


=3:7 
:2:4 


:2i:6H 


/    33% 
\mortar 


i:ai:s 
1:2^:4 


8.5 
9-5 


13-9 
12  2 
7.0 
35 


7.8 
105 


12.8 
M-7 
9-3 


12.S 
^3S 


7.2 
90 

72 

ftO 

8-3 


18.2 

14.6 

1 1.0 
ii.o 

11.4 
76 

ri.8 

lo.s 

11.4 

5 
9.6±11 

7-7 


19.5 
19. 1 

26.2 

237 

140 

7-1 


21^ 
28.S 


18.3 
22.0 
25-7 
26. 7 


20.2 
20.2 

22.5 

27.0 

14.4 
18.0 

14-4 

18.0 

13-2 

36.S 
29.2 

22.0 
18.3 

266 
15a 

23-8 

23.8 

3^.8 

30II 
f0.3±11 
12.4 


nominal  Asst.  Engineer 
nominal  G.  A.  Kimball 


actual 
actual 
actual 
actual 


actual 
actual 


nominal 
nominal 
nominal 
actual 

actual 
actual 

actual 

nominal 

nominal 
nominal 

nominal 

nominal 

nominal 


nominal 


nominal 
nominal 


nominal 
nominal 

nominal 
nominal 
nominal 
nominal 


W.J.Wilgus 

W.  A.  Rogers 

W.  H.  Kennedy 

A.  S.  Markley 

E.  H.  McHenry 

Fred  Eilers 
Lewis  Kingman 
N.Y.R.T  Com. 


H.  A.  Carson 


Jour.  A.  E.  S. 
June  '03,  p.  353 

Assn.  of  Ry.  Sapts 
1900,  p.  207 


Assn.  of  Ry.  Supts. 
1900,  p.  228 


Assn  of  Ry.  Supts. 
1900,  p.  182 

Assn.  of  Ry.Supli. 
1900,  p.  245 

Assn.  of  Ry.  Supts 
1900,  p.  23s 

Assn.  of  Ry.  Supts 
1900.  p.  231 

Assn.  of  Ry.  Supts. 
1900,  p.  212 

Spec.  1900,  p.  83 


S.  W.Roessler 


W.  B.  Fuller 

C.  Coleman 
W.  B.  FuUer 
Geo.  W.  Rafter 
Emile  Low 
Specifications 
H.  A.  Carson 


Report  Chid[  of 
Engrs.  U.  S.  A 
1901,  p.  9" 


Cement.  Sept., '«, 
p.  144 


Trans.  A.  S.  C-  E 
'     Vol.  Ul.  P  >oi 
,Eng.  News.  Oct. 
IS.  '03.  P-  357 
Specifications,  ipw 


*  Mixture  varied  with  loading  from  i  :i  13  to  1 13 :6.  t  25%  of  the  mass  is  nibble. 

X  Boulders  added  §  55%  of  the  mass  is  nibble 

iftS  cu.  ft.  gravel  and  15  cu.  ft.  broken  stone     Actual  volumes  of  aggregates,  25%  higher. 
T  The  spcdfications  give  proportions  in  volumes  shaken,  hence  10%  has  been  added  to  convert  them  towi* 
measurement. 


PROPORTIONING   CONCRETE      213,  214  *  215* 

The  test  by  volumetric  synthesis  is  one  easily  made  in  a  modified  way  in 
the  field  and  with  care  gives  good  results.  Procure  a  galvanized  tin  pail 
and  a  spring  balance  graduated  to  half  pounds;  take  a  representative  sample 
of  concrete,  being  careful  that  it  contains  no  more  stones  or  mortar  than 
the  regular  concrete;  tamp  it  into  the  pail  until  level  full  and  weigh.  Any 
variation  from  the  standard  weight  will  show  a  change  in  the  character  of 
material,  and  this  change  can  usually  be  detected  and  corrected  by  observ- 
ing the  materials  and  mixing.  If  not,  then  mechanical  analysis  methods 
will  have  to  be  used. 

PROPORTIONS  OF  OONORETE  IN  PRAOTIOE 

The  proportion  of  cement  to  the  aggregate  depends  upon  the  nature  of 
the  construction  and  the  required  degree  of  strength  or  water- tightness  as 
well  as  upon  the  character  of  the  inert  materials.  Strength  and  imper- 
meability are  discussed  in  Chapters  XX  and  XIX  respectively,  but  the 
table  which  follows,  compiled  by  the  authors,  giving  the  proportions 
adopted  upon  important  structures,  may  in  some  cases  be  useful  as  an 
arbitrary  guide.  Actual  measurement,  that  is,  measurement  of  propor- 
tions as  actually  used,  almost  invariably  shows  leaner  mixtures  than  the 
nominal  proportions  called  for.  This  is  largely  due  to  the  heaping  of  the 
measuring  boxes  in  practise. 

In  general,  as  both  strength  and  imperviousness  increase  with  the  pro- 
portion of  cement  to  aggregate,  relatively  rich  mixtures  are  necessary  for 
loaded  columns  and  beams  in  building  construction,  for  thin  walls  subjected 
to  water  pressure,  and  for  foundations  laid  under  water. 

*  Pages  214  and  215  are  omitted  in  this  Edition. 
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Proportions  in  Actual  Structures. 
Compiled  by  Taylor  and  Thompson. 


Structure. 


3 


e^ 


m 

e  ''Si 


Authority. 


RefercDoe. 


New  Brooklyn  Bridge  Piers     .    .    . 

Boston  El.  Ry.  Column  Foundations 

N.  Y  C.  &  H  R.  R.  R. 

Footings 

Abutments 


Facing  Old  Masonry     .    . 
Coping  and  Bridge  Seats   . 

C.  M.  &  S.  P.  Rv. 

Piers  and  Abutments     .    . 
Culverts  and  Foundations 


Or.  R.  R.  &  Nav.  Co. 

Abutments,  Piers  and  Culvo-ts   . 
Foundations  and  Light  Buildings 

C.&E.  I.  R.  R 


Northern  Pacific  Ry. 
Foundations     .    .    . 
Abutments  and  Piers 

C,  B.&  Q.  R.  R.     .    .   . 

Mexican  Central  Ry.   .    . 


i:2j:5* 
i:4:7jt 


1:2:5 
i:3:7i 


11:4:7 
I -.2:5 


1:3:5 


1:3:6 
1:3:6 


M.  Y.  Subway 

Roofs  and  SidewaUs 

not  over  18  in.  thick  . 
Sidewalls  or  Tunnel  Arches 
Wet  Foundations 

not  over  24  in.  thick  . 
Wet  Foundations 

exceeding  34  in.  thick 


Boston  Subway 

Harvard  University  Stadium 


1:3:4 
i:»i:5 


1:2:4 
1:3^:5 
i:ai:4 
1:3:6 


Maine  F<x-tifications 

Leveling  for  Foundations  .    .    . 
Walls  and  Masses 

not  exposed  to  fire  .    .    .    . 
Walls  and  Masses 

exposed  to  fire 

Masses  for  greater  iroperviousness 

Little  Falls 

Mass  Concrete 

Tanks,  Buildings,  etc.,  .... 

Duluth  Ship  Canal  Piers      .... 

Boonton,  N.  J.,  Dam 

Genesee  Dam 

Buffalo  Breakwater 

Penasylvania  Tunnel 

East  Boston  Tunnel 


1:5:10 
1:4:8 


1:3:6 
1:3:5 


1:3:7 
1:2:4 


i:3i.6J5 


/    33% 
\mortar 


1:3^:5 
1:3^:4 


8-5 
9-5 


7^ 
105 


11.0 

13.8 

14-7 
9-3 


11.3 

12-5 

135 


7-2 

9.0 


<40 

8-3 


18.2 

14.6 

11.0 
1 1.0 

11.4 
7.6 

1 1.8 

10.5 

11.4 

5 
9-6±1 

7.7 


195 
19. 1 


13,9  36.3 

13  3  I     33.7 

7.0  140 

3-5  7> 


nominal  Asst.  Engineer 
nominal  G.  A.  Kimball 


31.4 
38.5 


18.3 

33. 0 
25-7 

36  7 

30.3 

30. 3 

22.S 
27.0 

14.4 
18.0 

14-4 

18.0 

13-2 


36.S 

29.3 

33.0 

18.3 

266 
15.3 

33.8 
23^ 
36.8 

30II 

f9.3±11 
13.4 


actual 
actual 
actual 
actual 


actual 
actual 


nominal 
nominal 
nominal 
actual 


actual 
actual 

actual 

nominal 

nominal 
nominal 

nominal 

nominal 

nominal 


nominal 


nominal 
nominal 


nominal 
nominal 

nominal 
nominal 
nominal 
nominal 


W.J.Wilgus 


W.  A.  Rogere 


W.  H.  Kennedy 


A.  S.  Markley 


E.  H.  McHcnry 


Jour.  A.  E.  S. 
June  '03,  p  353 

Assn.  of  Ry.  Sapts. 
1900,  p.  207 


Assn.  of  Ry.  Supts. 
1900,  p.  318 


Assn  of  Ry.  Supts. 
1900.  p.  183 

Assn.  of  Ry.  Supts. 
1900.  p.  245 

Assn.  of  Ry.  Supts 
1900.  p.  235 


Fred  Eilers         Assn.  of  Ry.  Supts. 
Lewis  Kingman 


N.Y.R.T  Com. 


H.A.Carson 


S.  W.Roesslcr 


1900,  p.  212 
Spec.  1900,  p.  83 


W.  B.  Fuller 

C.  Coleman 
W.  B.  Fuller 
Geo.  W.  Rafter 
Emile  Low 
Specifications 


1900,  p.  33  ( 
Assn.  of  Ry  Supli. 


Report  Chief  of 
Engrs.  U.  S.  S- 
1901.  P'9" 


Cement,  Sept.,  oc 
p.  144 


Trans.  A.  S.  C  E 
Vol.  LII.  ^  102 
Eng.  News.  Oct. 
15. '03.  P- 337 
H.  A.  Carson      Specifications,  i9« 


•  Mixture  varied  with  loading  from  1  :i  :3  to  1 :3 :6.  t  2«;%  of  the  mass  is  rubble. 

X  Boulders  added-  §  55%  of  the  mass  is  rubble 

IfiS  cu.  ft.  gravel  and  15  cu.  ft.  broken  stone     Actual  volumes  of  agjsregates  25%  higher. 
T  The  specifications  give  proportions  in  volumes  shaken,  hence  10%  has  been  tMdded  to  convert  them  tow* 
measurement. 


PROPORTIONING   CONCRETE      213,  214  *  215* 

The  test  by  volumetric  synthesis  is  one  easily  made  in  a  modified  way  in 
the  field  and  with  care  gives  good  results.  Procure  a  galvanized  tin  pail 
and  a  spring  balance  graduated  to  half  pounds;  take  a  representative  sample 
of  concrete,  being  careful  that  it  contains  no  more  stones  or  mortar  than 
the  regular  concrete;  tamp  it  into  the  pail  until  level  full  and  weigh.  Any 
variation  from  the  standard  weight  will  show  a  change  in  the  character  of 
material,  and  this  change  can  usually  be  detected  and  corrected  by  observ- 
ing the  materials  and  mixing.  If  not,  then  mechanical  analysis  methods 
will  have  to  be  used. 

PROPORTIONS  OF  OONORETE  IN  PRAOTICE 

The  proportion  of  cement  to  the  aggregate  depends  uf)on  the  nature  of 
the  construction  and  the  required  degree  of  strength  or  water-tightness  as 
well  as  upon  the  character  of  the  inert  materials.  Strength  and  imper- 
meability are  discussed  in  Chapters  XX  and  XIX  respectively,  but  the 
table  which  follows,  compiled  by  the  authors,  giving  the  proportions 
adopted  upon  important  structures,  may  in  some  cases  be  useful  as  an 
arbitrary  guide.  Actual  measurement,  that  is,  measurement  of  propor- 
tions as  actually  used,  almost  invariably  shows  leaner  mixtures  than  the 
nominal  proportions  called  for.  This  is  largely  due  to  the  heaping  of  the 
measuring  boxes  in  practise. 

In  general,  as  both  strength  and  imperviousness  increase  with  the  pro- 
portion of  cement  to  aggregate,  relatively  rich  mixtures  are  necessar>'  for 
loaded  colunms  and  beams  in  building  construction,  for  thin  walls  subjected 
to  water  pressure,  and  for  foundations  laid  under  water. 

*  Pages  214  and  215  are  omitted  in  this  Edition. 
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Proportions  in  Actual  Structures. 
Compiled  by  Taylor  and  Thompson. 


Structure. 


1 

h 


u 
¥ 


h 


Authority. 


RefercDoe. 


New  Brooklyn  Bridge  Piers     .    .    . 
Boston  El.  Ry.  Column  Foundations 


N.  Y  C.  &  H  R.  R.  R. 

Footings 

Abutments 

Facing  Old  Masonry     . 
Coping  and  Bridge  Seats 


C.  M.  &  S.  P.  Rv. 

Piers  and  Abutments     .... 
Culverts  and  Foundations      .    . 

Or.  R.  R.  &  Nav.  Co. 

Abutments,  Piers  and  Culvo-ts  . 
Foundations  and  Light  Buildings 

C.&E.  I.  R.R 


Northern  Pacific  Ry. 
Foundations     .    .    . 
Abutments  and  Piers 

C.  B.&  Q.  R.  R.     .    .   . 


Mexican  Central  Ry 

^.  Y.  Subway 

Roofs  and  Sidewalls 

not  over  i8  in.  thick  . 
Sidewalls  or  Tunnel  Arches 
Wet  Foundations 

not  over  34  in.  thick  . 
Wet  Foundations 

exceeding  34  in.  thick 


Boston  Subway 

Harvard  University  Stadium    .    . 

Maine  Fortifications 

Leveling  for  Foundations  .    .    . 
Walls  and  Masses 

not  exposed  to  fire  .... 
Walls  and  Masses 

exposed  to  fire 

Masses  for  greater  iroperviousness 


Little  Falls 

Mass  Concrete       .    . 
Tanks,  Buildings,  etc., 

Duluth  Ship  Canal  Piers 

Boonton.  N.  J.,  Dam  .    . 

Genesee  Dam      .... 

Buffalo  Breakwater     .    . 

Pennsylvania  Tunnel  .    . 

East  Boston  Tunnel     .    . 


:4:7jt 


12:4 
:i:2 


1:4:7 
:2:S 


-y-s 

:3:6 


3:< 
'.yt 


:»i:5 


:2:4 
:2i:s 
.2h-A 
:3:6 


:s:io 
:A'A 


13:6 
:3:5 


:3:7 
:2:4 


i:2j:6i§ 

r    33% 
\mortar 


i:ai:5 
1:2^:4 


8.5 


13.9 

12  2 
7.0 

3-5 

7^ 
10  5 


1 1.0 
12.8 
14-7 
9-3 


II. 2 

12-5 

7-3 

9.0 
72 

<4o 

8-3 


18.2 

14.6 

11.0 
it.o 

11.4 
7.6 

11.8 

10.5 

1 1.4 

5 

9.6±1 
7.7 


nominal  Asst.  Engineer 
nominal  G.  A.  Kimball 


1 


26.2 

237 

14.0 

71 


21-4 
28.5 


18.3 
22.0 
257 
26  7 

20.  a 
20.2 

22.S 

27.0 

14-4 
18.0 

14.4 

18.0 

13-2 

36.S 

29.2 

22.0 
18.3 

266 

152 

23.8 

23.8 

30II 
J^>.3±11 
12.4 


actual 
actual 
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•  Mixture  varied  with  loading  from  i  :i  13  to  1 :3 :6.  t  2S%  of  the  mass  is  rubble. 

t  Boulders  added.  §  55%  of  the  mass  is  nibble 

If  IS  cu.  ft.  gravel  and  15  cu.  ft.  broken  stone     Actual  volumes  of  ajuregatcs,  25%  higher- 
IThe  specifications  give  proportions  in  volumes  shaken,  hence  10%  has  been  added  to  convot  them  to  I 
measurement. 
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The  test  by  volumetric  synthesis  is  one  easily  made  in  a  modified  way  in 
the  field  and  with  care  gives  good  results.  Procure  a  galvanized  tin  pail 
and  a  spring  balance  graduated  to  half  pounds;  take  a  representative  sample 
of  concrete,  being  careful  that  it  contains  no  more  stones  or  mortar  than 
the  regular  concrete;  tamp  it  into  the  pail  until  level  full  and  weigh.  Any 
variation  from  the  standard  weight  will  show  a  change  in  the  character  of 
material,  and  this  change  can  usually  be  detected  and  corrected  by  observ- 
ing the  materials  and  mixing.  If  not,  then  mechanical  analysis  methods 
will  have  to  be  used. 

PROPORTIONS  OF  OONORETE  IN  PRAOTIOE 

The  proportion  of  cement  to  the  aggregate  depends  upon  the  nature  of 
the  construction  and  the  required  degree  of  strength  or  water-tightness  as 
well  as  upon  the  character  of  the  inert  materials.  Strength  and  imper- 
meability are  discussed  in  Chapters  XX  and  XIX  respectively,  but  the 
table  which  follows,  compiled  by  the  authors,  giving  the  proportions 
adopted  upon  important  structures,  may  in  some  cases  be  useful  as  an 
arbitrary  guide.  Actual  measurement,  that  is,  measurement  of  propor- 
tions as  actually  used,  almost  invariably  shows  leaner  mixtures  than  the 
nominal  proportions  called  for.  This  is  largely  due  to  the  heaping  of  the 
measuring  boxes  in  practise. 

In  general,  as  both  strength  and  imperviousness  increase  with  the  pro- 
portion of  cement  to  aggregate,  relatively  rich  mixtures  are  necessar>'  for 
loaded  columns  and  beams  in  building  construction,  for  thin  walls  subjected 
to  water  pressure,  and  for  foundations  laid  under  water. 

♦  Pages  214  and  215  are  omitted  in  this  Edition. 
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CHAPTER  Xn 

TABLES  OF  QUANTITIES  OF  MATERIALS  FOR 
CONCRETE  AND  MORTAR 

This  chapter  presents  tables,  curves,  and  formulas  (pp.  221  to  235),  by 
which  the  volumes  of  materials  required  for  a  known  volume  of  concrete 
may  be  estimated,  and  emphasizes  the  importance  of  distinctly  stating 
the  proportions  (p.  217). 

The  volume  of  concrete,  even  when  made  from  materials  in  the  same 
proportions,  varies  largely  with  the  character  of  the  materials  and  the 
methods  of  placing  it.  A  mixed  aggregate  like  gravel  contains  fewer  voids 
and  with  the  same  proportions  by  volume  of  the  same  cement  and  sand 
produces  a  larger  quantity  of  concrete  than  a  screened  broken  stone.  The 
fineness  of  the  sand  also  largely  affects  the  volume  of  the  concrete  and 
mortar,  a  fine  sand  requiring  more  water,  and  therefore  producing  a  larger 
volume  of  mortar  than  coarse  sand  in  the  same  proportions  by  volume. 
If  the  sand  is  dry,  a  slightly  larger  bulk  of  mortar  is  produced  than  with 
the  same  sand  when  containing  a  larger  percentage  of  moisture,  because 
the  latter  is  less  compact  (see  p.  176).  Some  cements  require  more  water 
in  gaging  than  others,  and  produce  a  larger  amount  of  paste,  which  in- 
creases the  volume  of  the  concrete  or  mortar.  The  method  of  mixing  and 
placing  the  concrete  also  affects  the  resulting  volume,  since  an  imperfectly 
mixed  or  poorly  compacted  mass  contains  voids  which  increase  the  volume. 
An  excess  of  water  in  mixing  affects  the  resulting  volume  of  the  set  concrete 
or  mortar  to  a  slight  extent,  although  most  of  the  surplus  water  is  expelled 
during  setting. 

It  is  possible  to  provide  for  all  these  variations,  except  those  relating 
to  improper  mixing  and  placing,  in  rational  formulas  from  which 
the  resulting  volumes  may  be  accurately  estimated  if  the  characteristics 
of  all  the  materials  are  known.  For  most  practical  purposes,  however, 
average  values,  such  as  are  presented  in  the  tables  and  curves,  are 
sufficiently  accurate  for  estimating  quantities.  These  average  values  are 
based  upon  a  large  number  of  tests  in  the  United  States,  France,  and 
Germany. 

The  theory  of  a  concrete  mixture  is  discussed,  and  formulas  for  volumes 
and  quantities  are  given  on  pages  220  to  227  preceding  the  tables. 
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EXPEESSING  THE  PROPORTIONS 

In  framing  concrete  specifications,  the  proportions  of  the  constituents 
should  be  stated  so  distinctly  that  there  can  be  no  misunderstanding  be- 
tween the  engineer  and  the  contractor  as  to  the  quantities  which  will  be 
required  for  the  work.  The  quantity  of  cement  should  invariably  be 
regulated  by  its  weight;  if  the  proportions  are  stated  by  volume  a 
definite  weight  or  number  of  packages  of  cement  must  be  assumed  to 
the  imit  volume.  For  reasons  discussed  in  Chapter  XI,  it  is  also  more 
accurate  and  scientific  to  measure  the  aggregates  by  weight  than  by  voliune, 
and  since  with  a  properly  constructed  plant  using  materials  of  several 
sizes,  the  cost  need  be  no  more  than  volume  measure,  the  authors  be- 
lieve this  will  eventually  become  common  practice  in  the  case  of  impor- 
tant construction. 

With  our  present  system  of  weights  and  measures,  it  is  advisable  either 
to  specify  the  number  of  cubic  feet  (or  pounds)  of  sand  and  gravel,  stone, 
or  mixed  material  to  a  definite  weight  of  cement,  or  else  to  stipulate  a 
definite  weight  of  cement  to  a  cubic  yard  of  concrete  tamped  in  place, 
with  an  aggregate  of  clearly  described  material  proportioned  as  the  en- 
gineer may  direct. 

In  stating  the  proportions  for  both  mortar  and  concrete,  it  is  now  custom- 
ary in  the  United  States  to  separate  the  materials  by  colons,  the  first 
figure  always  representing  the  cement,  followed  by  the  aggregates  in  the 
order  of  the  size  of  their  grains.  For  example,  1:3:6  means  i  part  cement 
(the  unit  of  measurement  should  be  stated),  3  parts  sand,  and  6  parts 
coarse  material;  or  i :  8  means  i  part  cement  (of  defined  weight)  to  8  parts 
of  graded  aggregate.  Mortar  in  proportion  i :  2  signifies  one  part  cement 
to  two  parts  sand  by  either  weight  or  volume  as  specified. 

In  France,  proportions  are  stated  as  one  or  more  volumes  of  mortar  to  a 
definite  niunber  of  volumes  of  stone,  —  "un  volume  de  mortier  pour  deux 
volumes  de  cailloux." 

Unit  for  Proportioning.  If  the  proportions  must  be  stated  in  parts,  it 
is  recommended  that  the  weight  of  cement  be  assumed  as  100  lb.  per  cubic 
foot,  and  the  corresponding  volume  of  a  barrel  as  3.8  cu.  ft.  By  this 
system  of  units,  proportions  1:3:6  would  represent  100  lb.  cement  to  3 
cu.  ft.  of  sand  to  6  cu.  ft.  of  gravel  or  stone;  or,  i  bbl.  cement  (t.e.,  4 
bags  or  376  lb.)  to  11.4  cu.  ft.  sand  to  22.8  cu.  ft.  gravel  or  stone. 

The  authors  offer  these  recommendations  after  correspondence  or  per- 
sonal interview  with  some  fifty  authorities*  (members  of  the  American 

♦Sec  Preface. 
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Society  of  Civil  Engineers)  on  concrete  construction,  representing  all  sec- 
tions of  the  United  States. 

With  reference  to  the  unit  which  should  be  selected  for  the  volume  of  a 
cement  barrel  (corresponding  to  376  lb.  Portland  cement)  the  opinions 
were  varied,  but  nearly  every  authority  advocated  specifying  a  definite 
weight  of  cement  instead  of  measuring  it  loosely  by  volume.  The  units 
which  met  with  the  most  favor  were  3.5,  3.6,  3.8  and  4.0  cu.  ft.  The 
advocates  of  the  first  two  values  based  their  figures  upon  the  measured 
volume  of  a  cement  barrel,  while  those  selecting  the  last  two  did  so  on  the 
presumption  that  the  unit  is  an  arbitrary  one  in  any  case,  and  100  lb.  per 
cubic  foot,  or  95  lb.  per  cubic  foot  (the  latter  equivalent  to  i  cu.  ft.  to  the 
bag),  is  convenient  for  calculation.  An  approximate  average  of  all  the 
figures  suggested  was  3.8  cu.  ft.  to  the  barrel,  corresponding  to  100  lb.  per 
cubic  foot,  the  advocates  of  this  value  being,  among  others,  Messrs.  Charles 
E.  Fowler,  William  B.  Fuller,  Peter  C.  Hains,  Allen  Hazen,  Rudolph 
Hering,  George  A.  Kimball,  Leonard  Metcalf,  J.  Waldo  /Smith,  and 
J.  H.  Wallace.  Accordingly,  in  cases  where  it  is  advisable  to  specify 
the  proportions  by  parts,  the  authors  have  adopted  this  unit  as  their 
standard. 

When  stating  the  proi)ortions  by  volume,  too  much  stress  cannot  be  laid 
upon  the  necessity  for  the  adoption  of  a  standard  unit,  such  as  a  barrel  of 
3.8  cu.  ft.  or  the  equivalent  assumption  that  a  cubic  foot  of  cement  weighs 
100  lb.,  and  upon  distinctly  specifying  this  standard,  as  otherwise  an 
unscrupulous  contractor  may  adopt  for  his  unit  the  volume  of  cement 
ver>'  loosely  measured,  and  thus  produce  too  lean  a  concrete.     Moreover, 
without  a  standard  there  is  no  means  of  comparing  the  concrete  in  different 
structures  or  the  results  of  different  experiments.     It  is  even  inaccurate  to 
state  that  proportions  shall  be  based  on  packed  or  on  loose  measurement 
of  cement,  for  either  of  these  terms  is  very  elastic.     The  authors  have 
personally  known  engineers  to  place  the  volume  of  a  barrel  of  packed 
cement  all  the  way  from  3.1  to  3.8  cu.  ft.,  corresponding  to  a  variation  in 
weight  of  from  123  to  100  lb.  per  cubic  foot,  while  loose  measurement,  on 
the  other  hand,  is  variously  fixed  at  from  3.8  to  4.5*  cu.  ft.  to  the  barrel, 
or  100  to  84J  lb.  per  cubic  foot.     The  extreme  actual  variation  is  therefore 
from  3.1  to  4.5  cu.  ft.  per  barrel,  or  123  to  84^  lb.  per  cubic  foot.   Propor- 
tions i:  3:  6  in  the  first  case  would  require  i  bbl.  or  376  lb.  cement  to  9.3 
cu.  ft.  of  sand  and  18.6  cu.  ft.  of  gravel;  in  the  last  case,  proportions  1:3:6 
would  stand  for  i  bbl.  or  376  lb.  cement  to  13.5  cu.  ft.  of  sand  and  27  cu.  ft 

♦This  value  is  given  by  one  engineer  in  Proceedings  Association  of  Railway  Superintendents 
of  Bridges  and  Buildings,  1900,  p.  212. 
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of  gravel.     In  other  words,  concrete  mixed  1:3:6  by  one  man  may  be 
called  1 :  4J:  8J  by  another.* 

It  may  be  contended  that  this  variation  is  of  little  moment  provided  the 
unit  is  distinctly  stated.  The  fact  is,  however,  that  it  is  customary  in 
discussing  a  piece  of  work  to  give  the  proportions  of  materiab  without 
stating  the  unit  selected,  and  many  records  giving  tests  of  strength  of 
concrete  do  not  even  specify  the  units  used  in  proportioning  the  ingredients. 
It  is  especially  confusing  also,  to  a  contractor  who  is  not  very  careful  in 

Tests  of  Capacity  of  Portland  Cement  Barrels  and  Weight  0/  Contents, 

(Tabulated  by  thr  authors  horn  measurements  of  Boston  Transit  Commission, 
1896,  Howard  A.  Carson,  Chief  Engineer.)    (See  p.  219.) 
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♦Box  rocked  over  bar. 
fPartial  averages,  to  be  compared  only  with  like  brands. 


reading  specifications,  to  find  that,  say,  25%  or  30%  more  cement  than  he 
had  figured  is  required  to  a  cubic  yard  of  concrete.  When  considering 
this  question,  the  authors  were  surprised  to  find  that  the  sidewalk  and 
paving  specifications  of  fifteen  of  the  largest  cities  in  the  United  States 
failed  to  state  the  proportions  by  definite  weight  or  volume,  but  gave  the 
quantities  simply  in  "parts,"  a  few  of  them  adding  that  the  parts  shall 
be  "by  measure"  or  '*by  exact  measure." 

Weight  of  Cement.     Experiments    by   Mr.  Howard  A.   Carson,  for 
Boston  Transit   Commission,  upon   31    barrels   of   Portland  cement  of 

♦For  further  data,  see  kltcr  of  Sanford  E.  Thompson  to  Engineering  News,  Nov.  12, 1903,  p.  434. 
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American  and  foreign  brands,  furnish  an  interesting  illustration  of  the 
difference  in  weight  of  the  same  cement  in  different  stages  of  compact- 
ness. The  results,*  a  summary  of  which  is  presented  in  the  table  on 
page  219,  show  a  variation  from  86  to  118  lb.  in  the  average  weights  of 
the  same  cement,  according  as  it  was  weighed  sifted,  or  packed  in  a 
barrel,  while  the  actual  weight  of  one  brand,  the  average  of  5  barrek, 
was  as  high  as  123  lb.  per  cubic  foot  as  it  came  from  Germany  packed 
in  a  barrel. 

From  the  experiments  just  described,  the  ratios  of  volume  and  weight 
of  the  same  cements  in  different  degrees  of  compactness  are  calculated  by 
the  authors  as  follows: 

Ratio  of  volume  of  packed  cement  to  capacity  of  barrel  between  heads  0.97 

Ratio  of  volume  packed  to  volume  loose 0.78 

Ratio  of  volume  packed  to  volume  shaken 0.88 

Ratio  of  volume  loose  to  volume  shaken 1.13 

Ratio  of  weight  packed  to  weight  loose 1.28 

Ratio  of  weight  packed  to  weight  shaken i  .13 

Ratio  of  weight  packed  to  weight  sifted 1.37 

From  the  table  it  is  evident  that  the  selection  of  the  volim^ie  of  a  barrel 
is  arbitrary.  The  adopted  volume  of  3.8  cu.  ft.  is  convenient  for  calcula- 
tion because  it  assumes  a  cubic  foot  of  cement  to  weigh  approximately 
100  lb. 

THEORT  OF  A  OONORETE  BOZTURE 

The  discussion  and  the  formulas  which  follow  relate  to  plastic  mortars 
and  plastic  or  medium  concrete.  While  a  small  amount  of  water  in 
mixing  may  result,  with  heavy  ramming,  in  a  concrete  or  mortar  of 
less  than  average  volume,  in  practice  the  volume  is  more  apt  to  be  in- 
creased by  lack  of  water  because  of  the  less  perfect  mixture  and  the 
visible  voids.  The  volume  of  set  concrete  or  mortar  produced  by  a  very 
wet  mixture  is  approximately  the  same  as  that  of  a  plastic  mixture, 
because  nearly  all  of  the  surplus  water  is  thrown  to  the  surface  and 
expelled  by  the  settling  of  the  solid  materials.  This  the  authors  have 
repeatedly  proved  by  experiment. 

The  frequently  repeated  assertion  that  a  very  wet  mixture  contains 
visible  air  voids  because  of  the  drying  out  of  the  water  is  incorrect.  This 
may  be  proved  by  carefully  pouring  neat  cement  grout  into  a  rectangular 
mold,  one  of  whose  sides  is  formed  by  a  piece  of  glass.  The  surplus  water 
is  expelled,  and  the  specimen  after  setting  is  dense  and  glassy  with  no 
visible  voids.     The  large  visible  voids  which  sometimes  occur  in  very  wet 

•Tabulated  by  Sanford  E.  Thompson  in  Engineering  NetvSf  Oct.  4,  1900,  p.  229. 
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concrete,  similar  in  appearance  to  visible  voids  in  dry  concrete,  are  due 
to  the  grout  running  away  from  the  stones,  or  to  too  violent  agitation  in 
placing. 

The  volume  of  fresh  concrete  or  mortar  produced  by  any  mixture  of 
cement  and  aggregate  or  aggregates  is  equal  to  the  sum  of  the  volumes  of 
the  separate  particles  of  the  cement,  the  sand,  and  the  other  dry  materials, 
the  water  contained  in  the  aggregate  and  added  in  mixing,  and  the  small 
volume  of  air  entrained  between  the  particles.  The  volume  of  set  mor- 
tar or  concrete  is  not  appreciably  different  from  its  compacted  volume 
when  fresh  or  green,  except  in  very  wet  mixtures,  which  expel  a  portion 
of  the  water.  The  volumes  of  the  particles  of  dry  materials  are  termed 
absolute  volumes,  and  it  is  important  to  note  the  distinction  between  the 
absolute  volumes  and  the  apparent  volumes  determined  by  measuring 
the  materials.     Absolute  volumes  are  discussed  on  pages  135  to  139. 

The  fact  that  water  actually  occupies  space  in  a  mass  of  fresh  concrete 
or  mortar  has  been  entirely  ignored  by  many  writers  on  the  subject  of 
concrete  mixtures.  As  stated  on  page  216,  the  fineness  of  the  sand  and 
the  moisture  contained  in  it  affect  the  volume  of  the  resulting  concrete 
or  mortar.  Mr.  Feret  has  proved  by  experiments  (cited  on  page  179) 
that  fine  sands  require  more  water  for  gaging  than  coarse.  This  extra 
volume  of  water  produces  a  mortar  of  less  density  and  consequently  less 
strength ;  even  stones  such  as  are  found  in  gravel  or  coarse  broken  stone 
require  a  very  small  percentage  of  water. 

FORMULAS  FOR  QUANTITIES  OF  MATERIALS  AND  VOLUMES 

A  concrete  is  therefore  made  up  of  solid  grains  of  cement  plus  water 
required  for  the  cement,  plus  solid  grains  of  sand  plus  water  required  for 
the  sand,  plus  solid  stone  particles  plus  water  required  for  the  stone,  plus 
air  voids.  The  last  term,  the  air  voids y  represents  the  voids  entrained 
by  the  sand,  which  may  be  considered  as  a  function  or  percentage  of  the 
sand,  and  the  voids  due  to  imperfect  mixing  of  the  concrete  materials, 
which  may  be  considered  a  function  or  percentage  of  the  stone.  Accord- 
ingly the  volume  of  a  concrete  mixture  may  be  expressed  as  a  rational 
formula,  which  is  applicable  to  all  concrete  and  mortar  mixtures  in  which 
the  voids  of  the  coarse  stone  are  filled  with  mortar.  The  formula  (i) 
which  follows  is  presented  to  illustrate  the  theory,  but  because  of  the 
variation  in  the  coefficient  with  different  sands  and  different  proportions, 
formula  (2),  page  222,  and  formulas  (3)  to  (8),  which  are  based  on  aver- 
age conditions,  are  suggested  for  practical  use  as  sufficiently  accurate 
for  most  purposes. 
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Let 
c  =  absolute  volume*  of  cement. 
s  =  absolute  volume*  of  sand. 
g  =  absolute  volume*  of  stone. 
m  =  ratio  of  the  absolute  volume  of  the  water  plus  air  voids   of  the 

cement,  to  the  absolute  volume  of  cement. 
n  =  ratio  of  the  absolute  volume  of    the   water    coating  the    grains  of 
sand  plus  the  air  entrained  in  gaging  it,  to  the  absolute  volume  of  sand. 
p  =  ratio  of  the  absolute  volume  of  the  water  coating  the  stone  particles 
plus  the  air  voids  due  to  imperfect  mixing,  to  the  absolute  volume 
of  stone. 
W  =  volume  of  concrete  produced. 

In  other  words,  these  ratios,  w,  »,  and  py  represent  the  sum  of  the  vol- 
umes occupied  by  the  water  required  for  the  material  in  mixing  plus  the 
air,  in  terms  of  the  respective  volumes  of  cement,  sand,  and  stone. 
Then 

W=  c-^-mc+s  +  ns  +  g-^-pg 
or 

W  -=  (i-^m)  c+  (1  +  n)  s+  (14-  p)  g  (i) 

The  coeflScient  n  is  really  composed  of  two  variables,  one  depending 
upon  the  coarseness  of  the  sand,  and  the  other  upon  the  ratio  of  cement  to 
sand,  since  a  lean  mortar  contains  more  air  voids.  It  is  possible  to  ex- 
press this  coefficient  as  a  more  complex  term  with  this  ratio  as  a  factor, 
but  by  what  appears  to  be  a  peculiar  coincidence,  experiments  show  that 
for  ordinary  bank  sand  the  variation  in  voids  caused  by  different  propor- 
tions may  be  provided  for  by  taking  the  cement  and  sand  together;  in 
other  words,  for  different  proportions  of  the  same  cement  and  sand,  the 
sum  of  the  water  and  the  air  voids  in  the  mortar  is  approximately  a  con- 
stant. Where  there  is  no  sand,  or  where  the  stone  and  sand  are  mixed, 
formula  (i)  must  be  employed. 

The  more  practical  formula  may  be  expressed  as  follows,  employing 
similar  notation  to  that  given  above,  and  letting 

r  =  ratio  of  the  absolute  volume  of  the  water  plus  the  air  entrained  in 

gaging,  to  the  absolute  volume  of  cement  plus  sand, 
then 

W,  =  c-\-  3+  r(c-h  s)-}-  g+  pg 
or 

W,=  (i-hr){c  +  5)+  (1+  P)g  (2) 

♦Absolute  volumes  arc  defined  on  p.  135. 
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Substituting  average  values  for  r  and  p,  which  the  authors  have  selected 
by  analyzing  the  results  of  a  number  of  exact  records  in  the  United  States 
and  Europe  of  the  volumes  of  concrete  and  mortar,  the  formula  becomes 

W,=  1.34  (f +5)+  1.08^  (3) 

The  comparison  of  this  formula  with  actual  experiments  is  shown  on  page 
227.  The  formula  may  be  readily  reduced  to  practical  working  form  \i 
the  characteristics  of  the  cement,  sand,  and  stone  are  known.  The  cement 
may  be  expressed  in  pounds  by  substituting  for  the  absolute  volume,  r, 
the  number  of  pounds  of  cement  divided  by  its  specific  gravity  (which 
may  be  taken  as  3.1)  times  the  weight  of  a  cubic  foot  of  water  (62.3  lb.). 
It  may  also  be  expressed  in  barrels  by  substituting  for  the  absolute 
volume,  c,  the  number  of  barrels,  5,  multiplied  by  the  net  weight  p^r 
barrel,  376  pounds,  and  divided,  as  above,  by  the  specific  gravity  times 
the  weight  of  a  cubic  foot  of  water  [see  formula  (4)].  The  terms  re- 
lating to  sand  and  stone  may  be  expressed  in  pounds  in  a  way  similar 
to  that  just  shown  for  cement,  or  they  may  be  expressed  in  measured 
volume  by  substituting  for  the  absolute  volume,  s  or  g,  the  measured 
volume,  S  or  C,  multiplied  by  the  proportion  of  solid  material  <  011- 
tained  in  it.     Expressing  this  algebraically,  if 

Q   =  quantity  of  concrete  made  with  B  barrels  cement, 

Qi  =  quantity  of  concrete  made  with  one  barrel  cement, 

B   =  number  barrels  cement, 

Bi  =  number  barrels  cement  per  cubic  yard  of  concrete, 

5    =  volume  of  loose  sand  in  cubic  feet, 

5i  =  volume  of  loose  sand  in  cubic  yards  per  cubic  yard  of  concrete, 

G  =  volume  of  broken  stone  or  gravel  or  cinders  in  cubic  feet, 

V    =  absolute  voids  in  sand  determined  by  weight  method  (p.  166), 

1/  =  absolute  voids  in  stone  determined  by  weight  method  (p.  167), 

then  from  formula  (^) y  since  c  =  B — ~ 

3.1X62.3 

Q=i^i^ii^5  +  i.34  {i—v)S+i.oS  (i—t/)G 

62.3X3-1 
Q=  2.61  54-1.34  (i—v)S+i.oS  {i—v')G  (4) 

The  volume  of  concrete  in  cubic  feet  made  by  one  barrel  of  cement, 
assuming  that  a  cubic  foot  of  average  loose,  moist  sand  contains  89 
pounds  of  dry  sand,  and  that  its  specific  gravity  dry  is  2.65,  is, 

Q,  =  2.61  +  0.723  5-f  1.08  (i  — vO  G  (S) 
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This  formula  is  applicable  to  average  concrete  made  with  Portland 
cement  of  good  quality,  coarse  bank  sand  measured  loose  and  containing 
ordinary  moisture,  and  any  broken  stone  or  gravel  of  known  voids.  For- 
mula (s)  has  been  used  in  compiling  tables  on  pages  233  to  235,  except  in 
the  first  twelve  proportions,  which  contain  no  sand. 

If  the  volume  of  concrete  made  from  a  barrel  of  cement  plus  the  sand 
and  other  -aggregate  which  accompanies  it  is  known,  the  number  of 
barrels  of  cement  per  cubic  yard  is  readily  calculated.  In  formula  (5), 
Qi  represents  the  number  of  cubic  feet  of  concrete  made  with  one 
barrel  cement,  hence  the  number  of  barrels  cement  per  cubic  yard  of 
concrete  is  27  divided  by  Q^^ 

Assuming  a  cubic  foot  of  average  sand  to  contain  89  pounds  of  dry  sand 
produces  the  formula  employed  in  calculating  tables  on  pages  230  to  232, 
and  substituting  in  formula  (6)  the  value  of  Q^  from  formula  (5), 

27 
^*  ^  'a.eTT 0,72s  S  +  1.08  (i  —  vO  ^ 
The  formulas  may  be  expressed  in  parts  by  volume  (such  as  i:  2: 4)  by 
multiplying  the  coefficient  of  S  and  G  by  the  assumed  volume  of  a  barrel, 
say  by  3.8. 

Knowing  the  number  of  barrels  of  cement,  B„  per  cubic  yard  of  concrete, 
the  number  of  .cubic  yards  of  sand  per  cubic  yard  of  concrete,  S^,  is 
evidently 

-       Bj  X  quantity  sand  in  cubic  feet  per  barrel  of  cement        .q. 
^j  = (6) 

27 

The  quantity  of  stone  is  similarly  obtained. 

If  two  or  more  coarse  materials,  such  as  broken  stone  and  gravel,  are 
used,  they  must  be  mixed  in  the  selected  proportions,  before  weighing,  to 
determine  their  voids. 

In  mortars  of  extremely  fine  sands  the  density  (r  +  s)  is  apt  to  be  about 

0.60  (see  Feret's  table,  sand  C,  p.  136)  and  the  coefficient  of  first  term  of 

1. 00 
formula  (3)  becomes  —t~  =  1.67  instead  of  1.34.      In  plastic  mortars 

of  standard  Ottawa  sand  the. density  (c  +  s),  by  tests  of  the  authors, 

averages  about  0.71,  hence  the  coefficient  becomes    '      =1.41  instead  of 

0.71 

t.34.      Substituting  these  values,  or  any  others  which  may  be  obtained  by 
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experiment,  in  formula  (2),  the  working  formulas  which  follow  it  may  be 
readily  deduced.  It  is  evident  from  the  variation  in  the  coeflBdent  with 
different  sands,  that  the  variation  in  volimie  of  mortar  and  concrete  ob- 
tained by  different  experimenters  is  due  chiefly  to  the  difference  in  the 
materials  employed. 

The  coefl&cient  of  (r  -|-  5)  is  also  affected,  though  to  a  less  degree,  by 
the  character  of  the  cement,  some  cements  requiring  more  water  than 
others  and  therefore  producing  a  greater  bulk  of  paste  for  a  given  weight 
of  cement. 

In  concrete  mixtures  of  cement  and  coarse  stone,  with  no  sand  or  screen- 
ings, formulas  (2)  to  (8)  are  inapplicable  because  apparently  the  air  voids 
do  not  increase  with  the  leanness  of  the  mixture  until  the  point  is 
reached  at  which  the  paste  fails  to  fill  the  voids  in  the  stone.  It  is  therefore 
necessary  to  go  back  to  formula  (i),  page  222.  Since  s  is  zero,  the  formula 
becomes 

W^,  =  (I  -f  m)  r  -f  (I  +  ^)  ^  (9) 

An  average  value  of  (i  +  w)  for  a  first-class  American  Portland  cement 
has  been  found  by  experiment  to  be  1.65.  It  varies  with  the  quantity  of 
water  required  to  gage  the  cement  to  such  a  consistency  that  the  voids  will 
be  filled,  but  no  free  water  will  exist  upon  the  surface.  The  selected  value, 
assuming  1%  voids  in  the  paste,  corresponds  to  20%  of  water  by  weight. 
The  value  of  (i  —  ^)  is  usually  1.04  to  1.08.  An  average  formula  for  a 
concrete  of  cement  and  coarse  stone  may  thus  be  taken  as 

W^  =  1.65c  -f  1.08^  (10) 

which  is  readily  reduced  to  practical  forms  by  the  method  adopted  in 
evolving  formulas  (4)  to  (8)  from  formula  (3). 

If  the  stone  is  a  mixture  of  sand  and  gravel,  or  broken  stone  and  screen- 
ings, the  coeflBcient  of  g  must  be  increased  and  a  figure  selected  whose 
value  depends  upon  the  relative  proportion  of  fine  and  coarse  material. 

TABLS8  AND  CURVES  OF  QUANTITIES   OF  BfATERIALS  AND 

VOLUMES 

Tables  on  pages  229  to  235  are  calculated  from  formulas  (5),  (6), 
(8),  and  (9).  These  formulas  are  used  not  merely  because  of  their 
theoretical  worth,  but  because,  as  stated  on  pages  216  and  227,  the 
results  from  them  agree  with  actual  experiment. 

The  values  are  average  values  of  sufficient  exactness  for  practical 
use,  although,  as  suggested  on  pages   222  and   224,  variations  in  the 
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quality  of  the  materials  largely  affect  the  resulting  volumes,  especially 
of  the  mortar. 

The  tables  on  pages  231  and  234  are  recommended  for  general  use 
in  determining  the  quantities  of  materials  for  concrete,  or  the  volume 
of  concrete  made  with  known  materials,  and  where  the  percentage  of 
voids  in  the  coarse  aggregate  is  unknown  the  45%  columns  should  be 
adopted.  The  curves  on  page  228  are  also  in  convenient  form  for  prac- 
tical use. 

All  except  the  first  item  in  the  table  on  page  229  and  the  first  12 
items  in  tables  on  pages  230  to  235  are  calculated  from  formulas  (5), 
(6),  and  (8),  page  223,  with  the  assumption  there  outlined.  The 
broken  stone  in  the  first  twelve  items  in  the  concrete  tables,  pages  230 
to  235,  except  where  the  voids  are  40%  or  over,  is  assumed  to  contain 
fine  material,  and  the  coefficient  selected  for  g,  formula  (9),  varies  from 
1.08  for  50%,  45%,  and  40%  voids  to  1.14  for  20%  voids. 

Use  of  Gnnres.  The  use  of  the  curves  on  page  228  is  best  illus- 
trated by  the  following  examples:  . 

Example  i .  —  Find  quantities  of  materials  required  for  i  000  cubic 
yards  1:2^:5  concrete. 

SoltUion.  —  Intersection  of  dotted  horizontal  line  corresponding  to 
2^  barrels  sand  with  dotted  vertical  line  corresponding  to  5  barrels 
stone  falls  on  diagonal  curve  1.30;  hence,  1.30  barrels  cement  are 
required  per  cubic  yard,  or  i  300  barrels  cement  for  i  cxx)  cubic  yards 
concrete.  From  Note  4  of  diagram  1300X0.141X2^=460  cubic 
yards  sand  will  be  required,  and  1300X0.141X5  =  920  cubic  yards 
stone  required. 

Example  2.  —  Find  number  of  barrels  cement  required  for  i  000 
cubic  yards  concrete  in  proportions  one  barrel  cement  to  9  cubic  feet 
sand  to  18  cubic  feet  stone. 

Solution.  —  Intersection  of  full  cross  section  horizontal  line  corre- 
sponding to  9  cubic  feet  sand  with  vertical  line  for  18  cubic  feet  stone 
gives  1.37  barrels  cement  per  cubic  yard  or  i  370  barrels  for  i  000 
cubic  yards  concrete. 

Example  3.  —  Find  volume  of  concrete  of  Example  i  made  from  one 
barrel  of  cement. 

Solution.  —  By   Note    5   of  diagram   volume    of   concrete   per   barrel 

cement  is  27  divided  by  the  quantity  of  cement  per  cubic  yard  of  con 

27 
crete,  or  — -    =  20.8  cubic  feet. 
1.30 
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Oompariaon  of  Table  ValueB  with  Actual  Experiments.  Comparatively 
few  experimenters  have  recorded  complete  data  with  reference  to  the  ma- 
terials  entering  into  their  specimens  of  concrete  and  mortar.  The  most 
comprehensive  records  of  this  nature  that  have  come  to  the  knowledge  of 
the  authors  are  those  by  Mr.  William  B.  Fuller  *  which  are  tabulated  in  full 
on  page  258,  his  proportions  ranging  from  1:0  to  1:6:10.  The  actual 
volumes  obtained  by  him,  having  been  found  to  agree  closely  with 
other  carefully  made  experiments,  are  used  in  the  determination  of  the 
constants  employed  in  the  above  formulas  and  in  compiling  the  tables 
and  curves  on  pages  228  to  235.  Volumes  calculated  from  the  formulas 
employing  these  constants  agree  with  Mr.  Fuller's  tests  vvrith  an  average 
variation  of  0.2  of  1%  and  a  maximum  variation  of  6%. 

Other  records  which  have  been  compared  with  results  calculated  by  our 
formulas,  and  with  which  they  usually  agree  within  less  than  5%  after 
making  allowance  for  different  materials  and  units,  are  those  by  Messrs. 
George  W.  Rafter,t  Edwin  Thacher,t  J.  E.  Howard,§  E.  Candlot,||  and 
E.  S.  Wheeler, If  C.  A.  Matcham,**  E.  S.  Larnedft  and  Leonard  Met- 

calf.ft 

Experiments  by  Mr.  Edwin   Thacher  show  the  rammed  volume  of 

dry  facing  mortar  (that  is  mortar  mixed  with  a  small  proportion  of 
water)  to  be  about  12%  less  than  the  volume  of  slush  mortar  made  from 
the  same  materials,  and  the  quantity  of  cement  per  cubic  yard  to  be  cor- 
respondingly greater  for  the  dry  mortar. 

The  volume  of  mortar  or  concrete  is  affected  by  the  character  of  the 
cement  as  well  as  by  the  sand  and  method  of  mixing,  since  some  cements 
require  more  water  and  will  make  more  paste  to  a  unit  weight  of  cement 
than  others  even  of  the  same  class.  In  one  series  of  experiments,  for  ex- 
ample, 85  pounds  of  a  certain  first-class  American  Portland  cement 
were  required  to  make  one  cubic  foot  of  paste,  while  for  another 
standard  American  Portland  cement  of  a  different  brand  107  pounds 
were  required.  Average  values  for  wet  or  plastic  mortars  are  given  in 
the  table  on  page  229. 

♦Sec  page  261. 

-{Transactions  American  Society  of  Civil  Engineers,  Vol.  XLII,  p.  104. 

{Johnson *8  **  The  Materials  of  Construction,"  1903,  p.  6ioa. 

{Tests  of  Metals,  U.  S.  A.,  1899,  p.  786. 

ICinaents  et  Chaux  Hydrauliques,  1898,  p.  446. 

Report  Chief  of  Engineers,  U.  S.  A.,  1895,  PP-  ^^^  ^^  ^3'* 

** Engineering  Record,  April  15,  1905,  p.  434. 

ttPwsonal  Correspondence. 
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Quantities  of  Materials  for  One  Cubic  Yard  of  Rammed  Concrete. 

Based  on  a  Barrel  of  3.5  Cubic  Feet. 

(See  important  foot-notes,  also  p.  225.) 
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NoTR.  —  Variations  in  the  fineness  of  the  sand  and  the  compacting  of  the  concrete  may  affect  the  quantities 
by  10%  in  either  direction. 
♦Use  50%  columns  for  broken  stone  screened  to  uniform  size. 

tUse  45%  columns  for  average  conditions  and  for  broken  stone  with  dust  screened  out. 
iUse  40%  columns  for  gravel  or  mixed  stone  and  gi^tvel. 
I  Use  these  columns  for  scientifically  gradc*d  mixtures. 


USE  THIS  TABLE  ORDINARILY. 

Quantities  ot  Materials  for  One  Cabio  Y&rd  of  Rammed  Concrete, 

Based  on  a  Barrel  ot  3.8  Cubic  Feet, 

(See  importaQt  foot-notes,  also  p.  22$.) 
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tioa<  in  the  fineness  of  the  sand  and  the  compacting  of  the  concrete  may  afTcct  the  quantities  by 

xo%  IB  either  direction. 
♦Use  50%  columhs  for  broken  stone  screened  to  uniform  size. 

fuse  46%  columns  for  average  conditions  and  for  broken  stone  with  dust  saeened  out* 
tUse  40%  columns  for  gravel  or  mixed  stone  and  gravel. 
fUte  tbese  columns  for  sdentificaliy  graded  mixtures. 


'miu —  Variati 
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Quantities  of  Material  far  One  Cubic  Yard  of  Rammed  Concrete. 

Based  on  a  Barrel  of  4  Cubic  Feet. 

(See  important  foot-notes,  also  p.  aas.) 
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1.54 

1-44 
1-34 

0.46 
0.43 
0.40 

0.80 
0.85 
0.89 

1.4a 
1.3a 
1.33 

0.43 
0.39 
0.36 

^7^ 

0.83 

1.31 
i.ai 
1.13 

0.36 
0.34 

0.68 
0.7a 
0.75 

I 

8 
8 
8 

ao 

33 
34 

46 
43 
39 

1.40  0.43'  IX>4 
1-330.39  1.08 
1.360.37    I.I 3 

1.19 

0.39,0.98 
0.371 1 .03 
0.3s  1^ 

1.36 
1. 19 
113 

0.37 
0.35 
0.34 

0.93 
0.97 
1.00 

IX>3 

0.34 
0.33 
0.30 

III 

0^1 

0.93 

0.31 
0.39 
0.38 

0^3 

* 

10 
10 
10 

13 
14 
16 

86 

1.65  0.61  0.73 
1.550.57  0.80 
1.460.54  0.87 

1-59 
f.48 
1-39 

0.59 
0.55 
0.51 

0.71 
0.83 

»-53 

M3 

«-33 

0.57 
0.53 
0.49 

0.68 
0.74 
0.79 

1.430.53 
1.330.49 
1.3310.46 

0.63 
0.68 
0.73 

1-33 

1.33 

114 

0.49 
0.46 
0-43 

IS 

0^ 

10 
10 
10 

18 
30 
33 

59 

54 
49 

1.38 
I.3I 
r.34 

0.51    0^>3 
0.48  0.97 
0.46    1.01 

1.31 
1.34 
1. 18 

0.48 
0.46 
0.44 

087 
0.9a 
0.96 

1. 13 

0.46 
0.44 
0.41 

0.83 

0.87 

0.91 

\A 

1 .03 

0.43 
0.40 
0.38 

0.83 

1.06 
0.99 
0.93 

0.39 
0.37 
0.34 

0.71 

10 
10 
10 

34 

36 
38 

45 
43 
.19 

1. 18 
VA 

0.44 
0.43 
0.40 

1.09 

1.13 

1. 13 

ix>7 
1 .03 

0.41 
0.40 
0.38 

1.00 
1.03 

ix>6 

T.06 
1.01 
0.96 

0.39 
0.37 
0.36 

0.94 
0.97 
1.00 

0.96 
0.93 
0.87 

0.36 
0.34 
0.33 

0.85 

0.89 

0.90 

0.88 
oA« 
0.79 

0.33 
0.31 
0.39 

0.78 
081 
0.82 

12 

13 
13 

16 
18 

ao 

75 
67 
60 

1.33 

0.60 
0.57 
0.54 

oA> 

0.85 
0.90 

1.30 

1-33 

1.16 

0.58 
0.55 
0.5a 

0.83 
0.86 

1.18 
l.II 

0.56 
0.53 
0.49 

0.74 

Sis 

VA 

1.0a 

0.51 
0.48 
0-45 

0.68 
0.73 
0.76 

1.08 
lAi 
0.94 

0.48 
045 

04« 

0.67 
0.70 

13 
13 
13 

2% 

34 

36 

55 

I.I6 
I. II 
1.06 

0.53  0.95 
0.49  0.99 
0.47    I.03 

1.11 

1.06 

f.01 

0.49 
0.47 
0.45 

0.90 
0.94 
0.97 

1.06 
I.OI 
0.96 

0.47 
0.45 
0.43 

0.86 
0.90 
0.9a 

0.97 

0.43 
0.41 
0.39 

0.79 
0.8a 

0.84 

0.89 
0.84 
o.ho 

0.40 
0.37 
0.36 

0.7a 
0.75 
0.77 

13 
13 
12 

38 

30 
33 

44 
43 

39 

i.03;o.45  \JOt 
0.980.44  I -o^ 

0.94  0.42 1 1. 11 

0.97 

0.43 
0.41 
0.40 

1.01 
1.03 

iu>5 

0.93 
0.88 
0.84 

0.41 
0.39 
0.37 

\J0O 

0.83 
0.79 
0.76 

0.37 
0.35 
Os34 

0.86 
0.88 

0.90 

D.76J0.34 
0.7310-33 
0.690.31 

Si? 

t6 

16 
16 

ao 
34 

38 

55 

1.080.64 
0.99  0.59 
0.93  0.54 

0.80 
0.88 
0.95 

SI5 

0.61 
0.56 
0.53 

0.91 

0.99 

0.59 
0.54 
0.49 

0.73 

oil 

0.86 

0.9a  0.55 
oAz  0.49 
0.76  o^s 

0.68 
0.74 
0.79 

0.86 

0-77 
0.70 

o^j; 
0.43 

0^ 
0.68 
0.73 

^ 

16 
16 
16 

40 

48 
43 
40 

0.860.51 
0.80  0.47 
0.75  0.44 

1X>3 
1.07 
1. 11 

0.81 
D.76 
0.71 

0.48 
0.45 
0.43 

0.96 
X.01 
1^5 

0.77 
0.73 
0.67 

0.46 
0.43 
0.40 

0.91 
0.96 

0.99 

0.70  0.4  a 
0.65  0.39 
0.61 10.36 

0.83 

0.87 
0.90 

0.64 
0^ 
».55 

0.38 
0.36 
0.33 

0.76 
oA> 
0.81 

:i  1 

»o 

34 

% 

47 
46 

0.70  0.53 
0.59  0.53 

1.04 
1.05 

0.66I0.49 
0.56I0.50 

0.98 
1.00 

0.63 
0.5^ 

o.47|0.93 
0.470.94 

0.57  0.4a  0.84 
0.48  043  0.85 

0.53 

0.38 
0.30 

0.7: 

Note.  —  Variations  in  the  6nenes8  of  the  sand  and  the  compacting  of  the  concrete  may  affect  the  quantitiei 
by  10%  in  either  direction. 
*Use  50%  columns  for  broken  stone  screened  to  uniform  size. 
tUse  45%  columns  for  a\'erage  conditions  and  for  broken  stone  with  dust  screened  out. 
I  Use  40%  columns  for  gravel  or  mixed  stone  and  gra\-d. 
I  Use  these  columns  for  scientifically  graded  raixruras 


Volume  of  Concrete  Based  on  a  Barrel  o{  3.5  Cubic  Feel. 
(See  important  foot-notes,  also  p.  225.) 
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reOPOKTIC 
BY 

»NS 

PROPORTIO 
BY 

INS 

Volume  of  mortar 
in  terms  of  per- 
centage  of    vol- 
ume of  stone 

AVBSAOB 

VOLinCB  OP  SAMIIED  COifCRETB 
FROM  ONE  BARREL  CEMENT 

MADE 

PASTS 

VOLUICK 

Percentages  of  Voids  in  Broken  Stone  or 

Gravel 

1 

1 

1 

1 

1 

1 

SP%* 

45%t 

40%t 

30%J 

30%J 

bbl. 

cu.  ft. 

cu.  ft. 

% 

cu.  ft. 

cu.  ft. 

CU.  ft. 

cu.  ft. 

CU.  ft. 

3-5 

7^ 

10.5 

lOI 

54 
39 

5.1 
7^ 

5-3 
7-4 
9-5 

lOJO 

6.0 

8.7 

"•5 

'1 

12.8 

I4X> 
X7.5 
210 

31 
a7 
a4 

I4.a 
17.0 
19.7 

\6jo 
19.2 

33.4 

a8'.o 
31 -5 

ai 
ao 
18 

Hi 

3a.o 

xo 

XI 

4ax> 

16 

IK 

41.6 

1* 

3.5 

35 
35 

S-a 
7/) 
8.7 

64 

8.9 
9-9 

8.3 
9-3 
10.4 

8.6 

9.1 

9.7 
ii.a 
ia.7 

^ 

3-5 

lo.s 

2:? 

54 

10.8 
lo.a 
ii.a 

II.4 
10.6 
xi.6 

I3X> 
II.O 
I3.I 

13.0 

X4.a 
xa.5 
I4x> 

3^ 

S-a 
S-a 

5-2 

10.5 

X2.2 
14-0 

65 
56 
50 

xa.i 
13-0 
14.0 

13.7 

i3.a 
14.4 
»5-5 

14.4 
157 
17.0 

»5-5 

4i 

5.2 
7-0 

15-7 

17.5 
10.5 

45 
41 
77 

14.9 
15.9 
13-4 

15.8 
16.8 
139 

t6.6 
17A 
14.5 

18.3 
30.0 
15.6 

aco 

31. 6 

16.8 

3i 
4i 

70 
7^ 
7.0 

i3.a 
14.0 
15.7 

67 
59 
53 

14.3 
15.3 
16.2 

15.0 

x6.o 
17.0 

15.6 
16.8 
17.9 

17.0 
18.3 
19.6 

X8.3 
19.8 

31.3 

5i 

7-0 
7/) 
70 

17.5 
10.9 

91JO 

48 
44 

#■ 

17.x 
18.1 
J  9.0 

18.1 
10. 1 

30.3 

I9jO 

30.3 
31.3 

ao.9 

32.3 

23.6 

33.8 
34.3 
25.8 

3 
2 

a 

3* 

8.7 
8.7 
8.7 

TO.5 
12.2 
14.0 

,4.6 
15^ 
16.S 

111 

17-3 

15.8 
16.9 
18.0 

16.9 

i8.a 
19.6 

18.0 

i?).6 

3I.I 

a- 

4i 
5i 

S-7 
8.7 

15.7 

>7-5 
iQ.a 

61 

55 
51 

*2-5 
18.4 
19.4 

18.3 
X9.4 
30.4 

193 

ao.3 

31.4 

ao.9 

33.3 

235 

33.6 
34-1 

35.6 

94 

«  ■ 

6i 

8-7 
8.7 
8.7 

aix> 
aa.7 
a4-S 

47 
44 
41 

ao.3 
ai.2 

23.3 

31.4 
33.5 

933 

33.6 
33.7 
34.8 

27.5 

38.6 

30.1 

3 
3 
3 

4i 

10.5 
10.5 
X0.5 

14X) 
15.7 
17.5 

77 
69 
6a 

18.7 

19-7 

,8.5 

19.6 

30.6 

19-3 
30.4 

31.6 

ao.8 
33.1 
23-4 

in 

2S3 

3 
3 
3 

1* 

61 

X0.5 
lo.s 
I0.5 

iQ-a 

7XX> 

aa.7 

57 
53 
49 

ao.6 
21.6 
23.5 

ai.7 
32.7 
a3-7 

33.7 

238 
as^o 

24.8 
26.1 

27-4 

36.8 

S8.4 

29.9 

3 
3 
3 

h 

X0.5 
lo.s 
lo.s 

28.0 

46 
43 
40 

a3-5 
34  4 
a5-3 

36. 1 

28.7 
30.1 
31.4 

31-4 
33.9 
34-< 

4 

4 
4 

1 

7 

T4.0 
14-0 
14^ 

17-5 
ai.o 
24-5 

77 
6S 
56 

33.3 
34.1 
26JO 

23.3 
35.2 
a7.3 

38.6 

26.0 
28.6 
31-3 

37.9 
30.9 
33.9 

4 
4 

4 

8 
9 
10 

14-0 
14.0 
14U> 

28.0 
315 
35-0 

50 
45 
41 

Hi 

31-7 

39-4 
33.6 

30.9 
33.a 
35-4 

Hi 

39-2 

36.9 
40X> 
43-0 

5 
6 

10 
12 

175 
3 1.0 

35^ 
42.0 

48 
46 

34-2 
40.  c 

36.1 
42.8 

38.0 
45.0 

49.6 

45.5 
54.1 

Note.  —  Variations  in  the  fineness  of  the  sand  and  the  compacting  of  the  concrete  may  affect  the  vol- 
umes by  10%  in  either  direction. 
•Use  50%  column  for  broken  stone  screened  to  uniform  .•nzc. 

tUse  45%  column  for  average  conditions  and  for  broken  stone  with  dust  screened  out.  ^ 

iVx  M>%  column  for  gravd  or  mixed  stone  and  gravel. 
fUae  Uieae  columns  for  scientifically  gradci!  mixtures 
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USE  THIS  TABLE  ORDINARILY. 

Volume  ot  Concrete  Based  on  a  Barrel  of  3.8  Cubic  Feet, 
(See  important  foot-notes,  also  p.  225.) 


PEOPORTIONS 

BY 

PARTS 

PROPORTIONS 

BY 

VOLUME 

Volume  of  mortar 
in  terms  of  per- 
centage   of    vol- 
ume of  stone.      1 

AVERAGE  VOLUME  OF  RAMMED  CONCRETE  MADE 
PROM  ONE  BARREL  CEMENT 

Percentages  of  Voids  in  Broken  Stone  or  Gravel 

1 

« 

1 

cu. 
ft. 

1 

So%* 

46%i 

40%t 

30%J 

ao%J 

1 

bbl. 

cu. 

ft. 

% 

cu.  ft. 

ou.ft. 

cu.  ft. 

cu.ft. 

cti-ft. 

7.6 
11.4 

94 

5« 

5.3 
7.4 

6.5 

7.8 
10.0 

5-7 

8.2 

X0.6 

6.2 
9.2 
la.a 

6.7 
10.3 
X3-6 

6 

15a 

19.0 

22.8 

20 

25 
22 

ai.i 

17.1 

30.6 
24X> 

9 

26.6 
30.4 
34a 

90 
10 
18 

a7-5 
3t.o 
34-4 

10 
12 

38.0 
41.8 

45-5 

J7 
16 
IS 

37-9 

i4 

2 

3.8 
3.8 
3.8 

5-7 
7.6 
95 

90 
75 
6r 

8.5 

OS 

10.5 

8.8 
9.9 
10.0 

O.I 
10.3 
"5 

9.7 
11. 1 

12.6 

10,3 

\t 

3 

2 

3-8 

5-7 
5.7 

1 1.4 

7-6 
9-5 

5t 
93 
76 

US 
10.8 
1 1.9 

12.2 
11.3 
12.4 

12.8 

.   11.7 

12.9 

14.0 

>2.5 

13-9 

15a 

^3-3 
15^ 

il 

4 

5-7 
5-7 

5-7 

11.4 

»3-3 

15-2 

64 
55 
49 

12.9 

t3  0 
ISO 

13.5 
14.« 
15.8 

14  1 

15  4 
16.6 

»5-4 
16.8 
18.2 

i6iS 

t8.3 

19.9 

3 

5-7 
5-7 
7.6 

17.1 
19.0 
n  4 

44 
40 
75 

t6.o 
17X> 
M-3 

16.9 
18.0 
14.9 

17.8 
19.1 
15s 

197 
21. 1 
16.7 

ai.s 
x8.o 

3i 
11 

7-6 
7.6 
7.6 

13.3 
15.2 
17.1 

6S 
57 
51 

i6.3 
17-4 

16.0 
17.2 
18.3 

16.8 
18.0 
19.2 

18.3 
19.6 
21JO 

X9.6 
ai-3 

33^) 

6 

7.6 
7.6 
7.6 

190 
20.9 
22.8 

47 
43 
40 

18.4 
10  4 

20-4 

19.4 
20.5 
21.7 

ao.4 
21.7 
22.9 

22.S 
23.9 
25-4 

^4-5 
36.3 
»7A 

>                2j 

I               3' 
1               23 

^4 

4 

0-5 
95 

IT.4 
133 

»5a 

87 
75 
66 

»5-7 
16.7 
17-7 

16.3 
17.4 
18.5 

16.9 
18.1 
J9-3 

18. 1 
19.6 

31. 0 

10.3 

2t.O 
33.6 

I               7I 

I                j            2M 

1         1       2J 

4i 

OS 
9-5 
95 

17.1 
19.0 
20.9 

60 
54 
49 

18.7 
19A 

20.8 

19.6 
20.8 
21.9 

ao.6 
21.8 
23.0 

22.4 
23.9 

25-3 

24.3 
35^> 

37.6 

6 

7 

9-5 
95 
9.5 

22.8 

24-7 

26.6 

46 
42 

40 

21.8 
22.8 
23-9 

23.0 
24.2 
25.3 

24-3 

25.5 
26.7 

36.7 

383 
39.6 

3o.a 

3a-5 

5 

1 1.4 
1 1.4 
1 1.4 

iS-a 
17.1 
19.0 

76 
68 
61 

19.1 

20.I 
21. 1 

19.9 
21.0 
22.1 

ao.7 
ai.9 
232 

in 

15.J 

24-0 

37.3 

5i 

6 

6J 

11.4 
1 1.4 
II.4 

20.9 
22.8 

24.7 

50 

22.1 
23.2 
24.2 

23.3 
24.4 
25.5 

24-4 
25.6 
36.9 

28.1 
29.5 

«8.9 
30J6 
33.3 

7 

7i 

8 

H.4 
1 1.4 
11.4 

26.6 
28.5 
304 

45 
42 
40 

25.2 

26.2 

27-3 

26.7 
27.8 
28.9 

28.1 
293 
30.6 

3»o 
32.4 
33.8 

33^ 
3S5 
37.1 

5 
6 
7 

15.2       10.0 
15.2    '    22.8 
15.2       26.6 

76 
64 
55 

239 
25.9 

28.0 

24.9 
27.2 
29.4 

259 
28.4 
30.8 

28X) 
30.8 
33.7 

30-0 
33.3 

36  J5 

8 
0 
10 

15.2       30.4 
152       34-2 
15.2       38.0 

40 
44 
40 

30.0 
351 
34.1 

31.7 
33.9 
36.2 

33-3 
35.8 
38.2 

36.6 
39  4 
42.3 

399 
43  « 
46-4 

I 

10 
12 

IC.O       38.0 
3^-8       4";-5 

47 
e  sand  an 

36.9 
_.'»3-7_ 

38.9 
46.2 

41.0 
48.6 

4S.I 
53.6 

S:? 

Non 
umcs  b 

E.  — Va 

y  10% 

nation* 
in  dthe 

in  the 
r  direc 

ftnenc! 
tion. 

»  of  th 

d  the  compacting  of  tl 

le  concrete  may  affect  the  vol 

♦Use  50%  column  for  broken  stone  screened  to  uniform  size. 

fUse  46%  column  fbraverag^e  conditions  and  for  broken  stone  with  dust  screened  < 

tV^  40%  column  for  gravel  or  mixed  stone  and  gravel. 

fUse  these  columns  for  scientifically  graded  mixtures. 


Volume  of  Concrete  Based  on  a  Barrel  of  4  Cubic  Feci, 
(See  important  foot-notes,  also  p.  225.) 
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PmOFOSTIONS         1 

PROPORTIONS         1 

w. 

AVERAGE 

VOLUME  OF  RAMMED  CONCRETE  MADE 

BY 

BY 

PROM  ONE  BARREL  CEMENT 

PASTS 

VOLUME 

Volume  of  r 
in  terms  0 
centage   of 
umeof  stoii 

Percentages  of  Voids  in  Broken  Stone  or  Gravel 

I 

1 

1 

1 

1 

1 

5o%^ 

45%t 

1 
40%  t     '    30%  J 

20%§ 

bbL 

cu. 

ft. 

CU. 

ft. 

% 

cu.  ft. 

cu.  ft. 

cu.  ft. 

CU.  ft. 

CU.  ft. 

I 

4 

89 

5.4 

1:^ 

§•* 

6.4 

6.9 

a 

8 

49 

7.6 

8.4 

9.5 

10  s 

3 

•     13 

35 

10.4 

1 1.0 

13.7 

14.3 

4 

16 

38 

15.8 

17.8 

5 

ao 

24 

18.9 

21.5 

6 

34 

33 

33.1 

25.1 

1 

a8 

ao 

i     38.8 

3» 

18 

(     32-4 

9 

36 

17 

36.1 

10 

40 

16 

39.7 

11 

^ 

IS 

43*4 

za 

48 

»S 

47^ 

li 

4 

6 

96 

8.8 

91 

9-4 

ZOwO 

10.7 

a 

4 

8 

73 

9^ 

10.3 

10.7 

II.6 

xa.4 

a» 

4 

10 

59 

10.9 

"5 

la.o 

13.1 

14.2 

3 

4 

13 

50 

I3.0 

ia.7 

13-3 

X4Ui 

159 

*■ 

a 

1       .       6 

8 

03 

11.3 

117 

13.3 

13-0 

13.9 

a* 

1 

6 

10 

•^4 

12.4 

12.9 

135 

US 

15.6 

3, 

I 

6 

13 

62 

13.5 

14.1 

14.8 

i6jo 

17.3 

3i 

I 

6 

14 

54 

14-5 

15.3 

x6.o 
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Note.  —  Variations  in  the  fineness  of  the  sand  and  the  compacting  of  the  concrete  may  affect  the 
fohimes  by  10%  in  ether  direction. 
•Use  50%  column  for  broken  stone  screened  to  uniform  sixe. 

tUse  45%  column  for  average  conditions  and  for  broken  stone  with  dust  screened  out. 
lUse  M%  column  for  gravel    or  mixed  stone  and  grawl. 
fUse  tnMe  columns  for  scientifically  graded  mixtures. 
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USE  THIS  TABLE  ORDINARILY. 

Volume  of  Concrete  Based  on  a  Barrel  ot  3.8  Cubic  Feet, 
(See  important  foot-notes,  also  p.  225.) 
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♦Use  50%  column  for  broken  stone  screened  to  uniform  «;ize. 

ruse  45%  column  tor  averag;e  conditions  and  for  broken  stone  with  dust  screened  < 

lUsc  40%  column  for  gravel  or  mixed  stone  and  gravel. 
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Volume  of  Concrete  Based  on  a  Barrel  of  4  Cubic  Feet. 
(See  important  foot-notes,  also  p.  2^5.) 
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Note.  —  Variations  in  the  fineness  of  the  sand  and  the  compacting  of  the  concrete  may  affect  the 
rolumes  by  10%  in  dlher  direction. 

♦Use  50%  column  for  broken  stone  screened  to  uniform  sistc. 

tUse  45%  coltmin  for  average  conditions  and  for  broken  stone  with  dust  screened  out. 

lUse  40%  oduron  for  gravel    or  mixed  stone  and  gravel. 

fUse  these  columns  for  scientifically  graded  mixtures. 
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MATERIALS  FOR  RUBBLE  CONCRETE. 

Quantities  of  Materials  for  One  Cubic  Yard  Based  on  a  Barrel  of  s-S  Cubic  Feet. 
{See  important  footnotes,  also  pp.  238  and  296.) 
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33.6 

0.87 

0.31 

0.74 

0.82 

0.  39 

0.69 

0.78 

0.37 

o.6t 

0.71 

0.  3  5;  0.60 

11.4 

19.0 

0.90 

0.38 

0.63 

0.85 

0.36 

0.60 

0.82 

0.34 

0.S7 

0.75 

0.32 

0.53 

II. 4 

33. £ 

0.81 

0.34 

0.69 

0.78 

0.33 

0.66 

0.74 

0.31 

0.62 

0.67 

0.29 

0.57 

II. 4 

36.6 

0.75 

0.32 

0.74 

0.71 

0.30 

0.69 

0.67 
1.04 

0.38 

0.67 

0.61 

0.36 

0.60 

7.6 

II.4 

I.  13 

0.32 

0..8 
0.56 

1.09 

0.31 

0.46 

0.39 

0.44 

0.97 

0.27 

0.41 

7.6 

l5.3 

0.99 

0.28 

0.94 

0.  36 

o.5i 

0.90 

0.35 

o.5a 

0.83 

0.33 

0.47 

7.6 

19.0 

0.88 

0.25 

0.63 

0.83 

0.23 

0.59 

0.79 

0.22 

0.56 

0.72 

0.30 

0.  5o 

^t 

9.5 
9.5 

i5.a 

0.91 

0.33 

0.53 

0.88 

0.31 

0.49 

0.84 
0.74 

0.29 

0.47 

0.77 

0.37 

0-44 

40% 

4 

19.0 

o.8i 

0.39 

0.S8 

0.78 

0.38 

0.55 

0.26 

0.52 

0.68 

0.34 

0.48 

4 

9.5 

23.8 

0.74 

0.  36 

0.61 

0.70 

0.35 

0.59 

0.67 

0.23 

o.5e 

0.61 

0.32 

o.5x 

H.4 

19.0 

0.77 

0.32 

0.54 

0.73 

0.31 

o.5a 

0.  70 

0.39 
0.26 
0.34 

0.49 

0.64 

0.37 

0.4S 

II. 4 

33.8 

0.70 

0.29 

o.Sg 

0.67 

0.  38 

0.56 

0.63 

0.5: 

0.58 

0.25 

0.49 

II. 4 

36.6 

0.65 

0.27 

0.63 

0.61 

0.36 

0.59 

0.58 

0.57 

0.52 

0.32 

o.Sa 

■  I 

7.6 

II. 4 

0.94 

0.27 

0.40 

0.90 

0.36 

0.38 

0.87 

0.34 

0.37 

0.80 

0.  32 

0.34 

7.6 

l5.3 

0.83 

0.2^ 

0.46 

0.78 

0.  32 

0.44 

0.75 

0.21 

0.42 

0.69 

0.  30 

0.39 

X 

7.6 

19.0 

0.74 

0.20 

0.53 

0.  70 

0.20 

0.49 

0.66 

0.18 

0.46 

0.60 

0.17 

0.42 

»t 

9.5 

l5.3 

0.76 

0.27 

0.4' 
o.aI 

0.53 

0.73 

0.  26 

0.41 

0.70 

0.34 

0.40 

0.64 

0.22 

0.  36 

So% 

4 

9.5 

19.0 

0.68 

0.24 

0.65 

0.33 

0.46 

0.62 

0.33 

0.44 

0.56 

0.  20 

0.40 

I 

2} 

9.5 

33.8 

0.62 

0.22 

0.58 

0.  30 

0.  5o 

0.56 

0.30 

0.47 

o.5o 

0.18 

0.49 

X 

11.4 

19.0 

0.64 

0.27 

0.45 

0.61 

0.  36 

0.43 

0.58 

0.24 

0.41 

0.54 

0.22 

0.38 

11.4 

33.8 

0.58 

0.24 

0.49 

0.  56 

0.24 

0.47 

0.52 

0.22 

0.44 

0.48 

0.20 

0.40 

IX. 4 

36. <i 

0.54 

0.  22 

0.  5a 

0.  5o 

0.22 

0.49 

0.48 

0.30 

0.48 

0.44 

0.18 

0.43 

'  J 

7.6 

11.4 

0.76 

0.21 

0.3a 

0.73 

0.20 

0.30 

0.70 

0.30 

0.30 

0.64 

0.18 

0.27 

7.6 

l5.3 

0.66 

0.18 

0.37 

0.63 

0.18 

0.35 

0.60 

0.17 

0.34 

0.5? 

0.  16 

0.31 

7.6 
9.5 

19.0 

0.58 

0.  16 

0.41 

0.  56 

0.  16 

0.39 

0.5  J 

0.  l5 

0.37 

0.48 

0.14 

0.34 

u 

l5.3 

0.61 

0.22 

0.34 

0.58 

0.20 

0.33 

0.56 

0.30 

0.3a 

0.53 

0.18 

0.39 

60% 

A 

9.5 

19. c 

0.55 

0.  19 

0.38 

0.53 

0.18 

0.37 

o.5o 

0.  18 

0.3! 

0.45 

0.16 

0.3a 

2* 

9.5 

33.8 

0.  5o 

0.  18 

0.4a 

0.47 

0.  16 

0.40 

0.44 

0.  16 

o.3f 

0.40 

0.14 

0-34 

11.4 

19.0 

o.5i 

0.33 

0.36 

0.49 

0.  31 

0.34 

0.47 

0.30 

0.3: 
o.3< 

0.43 

0.18 

0.30 

3       6 

11.4 

33. « 

0.46 

0.30 

0.39 

0.44 

0.  19 

0.38 

0.43 

0.18 

0.38 

0.16 

0.52 

' 

II. 4 

36.6 

0.43 

o.x8 

0.43 

0.40 

0.17 

0.40 

0.38 

0.16 

0.38 

0.35 

0.  i5 

i 

0.34 

NoTS. — ^Variations  in  the  finenefls  of  the  sand  and  the  compaotinR  of  the  concrete  may  affect  the  quan- 
tities by  xo%  in  either  direction. 

*  Use  5o%  columns  for  brolcen  stone  screened  to  uniform  size. 

t  Use  45%  columns  for  average  conditions  and  for  broken  stone  with  dust  screened  out. 

t  Vm  40%  columns  for  gravel  or  mixed  stone  and  gravel. 

i  Vae  30%  columns  for  scientifically  graded  mixtures. 
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VOLUMB  OF  RUBBLB  CONCRBTE 


Based  on  a  Barrel  of  ^.S  Cubic  Feet  {see  importartt  footnotes,  also  pp,  238 

and  296). 


PBOPOBTIONS  OF 

PBOPOBTIONB  OF 

AVERAOB  VOLUMB  OF  BUBBLB 

PLAIN  CONCRBTB 

PLAIN  CONCBBTB 

CONCRBTB  MADE  FROM  ONB 

BY  PABTB. 

BT  VOLUMB. 

BARRBL  CBMBNT. 

PBBCSNTAOB 
OF  BUBBUI 

IN  TOTAL 

1 

-6 

§ 

Stone  or  Gravel. 

TOLUMB 

OVOONGBBTB. 

■J 

1 

OQ 

1 

1 

OQ 

«)%• 

4«%t 

40%t 

30%J 

bbU 

cu.ft. 

cu.  ft. 

! 

cu.  ft.       CO*  ft* 

cu.ft. 

cu.ft. 

(1) 

(a) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8)    ;     (9)    \   do) 

(IX) 

3 

3 

11.4 

17.9        18.6  ,     19.4 

30.9 

9 

i5.a 

30.4 

31.5 

33.5 

a 

19.0 

33.0 

34.3 

35.5 

a^ 

i5.a 

33.0 

33.1 

34.1 

a6.a 

ao% 

av 

19.0 

34.8 

36.0 

37.3 

39.9 

at 

aa.8 

37.3 

38.8 

30.4 

33.4 

XI. 4 

19.0 

36.4 

37.6 

39.0 

3«.4 

II. 4 

aa.8 

39.0 

30.5 

33.0 

35.1 

II. 4 

36.6 

3'. 5 

33.4 

35.1 

38.8 

II. 4 

ao.4 

31.3 

33.3 

33.9 

i5.a 

33.3 

24.6 

35.7 

38.0 

•'    7.6 

19.0 

36.3  1     37.7        39.3 

33.1 

u 

i5.a 

35.3  '     36.4 

37.6 

30.0 

So% 

4 

19.0 

38.3  ,     39.7 

31.3 

34a 

4 

J 

aa.S 

31.3 

33.9 

34.7 

38.3 

II. 4 

19.0 

30.  a 

31.6 

33. a 

36.0 

6 

II. 4 

33.8 

33.  a 

34.9 

36.6 

40.  a 

7 

II. 4 

36.6 

36.0 

38.3 

40.3 

43.0 

' 

II. 4 

33.8 

1$:? 

35.8 

37.8 

l5.3 

37.2 

30.0 

3a. 7 

19.0 

30.7 

33.3 

34.0 

37.5 
35.0 

iS.a 

39.5 

30.8 

33.3 

40% 

1      1     i     2  • 

19.0 

33.0        34.7 

36.3 
40.5 

39.8 

i      *     1     ^ 

32.8 

36.3 

38.4 

44.5 

I     '     3 

5 

II. 4 

19.0 

35.3 

36.8 

38.7 

*!-2 

1     ^ 

It. 4 

33.8 

38.7 

40.7  .     43.7 

^6.8 
5i.7 

I        '         X 

1 

II. 4 

a6.6 

43.0 

44.5 

46.8 

1 

II. 4 

a8.6 

39.8 

31.0 

33.4 

1      1     >      a 

4 

I5.3 

33.6 

34.4 

36.0 

39.3 

t      I     1     2 

19 'O 

36.8 

38.8       40.8 

45.0 

'      1           21  ■ 

IS.3 

35. 4 

37.0       38.6 

42.0 

So% 

'        I       .        2'  ■ 

19.0 

39-6 

41.6        43-6 

47.8 
53.4 

33.8 

43.6 

46.0  1      48.6 

I           3 

5 

II. 4 

19.0 

42.3 

44.3  ,      46.4 

55-» 

1      1           3 

1          11.4 

33.8 

46.4 

So. 4 

48.8 

Si.a 

56.3 

1      J           , 

' 

I     1     11.4 

36.6 

53.4 

56.3 

63.0 

I     1       7.6 

II. 4 

35. 8 

37.3 

38.8 

41.8 

.      «     1      2 

I     1       7.6 

l5.3 

40.8 

43.0 

45.0 

49.0 

*     1      ' 

1            7.6 

19.0 

46.0  .     48.5        Si.o  '      56.3 

I     !     a) 

1     ,       9.5 

iS.a 

44.3  1     46.3  t     48.3  1      53.5 

60% 

I          al 

I   !     9.5 

19.0 

\v.\ 

53.0        S4.6  '      59.8 

I     !     at 

1     6 

9.5 

aa.8 

S7.5        60.8        66.8 

5 

II. 4 

19.0 

53.8 

55.3        58. 0 

63.0 

II   4 

32.8 

58. 0 

61.0        64.0 

70.3 

7 

\   1    11.4 

I 

36.6 

63.0  1     66.8        70.3 

77.5 

Notb: — Variations  in  the  fineness  of  the  sand  and  the  compacting  of  the 
concrete  may  affect  the  quantities  by  10%  in  either  direction. 

♦Use  50%  column  for  broken  stone  screened  to  uniform  size. 

tXXse  45%  column  for  average  conditions  and  for  broken  stone  with  dust 
screened  out, 

J  Use  40%  column  for  gravel  or  mixed  stone  and  gravel. 

§XJse  30%  column  for  scientifically  graded  mixtures. 
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TABLES   OF  RUBBLE  CONCRETE 

The  tables  on  pages  236  and  237  give  the  quantities  of  materials  and  the 
volumes  of  concrete  mixed  in  different  proportions  and  with  different  per- 
centages of  rubble.  The  values  are  made  up  as  described  on  pages  298 
and  299,  where  illustrations  are  given  of  the  methods  of  computing  the  cost. 

The  percentages  of  rubble  are  based  on  the  ratio  of  the  volume  of  the 
concrete  after  it  is  laid  to  the  actual  volume  of  the  large  stone  contained 
in  it.  In  other  words,  it  is  the  percentage  of  the  finished  concrete  occupied 
by  the  large  stone. 
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CHAPTER   XIII 

PREPARATION  OF  MATERIALS  FOR   CONCRETE 

The  various  operations  relating  directly  to  the  laying  of  concrete  are 
discussed  in  detail  in  this  and  several  succeeding  chapters.  While  the 
selection  of  the  special  methods  and  machinery,  which  are  described  at 
length  in  the  succeeding  chapters,  are  determined  by  local  conditions, 
certain  general  principles  apply  to  all  classes  of  work.  The  preparation 
of  the  materials  relates  to  the  storing  of  cement,  the  screening  of  sand  and 
gravel,  and  the  crushing  of  stone. 

STOBIHO  CEMENT 

Portland  cement  is  not  injured  by  storing  in  a  dry  place  for  an  indefinite 
length  of  time;  in  fact,  contrary  to  former  belief,  instead  of  deteriorating, 
the  quality  is  often  improved  by  storage.  Cement  manufacturers  when 
rushed  with  orders  sometimes  ship  material  which,  not  being  sufl&ciently 
air-slaked,  contains  free  lime  that  exposure  to  air  may  change  to  a  hydrate 
and  thus  render  harmless. 

Recognition  of  the  fact  that  exposure  to  dry  atmosphere  does  not  injure 
cement  has  led  to  packing  it  in  bags  instead  of  in  barrels,  thus  saving  both 
the  cost  of  the  barrel  and  the  extra  freight  upon  it.  If,  however,  the  work 
is  in  a  damp  location,  as  in  marine  construction,  barrel  shipments  are 
advisable. 

The  economy  of  storing  the  cement  as  near  as  possible  to  the  mixing 
platform  or  mixing  machine  is  obvious,  but  since,  on  the  other  hand,  it  is 
more  easily  handled  and  is  always  less  in  volume  than  sand  and  stone, 
these  should  be  given  the  preference  in  the  matter  of  location. 

SGREENINO  SAND  AND  GRAVEL 

The  three  most  common  methods  of  screening  are  (i)  by  hand,  that  is, 
by  throwing  shovelfuls  of  the  material  on  to  an  inclined  screen,  (2)  by 
dumping  or  hoisting  the  material  on  to  a  fixed  inclined  screen,  (3)  by  a 
revolving  screen. 

Oost  of  Hand  Screening.  The  cost  of  hand  screening  depends  upon 
the  total  amount  of  material  handled  rather  than  upon  the  quantity  of 
sand  or  gravel  produced.  A  material  most  of  whose  particles  run  through 
the  screen  can  be  most  cheap^v  screened,  because  the  screen  can  be  moved, 


UO  A  TREATISE  ON  CONCRETE 

or  arranged  over  a  hole,  while  if  a  large  proportion  of  the  particles  are 
caught  they  must  be  shoveled  from  the  foot  of  the  screen. 

An  average  laborer,  properly  superintended,  will  throw  about  24  cu.  yd. 
of  material  against  a  screen  in  a  ten-hour  day,  but  in  estimating  the  cost, 
allowance  must  be  made  for  shoveling  the  material  out  of  the  way,  moving 
screen,  and  superintendence. 

The  following  are  approximate  costs  of  screening  sand  and  gravel  by 
hand  under  ordinary  conditions.  The  prices  are  from  actual  records  on 
a  number  of  jobs  and  are  based  on  labor  at  $1.50  for  ten  hours,  with  a 
suitable  allowance  for  superintendence  and  contractor's  profit.  The  min- 
imum prices  apply  to  first-class  men. 

Average  Miirimnm 

cost    '  cost 

per  cu.  yd.  per  cu.  yd. 

Screening  sand,  coarse  stuff  wasted $0.11  $0.08 

Screening  gravel  to  remove  large  stones 0.15  o.io 

Screening  gravel  to  remove  sand, sand  wasted 0.24  0.17 

Screening  gravel  coarse,  and  fine  stuff,  both  measured 0.18  o.ia 

If  laborers  are  working  alone  with  no  foreman  in  sight,  as  is  often  the 
case  on  concrete  work,  50%  should  be  added  to  the  average  costs. 

Inclined  Screen  fed  by  Oarto,  Derrick  Backets,  or  Endless  Ohain.  The 
slope  of  an  elevated  screen  may  vary  from  35®  to  45^  from  the  horizontal, 
according  to  the  character  of  the  material.  Coarser  screens  are  required 
to  pass  material  of  a  certain  size  than  for  hand  screening. 

At  the  new  Cambridge  Bridge,  Boston,  the  contractors  employed  a 
screen  about  15  feet  long,  hinged  at  the  top  so  that  the  slope  could  be 
varied  to  suit  the  material.  A  hopper  located  above  the  screen  fed  on  to  a 
3-inch  bar  screen,  consisting  of  parallel  iron  bars  about  3  inches  apart, 
supported  by  iron  cross  pieces  about  5  inches  apart.  The  stones  too  large 
for  the  concrete  ran  down  this  coarse  screen,  and  rolled  off  one  side,  while 
the  remainder  of  the  material  fell  through  it  on  to  a  screen  with  i-inch  by 
f-inch  mesh,  which  separated  the  medium  gravel  from  the  sand. 

On  another  large  job  in  Everett,  Mass.,  where  an  inclined  screen  was 
fed  by  a  bucket  elevator  supplied  by  carts,  300  to  350  cu.  yd.  of  sand  and 
gravel  were  screened  in  ten  hours,  and  an  even  larger  quantity  could  have 
been  handled  had  it  been  supplied  with  absolute  regularity. 

The  cost  of  screening  by  this  method  depends  both  upon  local  conditions 
and  the  quantity  screened.  The  average  cost  may  be  assumed  to  be  from 
4  to  8  cents  per  cubic  yard  when  large  quantities  of  sand  or  gravel  are 
handled  at  once. 

Rotating  Screens.  Rotating  screens,  cylindrical  or  hexagonal  in  shape, 
although    most    frequently    employed    for    separating    crushed     stone 
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(see  p.  245),  are  also  adapted,  if  power  is  available,  for  separating  sand 
from  gravel,  or  for  separating  gravel  into  several  sizes  to  remix  in  the  theo- 
retical proportions  required  for  a  dense,  impervious  concrete. 

While  the  first  cost  of  a  rotating  screen  is  more  than  that  of  an  inclined 
screen,  less  elevation  is  required  and  it  may  be  fed  with  a  bucket  conveyor. 

A  plant  for  ordinary  concrete  made  from  two  aggregates,  sand  and 
gravel,  requires  a  screen  with  only  two  sizes  of  mesh,  the  smaller  about 
f-inch  and  the  larger  2,  2^  or  3-inch  mesh,  as  desired.  Often  no  screening 
is  required  except  to  remove  the  sand,  as  a  few  large  stones  do  no  harm. 
The  screen  may  be  about  3  feet  in  diameter  by  12  feet  in  length. 

The  present  tendency,  for  concrete  which  is  to  be  subjected  to  severe 
stress  or  to  water  pressure,  is  to  require  more  scientific  proportioning  by 
separating  the  aggregate  into  several  sizes  and  remixing  them  so  as  to 
produce  the  greatest  density.  This  separation  may  be  accomplished  in 
practice  by  adding  more  sections,  and  thus  lengthening  the  screen,  or  by 
emplo}ing  a  double  cylinder,  which  occupies  about  half  the  space  of  a 
single  cylinder. 

The  inner  cylinder  of  a  double-cylinder  screen  is  composed  of  two  or 
more  sections  of  different  sized  mesh,  and  the  outer  cylinder  is  composed 
of  two  or  more  corresponding  sections  which  are  entirely  separate  from  each 
other  so  that  each  may  discharge  into  a  separate  bin.  Each  outer  section 
has  a  finer  mesh  than  the  corresponding  section  of  the  inner  cylinder. 
The  material,  after  passing  through  a  section  of  the  inner  cylinder,  falls 
upon  the  outer  wire  and  is  again  separated,  the  part  which  is  caught  rolling 
out  through  an  annular  opening  into  one  bin  and  the  remainder  passing 
through  the  mesh  into  another  bin. 

STONE  ORUSHIMO 

The  crushing  of  stone  for  concrete  must  be  approached  from  a  different 
standpoint  than  the  preparation  of  material  for  macadam  paving,  although 
the  costs  will  not  vary  materially  from  those  of  a  well-arranged  portable 
crushing  plant  used  on  road  construction. 

For  city  or  town  macadam  paving,  where  a  suitable  ledge  is  available, 
it  is  possible  to  establish  a  fixed  plant  with  stationary  engine,  large  stone 
bins,  and  economical  machinery  for  handling  cars,  so  that  the  stone  can 
be  hauled  over  a  system  of  movable  tracks  directly  from  the  ledge  to  the 
crusher,  while  for  country  road  building  the  plant  is  arranged  with  a  view 
to  its  portability,  sometimes  even  resting  on  wheels. 

For  concrete  work  a  plant  intermediate  in  style  between  these  is  usually 
required.    Its  design  is  governed  by  the  local  conditions  and  by  the  quan- 
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tity  of  concrete  to  be  made.  In  some  cases  where  the  concrete  is  laid  in 
excavation  it  is  possible  to  locate  the  crusher  on  the  bank,  and  allow  the 
stone  to  pass  by  gravity  on  to  and  through  an  inclined  screen,  or,  if  **  crusher 
run"  is  used,  to  fall  directly  into  a  pile  below.  Generally  the  stone  from 
the  crusher  must  be  taken  by  bucket  or  belt  conveyors  to  bins,  located,  if 
possible,  above  the  concrete  mixer,  or  where  the  stone  can  be  conveniently 
conveyed  to  the  mixer  without  shoveling.  • 


I'Main  Frame 

2  Round  Back 

3  Fixed  Jaw  Plate 

4  Swing  Jaw  Plate 

5  Swlnc  Jaw 

6  Pitman 

7  Togsle  Blocic 

8  Wedge 

9  Eccentric  Shaft 
10  Swing  Jaw  Shaft 


NAME   AND   NUMBER  OF  PARTS 
if  Upper  Half  Cheek  Plate      21  Balance  Wheel 


12  Lower  Half  Cheek  Plate 

13  Bolt  for  Cheek  Plate 

14  Toggle 

15  Toggle  Bearing 

16  Bolt  for  Wedge 

17  Bolt  for  Toggle  Btock 

18  Cover  for  Main  Bearing 

19  Cover  for  Swing  Jaw  Shaft   28  Shackle  Pin 

20  Qreaee  Cup  29  Spring  Rod  Shackle 

(See  p,  242.) 


22  Boh  for  Swing  Jaw  Shaft 
Cover 

23  Bolt  for  Main  Bearing 

24  Pulley 

25  Orease  Box  Cover 

26  Bolt  and  Thumb  Screw 

27  Bok  for  Swing  Jaw  Plate 


30  Spring  Rod 

31  Spring  Bar 

32  Waiher 
Si  Washer 

34  Hand  Wheel 

35  Thumb  Nut 

36  Rubber  Spring 

37  BoH  for  Pl-D^ 

38  Orease  Box  Cover  on 

Main  Bearing 


Fig.  77. —  Jaw  Crusher. 


Stone  Cmshers.  Stone  crushers  are  of  two  general  types,  jaw  crushers 
and  gyratory  crushers. 

The  size  of  a  jaw  crusher  is  designated  by  the  opening  into  which  the 
stone  is  introduced.  A  i6  by  lo-inch  crusher  has  jaws  1 6  inches  in  width, 
and  the  space  between  the  two  jaws  at  the  top  is  lo  inches.  A  "duplex** 
crusher  has  two  pairs  of  jaws  operated  by  the  same  shaft,  but  working 
alternately  by  means  of  different  eccentrics.  Single  jaw  crushers  range 
in  .size  from  3  by  ij  inches  to  36  by  24  inches. 

The  operation  of  a  typical  jaw  crusher  is  shown  in  Fig.  77.  One  of  the 
jaws  is  fixed,  and  the  other  is  hinged  at  the  top,  and  swung  back  and  forth 
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through  a  very  small  arc.  The  motion  is  imparted  by  the  eccentric  shaft, 
which,  in  revolving,  raises  and  lowers  the  "pitman,"  whose  lower  end  is 
connected  by  toggles  with  the  lower  end  of  the  movable  jaw.  The  size  of 
the  stone  passing  through  the  jaws,  that  is,  the  size  of  the  largest  particles, 
is  regulated  by  the  opening  at  the  bottom  of  the  swing  jaw,  which  is  changed 
by  using  longer  or  shorter  toggles. 

The  capacity  of  any  crusher  —  that  is,  the  quantity  of  broken  stone 
which  it  will  turn  out  per  hour  or  per  day  —  is  dependent  not  only  upon 
the  size  of  the  crusher,  but  upon  the  texture  of  the  stone  and  the  sizes  of 
the  largest  particles.  From  the  following  catalogue  capacities  for  a  16 
by  lo-inch  jaw  crusher  per  day  of  ten  hours,  it  may  be  inferred  that  the 
quantity  turned  out  is  nearly  in  the  ratio  of  the  sizes  of  the  stones. 

120  tons  crushed  to  2^inch  size 

100    "         <«      «<     2      "      " 

80    "         "      "     li    **      " 

60      "  U        U       J         u        u 

In  estimating  the  actual  daily  output  of  a  crusher,  —  and  this  is  in  fact 
true  for  most  machinery,  —  all  catalogue  figures  are  likely  to  be  misleading 
because  they  are  based  on  maximum  capacity  with  continuous  feeding, 
while  in  practice  there  are  likely  to  be  unavoidable  delays.  An  average 
day's  work  of  ten  hours,  —  based  on  actual  records  obtained  by  the  authors 
from  a  number  of  jobs,  —  for  a  15  by  9-inch  crusher  set  for  2 J-inch  stone, 
with  a  small  percentage  of  tailings,  may  be  taken  at  65  cu.  yd.  or,  say, 
78  tons,  in  ten  hours.  This  estimate  applies  to  continuous  running  of  the 
crusher,  allowing  only  for  occasional  unavoidable  delays.* 

A  section  of  a  gyratory  crusher,  which  is  adapted  for  more  stationary 
plants,  is  shown  in  Fig.  78,  page  244.  It  consists  essentially  of  a  cone 
with  a  gyratory  motion  within  an  inverted  conical  chamber  or  shell.  The 
size  of  the  crusher  is  determined  by  the  width  of  the  opening  between  the 
top  of  the  cone  and  the  shell,  and  the  circumference.  The  gyratory  motion 
of  the  cone  shaft  is  produced  by  an  eccentric  keyed  to  its  lower  end.  As 
the  shaft  revolves,  the  cone  is  given  a  kind  of  a  rocking  motion  which  con- 
tinually directs  it  toward,  and  then  away  from,  different  portions  of  the 
shell.  The  size  of  the  broken  stone  is  regulated  by  raising  or  lowering 
the  cone  on  the  shaft. 

For  a  concrete  plant  producing  200  cubic  yards  per  day,  manufac- 
turers recommend  a  No.  4  gyratory  crusher  with  openings  8  x  27  inches. 

The  horse-power  required  to  drive  a  crusher  and  its  attendant  machinery 

*The  Annual  Report  of  the  Newton,  Mass.,  City  Enghieer  for  189 1  gives  interesting  data  or 
dMail  costs  of  stone  crushing,  a  portion  of  which  are  here  summarized  on  page  249. 
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varies  largely  with  the  material  handled.    It  is  advisable  to  make  ample 

"allowance  above  the  figures  given  in  manufacturers*  catalogues.    It  is, 

also,  economical  to  use  a  wider  and  heavier  belt  than  is  generally  specified. 


-Lighter  Screw 

Fig.  78.— Gyratory  Crusher.    (See  p.  243.) 

in  order  to  avoid  delays  and  shutdowns.  When  ordering  almost  any  kind 
of  machinery  the  authors  make  it  a  practice  to  require  a  wider  and  heavier 
pulley  than  the  standard  width.  It  is  wise  to  make  a  pulley  at  least 
p  inch^  wider  than  the  belt  which  is  to  be  run  upon  it. 
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CruBher  Screens  and  Bins.  A  typical  design,  by  Mr.  Earle  C.  Bacon, 
for  bins  suitable  for  a  plant  where  the  concrete  mixer  or  mixing  platform  is 
located  at  a  distance  from  the  crusher  is  shown  in  Fig.  79.  With  slight 
changes  they  may  be  arranged  to  discharge  into  hoppers  over  a  concrete 
mixer.  The  dimensions  of  timber  employed  in  the  construction  may  be 
used  as  a  basis  for  bins  of  other  sizes. 


Fig.  79.— Small  Crushing  Plant  with  Elevator,  Screen,  and  Portable  Bins.  (See  p.  245.) 


A  safe  slope  for  the  bottom  of  stone  bins  is  45°,  although  if  lined  with 
sheet  iron  this  may  be  decreased  to  35°  or  40°. 

Screens  for  broken  stone  as  shown  in  Fig.  80,  page  246,  are  usually  made 
in  sections  varj'ing  in  length  from  3  to  5  feet,  so  that  they  can  be  bolted  to- 
gether and  give  as  many  divisions  of  sizes  as  are  required.  The  diameters 
vary  from  24  to  48  inches.  The  mesh  of  a  rotating  screen  should  be  about 
20%  smaller  in  diameter  than  the  required  size  for  the  stone,  as  there  is 
more  or  less  wear  on  the  screen,  which  enlarges  the  holes,  and  this  allow- 
ance will  also  assist  in  excluding  the  oblong  pieces  whose  longest  dimen- 
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sion  is  above  the  limit.  For  concrete,  unless  two  or  more  sizes  of  stone 
are  mixed,  no  more  than  two  sizes  of  mesh  are  required,  one,  J-inch  to 
remove  the  dust,  and  the  other,  2,  2  J,  or  3-inch  to  remove  the  coarse  stuff. 
Often  it  is  necessary  only  to  remove  the  dust  which  may  then  be  used  as 
sand. 

Stone  Bin  Gates.  A  gate  designed  by  Mr.  C.  S.  MacHenry,  of  the 
Greene  Consolidated  Copper  Co.,  has  proved  extremely  satisfactor>'  for 
cutting  off  the  flow  of  materials  of  the  nature  of  broken  stone,  gravel,  and 
sand.    A  detail  drawing  of  this  is  shown  in  Fig.  81. 

Cost  of  Stone  Groshing.     The  cost  of  stone  crushing  is  so  dependent 


i  10.  80—  Rotating  Screen.     {Sre  />.  245  ) 

upon  local  conditions  and  upon  the  character  of  the  rock,  that  only  approxi- 
mate estimates  based  upon  actual  experience  can  be  given.  There  are, 
in  general,  two  classes  of  work,  —  one  where  the  rock  is  blasted  from  a 
ledge  near  at  hand,  and  the  other  where  the  crushers  are  supplied  with 
boulders  or  other  loose  rock.  The  gang  at  the  crusher  is  similar  in  both 
cases,  and  the  chief  difference  in  operation  is  the  extra  gang  for  drilling 
and  breaking  up  the  stone  in  the  ledge.  On  the  other  hand,  usually  more 
permanent,  and  therefore  more  economical,  arrangements  for  hauling  the 
stone  can  be  made  in  ledge  excavation  than  when  the  stone  is  obtained 
from  various  sources. 
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A  typical  gang*  for  operating  a  15  by  9-inch  crusher,  turning  out,  say, 
65  cubic  yards  of  broken  stone  in  ten  hours,  is  as  follows: 

One  foreman. 

One  engineman. 

Two  men  feeding  crusher. 

One  other  man  at  crusher  on  odd  work. 

Three  men  loading  stone  into  carts  to  supply  crusher. 

Two  single  carts  with  one  teamster  hauling  stone  to  crusher. 

The  number  of  teams  required  to  haul  stone  to  crusher  depends,  of 
course,  upon  the  length  of  haul.  Sometimes  additional  men  will  be  needed 
to  pass  the  stone  to  the  men  feeding  the  crusher;  on  the  other  hand,  if  the 
stone  is  dumped  directly  into  a  hopper  above  the  crusher  so  as  not  to  re- 
quire handling,  two  men  are  capable  of  supplying  a  crusher  whose  capacity 
is  200  cubic  yards  per  day. 

The  labor  of  drilling  a  ledge  obviously  depends  upon  the  quality  and 
seaminess  of  the  rock  and  the  depth  of  the  holes.  Under  ordinary  condi- 
tions, a  steam  drill  with  two  men  can  be  counted  upon  to  loosen  consider- 
ably more  rock  than  can  be  handled  by  a  15  by  9-inch  crusher.  The  cost 
of  barring  out  and  sledging  the  blasted  rock  may  be  estimated  on  the  basis 
of  about  10  cubic  yards  (measured  after  crushing)  per  man  per  day  of  ten 
hours.  If  the  crusher  is  a  large  one,  say  a  No.  6  rotary  (11  by  36  in.), 
a  man  will  bar  and  sledge  about  double  this  quantity  because  it  does  not 
need  to  be  broken  so  fine.  The  figures  are  averaged  by  the  authors  from 
actual  observed  speeds  on  a  number  of  jobs. 

In  estimating  the  cost  of  crushing  stone,  the  original  cost  of  the  plant  is 
an  important  item.  The  allowance  for  this  per  yard  of  rock  is  dependent 
upon  the  length  of  time  the  plant  is  to  be  operated,  and  the  probable  value 
of  the  machinery  when  the  work  is  complete,  as  well  as  upon  the  interest 
on  the  investment  and  the  cost  of  repairs.  A  plant  similar  to  that  shown  in 
F'g-  79>  P^-ge  345,  with  a  16  by  lo-inch  jaw  crusher,  may  be  estimated  to 
cost  from  $2,000  to  $2,500.! 

A  very  careful  analysis  of  the  actual  cost  of  crushing  stone  for  macadam 
in  a  large  gyratory  crusher  was  made  by  Mr.  Albert  F.  Noyes,  City  Engi- 
neer of  Newton,  Mass.  His  prices  are  based  on  common  labor  at  $1.75 
per  day  of  nine  hours,  drill  men  at  $3.00,  drill  helpers  at  $1.75,  engineman 
for  crusher  at  $2.00,  and  two  one-horse  carts  with  driver  at  $5.00.  The 
detail  costs  per  cubic  yard  of  crushed  stone  were  as  follows: 

*Actual  gang  employed  on  a  concrete  contract  for  the  Metropolitan  Water  Works,  Mass. 
i  Estimated  by  Earle  C.  Bacon. 
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Cosi  per  cubic  yard  of  Quarrying  and  Crushing  Hard  Green  Trap  at  Newton ^  Mass.* 

Labor  of  steam  drilling $0,092 

Coal,  oil,  waste,  powder,  drilling  and  repairs  for  drilling  and  blasting 0.084 

.Shaipcning  drills  and  tools 0^)69 

Breaking  stone  for  crusher.  .\ 0.279 

Filling  carts  with  rough  stone 0.098 

Carting  stone  to  crusher 0.072 

Feeding  crusher 0'053 

Engineman  of  crusher 0.031 

Coal,  oil ,  and  waste  for  crusher 0.079 

Repairs    0^41 

Total  cost  per  cubic  yard  of  crushed  stone $0,898 

The  total  cost  of  crushing  in  a  jaw  crusher  conglomerate  ledge  stone 
drilled  by  hand,  Mr.  Noyes  gives  as  $1,113  per  cubic  yard;  of  trap  cobble 
stone  wheeled  to  crusher  in  barrows,  as  $0,445  P^^  cubic  yard;  and  of 
granite  cobble  stone  hauled  in  carts,  as  $0,372  per  cubic  yard. 

These  costs,  which,  as  well  as  the  wages  paid  per  day,  must  be  taken  into 
account  when  estimating  under  other  conditions,  are  based  upon  an  output 
per  hoiu"  of  7.7  cubic  yards  hard  green  trap,  8.9  cubic  yards  conglomerate 
ledge,  1 1.8  cubic  yards  trap  cobble  stone,  and  9  cubic  yards  granite  cobble 
stone.f 

Data  on  Broken  Stone.  Broken  stone  is  often  sold  by  weight  instead  of 
by  the  cubic  yard,  because  of  the  variation  in  volume  due  to  handling  or 
transporting.  A  cubic  yard  of  broken  trap  stone  may  vary  in  weight 
from  2  400  to  2  700  pounds.  J  If  measured  after  carting  some  distance, 
broken  stone  will  weigh  about  10%  heavier  per  cubic  yard  than  at  the 
crusher,  because  of  the  settling.  The  authors  have  found  by  repeated 
measurements  that  100  pounds  per  cubic  foot  is  a  fair  average  weight  for 
screened  trap  rock  after  it  has  been  shaken  down  by  hauling,  although 
when  measured  loose  in  a  small  measure  an  average  weight  is  about  90 
pounds.  Crusher  run  stone  is  about  10%  heavier  than  this  because  it 
contains  less  voids.  Stones  having  lower  specific  gravities  than  trap  are 
correspondingly  lighter  in  weight.  § 

On  macadamized  or  paved  roads,  if  no  steep  hills  are  to  be  encountered, 
two  horses  will  haul  from  6  000  to  7  000  pounds  of  broken  stone  to  a  load. 
Very  high  side  boards  are  of  course  necessary  to  carry  this  quantity. 

♦Annual  Report  of  City  Engineer  for  189 1. 

tCost  per  cubic  yard  of  stone  crushing  for  pavement  in  various  towns  is  given  in  Report  Mass. 
Highway  Commission,  1895,  p.  38,  and  further  data  in  Engineering  News,  March  27,  1902,  p. 
258,  and  Jan.  15,  1903,  p.  55. 

{For  data  on  weights,  see  article  bj  W.  £.  McClintock  in  Journal  Association  Engineering 
Societies,  Vol.  XI.,  p.  424. 

§Sce  table,  p.  163. 
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Numbers  are  used  to  designate  the  sizes  of  stone  on  road  construction, 
and  stone  bought  from  a  crusher  is  likely  to  be  sold  in  this  way.  In  such 
cases  it  must  be  borne  in  mind  that  these  numbers  are  of  local  significance. 
Some  plants  call  their  finest  product,  including  dust,  No.  i  stone,  while 
others  commence  to  number  from  their  coarsest  size  or  tailings. 

WA8HIM0  SAND  AND  STONE 

Gravel  frequently  requires  washing  to  remove  the  coating  of  clay  or  loam 
from  the  pebbles.  Crushed  stone  may  require  removal  of  the  dust.  Sand 
sometimes  has  too  much  silt  to  produce  a  strong  concrete,  or  may  contain 
vegetable  matter  (see  p.  154b)  which  renders  it  absolutely  unfit  for  concrete. 
Washing  also  may  be  employed  to  assist  in  the  separation  of  aggregates 
into  the  sizes  required  for  accurate  proportioning. 

The  most  satisfactory  plan  for  washing  appears  to  be  to  wash  the  mate- 
rial down  a  trough  over  screens  in  the  bottom  of  the  trough,  or  against  and 
through  screens  inclined  in  the  opposite  direction  from  the  trough.  Screens 
with  round  punched  holes  are  better  for  this  purpose  than  wire  mesh. 

Bellows  Falls  Ganal  Company's  Plant.  The  method  used  by  the  Aber- 
thaw  Construction  Company  for  washing  both  the  crushed  stone  and  gravel 
consisted  of  shoveling  the  material  from  an  elevated  platform  into  inclined 
chutes  over  the  upper  end  of  which  were  placed  eight  i-inch  pipes  with 
their  lower  ends  hammered  together  to  form  a  spray.  The  water  from  these 
pi|)es  washed  the  gravel  and  stone  down  the  chute  into  storage  bins  below, 
the  dirty  water  passing  through  screens  near  the  bottom  of  the  chute  into 
troughs  lined  with  tarred  paper  which  carried  it  away.  For  washing 
stone  or  gravel,  J-inch  screens  were  used,  and  for  sand,  No.  20  mesh  screens, 
the  latter  requiring  frequent  cleats  to  sup|>ort  the  wire  cloth. 

Rockingham  Power  Company  Washing  Plant."*"  In  this  plant  the  gravel 
was  dumjjed  as  it  came  from  the  pit  into  hoppers  forming  the  upper  end  of 
an  inclined  sluice  carried  on  a  light  pole  trestle.  Enough  water  was  then 
drawn  from  an  elevated  tank  to  float  the  gravel  down  the  chute  to  the  lower 
end  which  terminated  in  an  inclined  screen  with  ^-inch  me$h.  The  water 
and  sand  passed  through  the  screen  into  hoppers  below,  while  the  pebbles 
rolled  along  the  screen  and  passed  over  the  end  into  a  gondola  car.  The 
water  overflowing  the  sides  of  the  sand  hopper  carried  off  the  loam  and 
lighter  material  while  the  sand  settled,  and  when  the  hopper  was  filled 
it  could  be  drawn  off  into  cars  l>eneath. 

♦  Engincrring-Contracting.  May,  13,  1908,  p.  292. 


MIXING  CONCRETE  251 

CHAPTER    XVI 
MIXING  CONCRETE 

The  method  employed  for  mixing  concrete  is  immaterial,  provided  the 
result  is  a  homogeneous  mass  of  the  required  uniform  consistency,  con- 
taining the  various  aggregates  and  cement  in  proper  proportions.  If  the 
color  of  the  mass  is  not  absolutely  uniform,  that  is,  if  uncoated  particles 
of  sand  or  stone  are  visible,  if  masses  of  stones  are  separate  from  the 
mortar,  or  if  some  portions  of  the  mortar  are  dryer  than  others,  the  mixing 
has  not  been  thorough. 

Hand  vs.  Machine  BUzing.  First-class  concrete  may  be  produced,  with 
careful  superintendence,  by  either  hand  or  machine-mixing. 

The  relative  cost  of  the  two  methods  depends  entirely  upon  circum- 
stances, and  must  be  estimated  for  each  individual  case.  If  the  job  is  a 
small  one,  so  that  the  cost  of  erecting  the  plant  plus  the  interest  and  de- 
predation, divided  by  the  number  of  cubic  yards  to  be  made,  is  a  large  item, 
or  if  frequent  moving  is  required,  concrete  may  be  and  often  is  mixed 
cheaper  by  hand  than  by  machinery.  The  information  which  follows 
concerning  both  methods  will  serve  as  a  guide  for  comparison  in  special 
cases. 

MIXINO  OONORETE  BT  HAND 

The  methods  employed  by  different  engineers  and  contractors  for 
handling  the  materials  and  arranging  the  men  are  nearly  as  varied  with 
hand-mixed  as  with  machine-mixed  concrete.  Concrete  mixing  is  seem- 
ingly so  simple  an  operation  that  it  is  often  neglected  by  the  inspector, 
and  poor  workmanship  escapes  detection. 

The  inspector  should  lay  the  greatest  stress  upon  (a)  exact  measurement 
of  the  gravel  or  broken  stone,  (b)  thorough  mixture  of  the  cement  and 
sand,  {c)  thorough  mixture  of  the  mass,  and  {d)  care  in  dumping  the  con- 
crete into  place.  The  quantity  of  water  used  in  the  mixing  and  the  proper 
ramming  or  puddh'ng  of  the  concrete  in  place  are  equally  important  but 
are  Jess  Ukely  to  be  overlooked. 

In  proportioning  the  ingredients,  it  is  poor  economy  to  make  allowance 
for  insufficient  mixing  or  improper  handling  of  the  materials.  The  addi- 
tional cement  will  l>e  much  more  expensive  than  the  extra  time  expended 
by  laborers  in  securing  a  homogeneous  mixture. 

In  the  first  place  the  mixing  platform  should  be  located  as  near  the  work 
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as  possible,  and  so  situated  that  the  coarse  materials  can  be  conveniently 
dumped  on  one  side  of  it  and  the  sand  on  the  other.  It  should  be  not  less 
than  15  to  20  feet  square  if  all  the  work  is  to  be  done  upon  it,  and  except 
for  a  very  small  job  should  be  of  2-inch  plank,  planed  one  side,  spiked  to, 
say,  2  by  4-inch  stringers  about  5  feet  apart,  so  that  it  can  be  moved  from 
place  to  place  as  required.  A  2  by  3-inch  strip  around  the  edge  will  pre- 
vent loss  of  material.  If  the  sand  and  cement  are  made  into  a  mortar 
before  mixing  with  the  stone,  the  platform  may  be  narrower  and  a  mortar 
box  employed  in  addition. 

Methods  of  Measiiring  Material.  Cement  should  invariably  be  meas- 
ured by  weight.  In  practice  this  is  accomplished  not  by  weighing  on 
scales  but  by  counting  packages,  since  bags  or  barrels  of  cement  have 
standard  weights.* 

The  volumes  of  sand  and  stone  or  other  aggregate  should  be  distinctly 
stated  in  the  proportions  in  terms  of  the  number  of  cubic  feet  of  each 
material  to  a  barrel  of  cement,  or  else  by  parts,  coupled  with  the  explana- 
tion that  one  part,  or  barrel,  represents  a  definite  volume,  such  as  3.8  cubic 
feet.  In  specifications  where  the  proportions  are  given  by  parts  with  no 
unit  of  measurement,  the  contractor  undoubtedly  has  the  legal  right  to 
base  the  volumes  of  aggregate  on  the  loose  measurement  of  cement,  hence 
the  necessity  of  exact  statement  of  units,  as  prescribed  on  page  217. 

The  sand  measure  preferred  by  the  authors  is  a  bottomless  box  similar 
to  the  gravel  box  shown  in  Fig.  5,  page  18,  having  a  depth  of  about  6  inches, 
and  other  dimensions  determined  by  the  required  volume.  The  filling  of 
cement  barrels  or  half-ban  els  with  sand  is  a  slower  and  less  accurate  process. 
If  the  sand  cannot  be  conveniently  unloaded  close  to  the  measuring  plat- 
form, it  may  be  measured  in  a  barrow  or  other  wheeled  vehicle  so  con- 
structed that  it  can  be  accurately  leveled  off  after  filling.  For  rough 
measurement  ordinary  contractors'  barrows,  whose  approximate  "large" 
capacities  are  given  on  page  9,  are  suitable.  If  more  exact  quantities  are 
required,  however,  it  takes  only  a  few  more  seconds  to  dump  the  sand 
from  the  barrows  into  a  bottomless  box. 

For  gravel  or  broken  stone  a  bottomless  box  about  8  or  9  inches  deep, 
shown  in  Fig.  5,  page  18,  is  a  convenient  measure.  Special  barrows  built 
to  exact  dimensions  are  more  exact  measures  than  ordinary  contractors' 
barrows  and,  in  some  cases,  than  the  bottomless  box,  because  an  unscrupu- 
lous contractor  can  more  easily  heap  the  material  in  the  latter  when  the 
inspector's  back  is  turned.  Cement  barrels  are  accurate  measures,  but 
time  is  wasted  in  lifting  the  shovels  when  filling,  and  in  dumping  thetn. 

♦Sec  page  i. 


MIXING  CONCRETE  253 

A  measuring  barrow  car,*  built  so  that  it  can  be  handled  with  a  derrick, 
is  sometimes  convenient. 

Hand  Bfizing.  A  detailed  description  of  one  of  the  best  ways  to  mix 
concrete  by  hand  is  given  in  Chapter  II  for  the  benefit  of  those  not  familiar 
with  concreting.  It  is  the  general  opinion  of  concrete  experts  that  the 
particular  order  adopted  for  mixing  the  materials  has  little  effect  upon  the 
strength  of  the  concrete,  provided  the  materials  are  turned  a  sufficient 
number  of  times  to  incorporate  them  thoroughly.  Some  engineers  prefer 
to  make  the  cement  and  sand  into  a  mortar,  while  others  do  not  add  the 
water  until  the  final  turning.  The  authors  have  seen  excellent  work  pro- 
duced by  both  methods,  but  prefer  the  latter  chiefly  because  shoveling  the 
mortar  on  to  the  stone  involves  more  labor  than  handling  the  dry  mixed 
cement  and  sand;  in  fact,  comparative  tests  show  that  it  costs  less  to  mix 
the  cement  and  sand  dry,  shovel  the  mixtiu'e  on  to  the  stone  and  mix  three 
times,  than  to  make  a  mortar,  shovel  it  on  to  the  stone  and  mix  only  twice. 

Methods  variously  employed,  the  first  of  which  is  described  in  detail  on 
page  21,  are  outlined  as  follows: 

(i)  Cement  and  sand  mixed  dry  and  shoveled  on  to  the  stone  or  gravel 
leveled  off,  and  wet  as  the  mass  is  turned. 

(2)  Cement  and  sand  mixed  dr\%  and  the  stone  or  gravel  dumped  on 
top  of  it,  leveled  off,  and  wet  as  the  mass  is  turned. 

(3)  Cement  and  sand  mixed  with  water  into  a  mortar  which  is  shoveled 
on  to  the  gravel  or  stone,  and  the  mass  turned  with  shovels. 

(4)  Cement  and  sand  mixed  with  water  into  a  mortar,  the  gravel  or 
stone  spread  on  top  of  it,  and  the  mass  turned  with  shovels. 

(5)  Gravel  or  stone,  sand,  and  cement,  spread  in  successive  layers, 
mixed  slightly  and  shoveled  into  a  circle  or  crater,  water  poured  into  the 
center,  and  the  mass  mixed  with  shovels  and  hoes. 

The  last  method  is  applicable  only  where  a  small  amount  of  concrete  is 
to  be  mixed  on  the  ground  with  no  mixing  platform  or  mortar  box. 

Sand  and  cement  must  never  be  mixed  up  in  advance,  as  lime  and 
sand  are  often  mixed,  because  the  natural  moisture  which  all  sands  contain 
will  make  the  cement  set  and  cake. 

The  systematic  arrangement  of  the  men  in  pairs,  as  described  on  page 
21,  and  insistence  upon  their  shoveling  from  the  bottom  of  the  pile  and 
then  turning  their  shovels  completely  over,  are  essentials  for  thoroughly 
mixed  concrete.  In  the  final  wet  mixing  the  materials  should  be  turned 
in  this  way  two  or  three  times. 

For  wetting  the  concrete  some  engineers  specify  spraying  with  the  hose, 

♦See  illustration  in  Engineering  News,  April  13,  1896,  p.  168. 
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but  in  practice  there  appears  to  be  no  special  advantage  in  this  over  ordinary 
galvanized  iron  buckets,  while  with  the  latter  the  quantity  can  be  gaged  . 
more  accurately  by  filling  the  required  number  of  buckets  in  advance. 
Nearly  all  the  water  can  be  poured  on  the  dry  materials  before  commencing 
to  turn,  and  the  remainder  used  to  wet  up  occasional  dry  spots. 

The  quantity  of  water  is  regulated  according  to  the  appearance  of  the 
concrete  after  placing.  In  a  thin  wall  the  water  will  rise  to  the  surface 
through  successive  layers  so  that  the  first  batches  in  a  day's  work  require 
the  most  water.  Whatever  the  quantity,  it  should  be  thoroughly  incor- 
porated with  the  other  ingredients,  and  the  amount  which  can  be  thus 
incorporated  may  sometimes  be  taken  as  the  allowable  limit  in  hand- 
mixing.  The  best  consistency  for  different  classes  of  concrete  is  dis- 
cussed on  page  279. 

Distribution  of  Bfizing  Gang.  Whatever  the  methods  of  mixing,  the 
chief  requisites  for  economy  are  such  an  arrangement  of  the  gang  that  each 
man  will  have  definite  duties,  and  that  the  number  of  men  on  one  set  of 
operations  will  perform  their  work  in  the  same  length  of  time  required  by 
another  set  of  men  to  perform  a  different  operation  or  set  of  ojjerations. 
A  gang  should  be  as  large  as  practicable  in  order  to  lessen  the  cost  of 
superintendence  and  the  general  expense. 

The  best  plan,  where  the  size  of  the  gang  can  be  regulated  to  suit,  is  to 
give  each  man  a  single  operation  to  perform.  For  example,  let  one  man 
or  set  of  men  wheel  and  measure  all  the  sand;  let  another  set  of  men  mix 
the  sand  and  cement;  let  a  third  set  be  continually  employed  measuring 
the  gravel  or  stone;  a  fourth  mixing  the  mass,  while  one  or  two  of  their 
number  supply  water;  a  fifth  filling  the  barrows  and  wheeling  the  con- 
crete to  place,  and  still  another  set  leveling  the  concrete  and  ramming  or 
puddling. 

It  is  generally  economical  to  have  two  batches  of  concrete  in  preparation 
at  once,  although  one  set  of  men  usually  can  measure  and  mix  the  sand  and 
cement  for  two  mixing  gangs.  While  one  batch  of  concrete  is  being 
shoveled  to  place  or  wheeled  in  barrows,  the  other  batch,  either  in  a  different 
location  on  the  same  platform  or  on  a  separate  platform,  may  be  spread 
and  mixed. 

The  method  of  handling  a  small  gang  is  described  on  page  21.  The 
arrangement  of  gangs  on  two  well  managed  actual  jobs  is  illustrated  in 
the  following  outline: 

(i)  Gang  on  a  core  wall  for  a  dike  where  the  sand  and  cement  were 
mixed  dry  and  spread  on  to  the  stone,  then  wet  as  the  mass  was 
turned. 
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The  large  mixing  platform  was  located  30  to  50  feet  distant  from  the 

excavation,  and  the  concrete  was  handled  in  wheelbarrows. 
One  foreman. 

One  man  wheeling  sand  to  measuring  box. 
Two  men,  working  alternately  at  the  two  ends  of  the  mixing  platform, 

opening  cement,  and  mixing  sand  and  cement  dry. 
Three  or  four  men,  working  alternately  at  each  end  of  platform,  shoveling 

gravel  into  bottomless  boxes. 
Six  men  working  alternately  at  each  end  of  platform,  mixing  concrete 

(turning  it  three  times). 
Two  men  handling  water. 

Four  men  wheeling  concrete,  each  filling  his  own  barrow. 
Four  men  leveling  and  ramming. 

The  average  quantity  of  concrete  in  proportions  1:2:5  laid  by  this  gang 
per  day  of  ten  hours  was  about  65  batches  or  47  cubic  yards,  with  a  maxi- 
mum of  about  90  batches  or  65  cubic  yards. 

(2)  Gang  for  a  6-inch  foundation  for  a  street  pavement,  where  the  sand 
and  cement  were  made  into  a  mortar  and  spread  on  to  the  stone,  and 
where  two  mixing  platforms  were  used,  one  on  each  side  of  the  street, 
with  a  mortar  box  between  them. 
One  foreman. 

Two  men  mixing  mortar  in  one  mortar  box. 
Four  men  shoveling  stone  alternately  into  two  measuring  boxes. 
Four  men  working  alternately  on  the  two  mixing  platforms,  spreading 

mortar  on  stone,  mixing  concrete,  and  shoveling  to  place. 
Three  men  leveling  and  ramming  concrete  and  also  assisting  to  shovel 

to  place. 
One  man  carrying  water  and  doing  other  odd  work. 
The  total  quantity  of  concrete  in  proportions  i:  2:  5  laid  per  day  of  ten 
hours  averaged  from  40  to  46  batches  or  29  to  ^^  cubic  yards  per  day 
for  the  gang.  The  gang  was  not  quite  up  to  the  average,  for  under  given 
conditions  they  ought  to  have  turned  out  regularly  34  cubic  yards  per  day 
of  ten  hours. 

Approximate  costs  of  concrete  mixing  are  discussed  on  page  25. 

MIXING  BY  MACHINERY 

On  all  large  contracts,  machinery  for  mixing  concrete  is  universally 
replacing  hand  labor.  The  economy  of  this  usually  is  due  as  much  to 
the  appliances  introduced  for  handling  the  raw  materials  and  the  concrete 
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as  to  the  saving  in  the  actual  labor  of  mixing.  Any  arrangement  which 
requires  the  measuring  and  spreading  of  materials  by  shovelers  before 
entering  the  mixer  results  simply  in  saving  the  process  of  hand  turning 
of  the  concrete  and  the  labor  of  shoveling  it  into  the  vehicle,  and  this  saving 
is  partly  balanced  by  the  cost  of  maintaining  and  operating  the  mixer. 
On  a  small  job  this  last  item  almost  invariably  exceeds  the  saving  in  hand 
labor  and  renders  the  expense  with  the  machine  greater  than  without  it. 

The  design  of  the  appliances  or  plant  for  handling  the  materials,  and  to 
some  extent  the  selection  of  the  type  of  mixer,  depends  upon  local  condi- 
tions, the  quantity  to  be  mixed  per  day,  and  the  total  volume  of  concrete. 
For  a  large  mass  of  concrete  masonry  it  is  evident  that  it  pays  to  invest  a 
considerable  sum  in  machinery  to  reduce  the  number  of  men  and  horses, 
but  if  for  any  reason  only  a  small  quantity,  we  will  say  not  over  50  cubic 
yards,  can  be  deposited  in  a  day,  the  cost  of  expensive  machinery  cuts  a 
very  large  figure  and  hand  labor  is  generally  cheaper.  In  estimating  the 
interest  on  the  cost  of  the  plant  which  must  be  charged  against  a  cubic 
yard  of  concrete,  instead  of  dividing  the  interest  per  day  by  the  usual 
daily  output,  the  interest  for  the  year  must  be  divided  by  the  total  amount 
of  concrete  to  be  laid  in  the  year.  In  other  words,  allowance  must  be 
made  for  the  days  when  inclement  weather  prevents  work.  To  find  the 
depreciation,  the  value  of  the  entire  plant  when  new,  minus  its  value  after 
the  job  is  completed,  is  divided  by  the  total  number  of  yards  of  concrete. 
Some  of  the  other  running  expenses,  such  as  the  wages  of  the  engineman, 
may  continue  from  day  to  day  whether  or  not  any  concrete  is  being  laid. 

Ooncrete  Mixers.  An  effective  concrete  mixer  not  only  stirs  the  mass, 
which  may  tend  to  separate  the  light  and  heavy  particles,  but  cuts  it  again 
and  again,  and  repeatedly  transfers  the  materials  from  one  part  of  the 
machine  to  another,  so  that  in  whatever  order  they  are  introduced,  the 
product  will  be  homogeneous.  Continuous  turning  alone  does  not  ac- 
complish the  result  so  quickly  or  thoroughly  as  the  more  complicated 
motions.  The  appearance  of  the  concrete  as  it  falls  from  the  mixer  will 
often  distinguish  the  better  of  two  machines. 

The  larger  the  machine,  the  more  economical  it  will  be,  provided  the 
arrangements  for  supplying  it  with  material  and  conveying  the  concrete  to 
the  work  permit  running  at  full  capacity. 

Concrete  mixers  are  of  two  general  classes:  (i)  continuous  mixers  into 
which  the  materials  are  fed  constantly,  usually  by  shovelfub,  and  from 
which  the  concrete  is  discharged  in  a  steady  stream,  and  (2)  batch  mixers, 
designed  to  receive  at  one  charge,  say,  a  barrel  or  a  bag  of  cement  with  its 
proportionate  volume  of  sand  and  stone,  and  after  mixing  to  discharge  it 
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in  one  mass.  It  is  impossible  to  separate  these  two  classes  very  distinctly 
because  many  of  the  machines  are  adapted  to  either  continuous  or  batch 
mixing. 

The  authors  are  opposed,  as  a  rule,  to  the  use  of  continuous  mixers, 
unless  the  materials  are  measured  and  fed  mechanically,  because  of  the 
difficulty  of  uniform  feeding.  When  the  ingredients  are  measured  out  by 
hand,  spread  in  layers  one  above  another,  and  then,  starting  at  one  edge, 
are  shoveled  into  the  mixer,  the  proportions  of  the  materials  in  the  resulting 
concrete  are  regulated  by  the  thickness  of  the  layers  of  the  different  in- 
gredients rather  than  by  the  dimensions  of  the  measuring  barreb  or  boxes. 
If  in  one  portion  of  the  pile  the  layer  of  cement  is  thicker  than  in  another, 
the  resulting  concrete  will  be  proportionally  richer.  With  batch  mixers 
all  the  materiak  enter  the  machine  at  once;  the  homogeneity  of  the  product 
depends  upon  the  character  and  length  of  time  of  mixing  rather  than  upon 
the  care  exercised  by  the  laborers  in  feeding,  and  less  insp)ection  is  neces- 
sary. 

The  regulation  of  the  water  supply  in  machine-mixing  as  in  hand- 
mixing  is  largely  a  matter  of  judgment.  Even  if  the  materials  were  all 
supplied  under  absolutely  uniform  conditions,  the  same  volume  of  water 
would  not  produce  from  each  batch  a  concrete  of  uniform  consistency, 
because,  as  the  concrete  is  laid,  the  water  works  up  through  from  one  layer 
to  the  next,  so  that  more  water  may  be  necessary  early  in  the  morning  than 
later  in  the  day.  It  is  well,  nevertheless,  to  roughly  measure  the  quantity 
each  time,  varying  the  amount  from  batch  to  batch  as  the  condition  of  the 
materials  and  the  state  of  the  mass  require. 

The  selection  of  the  type  of  mixer  is  often  governed  by  local  conditions. 
If,  for  example,  there  is  to  be  a  large  quantity  of  concrete,  and  the  machinery 
can  be  located  at  one  place,  a  stationary  machine,  mounted  perhaps  on 
timber  framework,  with  derricks,  elevators,  or  belts,  to  raise  the  materials, 
may  be  economical.  On  running  work,  like  a  conduit  or  retaining  wall, 
more  portable  machines  are  required,  while  for  thin  layers,  like  pavement 
foundations,  if  any  machine  is  used  it  must  be  very  light  or  easily  moved. 
If  stone  for  the  aggregate  is  to  be  broken  on  the  spot,  a  stationary  plant 
may  be  built,  or  the  stone  may  be  hauled  from  the  crusher  bin  to  the  mixer. 
In  some  cases  the  conformation  of  the  ground  will  permit  of  dropping  the 
materials  into  or  through  the  machine  by  gravity.  Frequently  the  volume 
of  concrete  to  be  laid  is  limited  by  the  construction  of  forms,  and  a  machine 
of  small  size  is  sufficient. 

Mixers  may  be  classified  in  three  general  types: 
Rotating  mixers 
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Paddle  mixers. 
Gravity  mixers. 

Rotating  or  rotary  mixers,  as  they  are  usually  termed,  sometimes  mix 
the  materials  by  simply  tumbling  them  in  an  oblong  or  cubical  box,  and 
in  other  cases  by  throwing  them  against  the  deflectors,  blades,  or  plows. 

The  cubical  box  is  one  of  the  simplest  forms  of  rotating  mixers,  and 
formerly  was  used  largely  on  extensive  concrete  construction,  but  is  now 
giving  place  to  modified  forms  which  permit  more  thorough  mixing  and 
the  inspection  of  the  material  during  mixing.  The  cubical  box  is  of  steel, 
generally  mounted  on  a  timber  frame  similar  to  the  plan  in  Fig.  95,  page 
272.  The  shaft  for  revolving  it  runs  through  two  opposite  comers  and 
consists  of  a  perforated  [hollow  tube  which  supplies  the  water.  The 
measured  materials  are  dropped  in  from  above  through  a  hinged  door  in 
the  side  of  the  mixer,  and  the  machine  after  some  twelve  or  fifteen  revolu- 
tions is  stopped,  the  door  is  opened,  and  the  concrete  dropped  into  carts  or 
cars  When  most  of  the  concrete  is  out,  the  box  is  revolved  once  again  to 
empty  it  more  completely.  The  mixer  itself  is  inexpensive,  but  the  cost 
of  erection  and  of  raising  the  stone  and  sand  often  renders  it  less  eco- 
nomical than  more  expensive  machines. 

Cube  mixers  are  also  made  on  a  frame  and  geared  so  that  they  may  rotate 
while  filling  and  dumping  as  illustrated  in  Fig.  85. 

The  rotating  mixers  illustrated  in  Figs.  82  and  83  which  contain  deflec- 
tors, or  blades,  are  usually  mounted  by  the  manufacturers  upon  a  suitable 
frame,  although  in  certain  cases  it  is  preferable  to  construct  special  timber 
framework,  so  that  materials  may  be  introduced  and  the  concrete  taken 
away  more  economically.  The  larger  machines  of  this  type  are  so  con- 
structed that  the  materials  can  be  introduced  from  derrick  buckets,  carts, 
or  barrows.  The  rotating  of  the  drum  tumbles  the  material  and  also  throws 
it  against  the  mixing  blades  which  cut  and  throw  it  from  side  to  side.  Most 
of  these  machines  can  be  dumped  while  running,  by  tilting  either  them  or 
their  chutes.  They  are  also  provided  with  hoppers  .as  shown  in  Fig.  83, 
or  with  loading  skips  or  trays,  operated  by  the  engine  that  runs  the  mixer, 
which  lift  the  materials  from  the  ground  up  to  the  charging  hopper  as  in 
Figs.  82  and  85. 

A  different  style  of  rotary  machine  is  shown  in  Fig.  84.  It  consists  of 
tin  open  revolving  pan  in  which  are  stationary  plows  which  mix  the  concrete. 
The  outlet  is  through  trap  doors  in  the  bottom. 

Of  the  paddle  mixers,  those  adapted  to  mix  a  batch  at  a  time  can  be 
more  surely  depended  upon  to  produce  good  concrete  than  the  continous 
machines.     Fig.  86  shows  a  duplex  paddle  mixer  to  be  placed  upon  a 
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roised  platform  and  fed  by  hand  wheelbarrows  or  derrick  buckets.  The 
mixing  paddles,  on  two  shafts,  revolve  in  opposite  directions,  and  the  concrete 
falls  through  a  trap  door  in  the  bottom  of  the  machine  into  carts,  cars,  or 
wheelbarrows,  or  upon  a  platform  whence  it  is  shoveled  to  place. 

The  continuous  paddle  mixer  with  a  single  shaft  and  an  open  end  is  some- 
times used  for  a  volume  of  concrete  ranging  from  75  to  150  cubic  yards  per 
day.  Care  should  be  taken  that  the  materials  are  thrown  in  near  enough  the 
upper  end  to  be  thoroughly  mixed.  The  water  is  usually  fed  near  the 
middle  of  the  machine  so  that  the  materials  are  first  partially  mixed  dry. 
They  may  be  measured  by  shovelfuls,  or  by  spreading  in  layers  before 
shoveling  into  the  mixer,  or  by  automatic  machinery  which  feeds  the  cement 
and  each  aggregate  in  the  pr()j)er  proportions. 


Fig.  82.— Rotary  Mixer.     {See  p.  258.) 

Measuring  the  materials  by  shovelfuls  would  seem  at  first  thought  likely 
to  give  a  poorer  quality  of  concrete  than  measuring  in  boxes  or  barrels, 
but  with  a  properly  trained  gang  and  periodic  checking  of  the  number 
of  barrels  of  cement  to  a  given  volume  of  concrete,  fair  results  may  be 
obtained.  At  the  Charlestown  Bridge  piers  in  Boston  (see  Fig.  92,  p.  270), 
the  contractors,  by  changing  off  the  men  who  shoveled  into  the  mixer  so 
as  to  give  them  light  work  half  the  time,  turned  out  (by  steady  work) 
concrete  at  the  rate  of  about  17  cubic  yards  per  hour.  Each  feeding 
gang  consisted  of  ^wq  men,  three  shoveling  gravel,  one  shoveling  sasd, 
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Fri;.  83.— Rotary  Mixer.     (Seep.   258.) 


Fig.  84. — Revolvine  Pan  Mixer.    (See  p.  2.^8.) 
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and  one  shoveling  cement,  the  size  of  shovels  being  so  arranged  that  when 
all  worked  together  the  proper  proportions  were  introduced.  The  two 
gangs  changed  off  every  half- hour. 


Fio.  85.— Rotary  Cube  Mixer.     {See  p.  258.) 


Fig.  86. — Duplex  Paddle  Mixer.    {Seep.  259.) 

When  the  materials  are  measured  and  spread  in  layers  before  shoveling 
into  the  mixer,  the  machine  should  be  below  the  measuring  platform,  and 
two  gangs  of  men  employed,  one  on  each  side  of  the  machine,  so  that  one 
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batch  may  be  prepared  while  another  is  entering  the  mixer.  This  seems 
h'ke  a  very  simple  requirement,  yet  the  authors  have  often  seen  a  single 
gang  measure  out  the  materials  on  the  ground  while  the  machine  stood 

idle,  and  then  lift  them  to  a 
height  of  perhaps  3  or  4  feet, 
while  the  mixed  concrete  fell 
to  the  ground  to  be  shoveled 
into  barrows.  With  such  an 
arrangement,  hand-mixing  is 
cheaper  than  machine-mixing. 
Gravity  machines,  properly 
so-called,  require  no  power, 
the  materials  l>eing  mixed  by 
striking  obstructions  which 
throw  them  cogether  in  their 
descent  through  the  machine. 
A  gravity  concrete  mixer  is  il- 
lustrated in  Gillmore's  "Treat- 
ise on  Limes,  Hydraulic  Ce- 
ments and  Mortars,'**  first 
published  in  1863.  In  this 
machine  the  concrete  fell  into 
successive  hoppers  opened  and 
closed  by  hand-levers. 

A  well-known  modern  type 
of  thegravity  machine,  shown 
in  Fig.  87,  may  be  increased 
in   length   from   4  to  10  feet 
by  adding  different  sections. 
In  falling  through  the  slant- 
ing  tube    the   materials    are 
thrown   by  the   deflectors  on 
the    sides    and     the    curved 
back  —  the     deflectors     also 
acting  as  tables  upon  which 
Fig.  87.— Gravity  Mixers.     (See  p.  26 s-)     the   stones   are   coated    with 
mortar — against   several    series  of   iron  rods   which   mix  them   violently 
together.     The  inventor  claims  that  by  this  violence  the  cement  is  pounded 
into  ihe  fractures  and  indentations  of  the  sand  and  stone  so  as  to  increase 

♦Page  229. 
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the   strength  of  the  concrete  produced.    The  materials  generally  are 
measured  in  layers  on  a  platform  above  the  machine  and  fed  by  shovels, 
but  may  be  fed  by  a  tipping  box  or  by  a  derrick  bucket.     In  the  latter 
case  the  mixer  becomes  practically  a  batch  machine. 
Another  gravity  mixer  is  illustrated  in  Fig.  88.     Four  cone-shaped 


8  STORAGE  BINS  EACH  4  FT.  X  13  FT. 


FOUR  HOPPERSfONE  MAN  TO  EACH 
< 4-6- -*± 4-6- 


SIDE  ELEVATION 

Fig.  88. — Gravity  Mixer.     {See  p.  263.) 

hoppers  at  the  top  of  the  machine  receive  the  materials  in  layers,  with 
the  cement  at  the  bottom  and  the  coarsest  material  at  the  top.  From 
these,  on  the  opening  of  gates,  the  mixture  falls  into  a  single  cone  below, 
and  thence  at  the  will  of  an  operator  into  a  still  lower  cone,  whence  it 
drops  into  the  car  or  other  receptacle.      The  same  type  of  mixer  is  used 
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with  a  derrick  so  that  the  mixing  progresses  while  the  material  is  being  swung 
to  place.  A  series  of  cone-shaped  buckets,  telescoping  each  other  when 
at  rest,  are  connected  with  chains  so  that  the  concrete  materials  may  be 
placed  in  the  upper  one  and  will  fall  when  this  is  raised  through  an  open- 
ing in  the  bottom  to  the  next,  and  so  on  to  the  lowest  bucket,  from  which 
it  is  dumj^ed  into  the  work  by  the  operator  at  the  place  where  it  is  needed. 
Portable  Ooncrete  Blizing  Blachinery.  Neariy  all  the  types  of  con 
Crete  mixers  described  are  made,  at  least  in  their  smaller  sizes,  so  that 
they  can  be  readily  transported  from  one  part  of  a  job  to  another.  A 
few  of  them  are  adapted  for  such  work  as  laying  a  thin  foundation  for 
street  paving,  while  the  heavier  machines  are  sometimes  arranged  upon 
cars  running  on  a  track,  so  that  the  concrete  can  be  dropped  directly  into 
place  from  the  mixer,  or  conveyed  to  place  by  an  endless  belt. 

On  the  Chicago  &  Western  Indiana  R.  R.*  a  train  was  made  up  for 
preparing  and  depositing  concrete  for  retaining  walls.  Three  or  four 
cars  carried  the  stone,  sand,  and  cement,  and  from  these  the  materials 

were  conveyed  by  wheelbarrows  to  the  mix- 
ing car,  where  the  sand  and  stone  were 
measured,  dumped  into  the  mixer,  and  thence 
onto  a  belt  conveyor  mounted  upon  a  swing- 
ing steel  boom  like  a  derrick  boom,  which 
deposited  at  any  point  wiihin  derrick  swing. 
The  train  was  hauled  by  the  winding  drum 
on  the  same  engine  which  operated  the 
mixer,  a  cable  running  ahead  to  an  anchor 
or  **dead-man"  in  the  ground. 

In  building  a  dam  at  Chaudiere  Falls, 
P.  Q.,t  tracks  were  laid  just  above  and  below 
the  site  of  the  dam  and  parallel  to  it,  and  a 
traveling  platform  containing  the  mixer  was 
constructed  so  as  to  straddle  the  dam.  The 

Fig.  80.— Measurer  for  Con-    mixer  discharged  the  concrete  into  the  upper 
Crete  Materials.  (^Ci?/?.  265.)  .     r      ,    ,      ^.^   j      •  .       ,  ^i 

end  of  a  tube  htted  wuh  a  lower  telescopmg 

section,  so  that  it  could  be  deposited  directly  on  any  part  of  the  dam. 

Automatic  Measurers  for  Concrete  Materials.  The  accurate  measur- 
ing of  concrete  materials  by  mechanical  means  has  not  been  extensively 
developed.  One  difficulty,  if  methods  of  volumes  are  employed,  lies  in 
the  inaccuracy  of  measuring  cement  by  volume. 


^Engineering  Newi,  Feb.  28,  1901,  p.  149. 
^Engineering  News.M^y  7»  »903»  p.  403. 
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One  patented  device  consists  of  several  drums,  one  for  each  material 
placed  directly  under  the  bins  containing  the  cement,  sand  and  stone,  and 
rotating  upon  the  same  horizontal  shaft.  The  quantity  of  each  material  is 
regulated  by  the  position  of  the  gates  in  the  bins  and  by  the  speed  of  rotation. 

Another  machine  delivers  the  different  materials  through  separate 
troughs  containing  Archimedean  screws. 

Another  type  of  measuring  machine,  the  working  of  which  is  illustrated 
in  Fig.  89,  consists  of  one  or  more  bottomless  storage  cylinders,  from 
under  which  the  material  flows  out  on  to  revolving  discs  or  tables,  and 
is  peeled  off  by  stationary  adjustable  knives  which  rest  upon  the  discs 
and  project  into  each  material  a  distance  determined  by  the  quantity  of 
each  required. 

A  partially  automatic  measuring  arrangement  was  employed  on  one' 
section  of  the  Boston  Subway,  in  1896.  Each  material  fell  into  a  closed 
chute  arranged  with  gates  at  such  distances  apart  as  to  enclose  the  required 
volume,  whence  it  dropped  into  a  hopper  above  the  mixer. 

Proportioning  by  Weight.  Attention  has  been  called  on  page  217  to 
the  fact  that  not  only  cement,  but  also  sand,  stone,  and  gravel,  can  be  more 
accurately  proportioned  by  weighing  than  by  volume  measurement.  When 
a  large  amount  of  concrete  is  to  be  mixed,  it  is  possible  to  arrange  apparatus 
for  weighing  each  material  in  such  a  way  that  less  labor  will  be  required 
than  for  proportioning  by  volume.  The  first  cost  of  the  scales  may  often 
be  more  than  counterbalanced  by  the  accuracy  in  proportioning,  which 
permits  of  leaner  mixtures,  while  at  the  same  time  greater  uniformity  is 
assured. 

In  view  of  these  facts,  the  authors  predict  that  engineers  will  gradually 
recognize  the  advantage  of  proportioning  by  weight.  In  most  cases  ex- 
cessive cost  may  prohibit  the  use  of  standard  scales,  but  if  the  materials 
are  accurately  screened  and  subdivided,  the  relative  weights  of  each  on 
the  same  job  will  be  so  nearly  constant  that  the  weighing  can  be  performed 
by  a  simple  system  of  counterweights  and  levers.  With  properly  con- 
structed gates  to  the  bins  it  might  be  possible  to  arrange  for  their  auto- 
matic closing  after  the  required  weight  of  each  material  had  been  received 
in  the  hopper. 

Measurements  by  weight  are  employed  to  excellent  advantage  by  War- 
ren Brothers  Company  at  their  various  plants  where  the  materials,  which 
consist  of  stone,  sand,  and  binding  material,  are  prepared  for  their  bitu- 
minous macadam  pavement.  Eight  bins  containing  aggregates  of  diflFerent 
coarseness  drop  their  materials  through  gates  into  a  hopper  which  forms 
the  platform  of  the  scales  and  is  located  directly  above  the  mixer.  The 
scale-beam  is  compound,  with  as  many  arms  as  there  are  ingredients  to 
be  weighed,  and  each  of  the  arms  has  a  sliding  weight  and  a  stop  so  ar- 
ranged that  the  sliding  weight  can  be  moved  only  to  the  point  on  the  beam 
which  will  balance  the  required  weight  of  one  of  the  materials.     When  the 
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sliding  weights  are  all  at  zero  and  the  hopper  is  empty,  the  scale  balances. 
The  weight  on  one  of  the  arms  is  moved  out  by  the  laborer  who  operates 
the  apparatus  until  it  comes  to  the  stop  fixed  at  the  point  corresponding 
to  the  weight  of  the  material  to  be  used  from  a  certain  bin.  The  gate  of 
this  bin  is  opened,  and  the  material  allowed  to  run  into  the  hopjjer  until 
the  scale  balances.  The  weight  on  the  next  lever  is  then  slid  out,  and  the 
second  material  deposited  in  like  manner  upon  the  first.  When  all  the 
materials  are  thus  weighed,  the  entire  mass  is  dropped  into  the  mixer  below. 
Measuring  Water.  The  water  for  each  batch  of  concrete  should  be 
measured.  The  quantity  of  water  used  in  different  batches  must  be  varied 
occasionally  because  of  the  conditions  of  the  materials,  but  even  in  such 
cases  the  amount  can  be  regulated  best  by  measurement.  A  tank  with  a 
float  connected  with  an  indicator  on  the  outside  is  easily  constructed. 

CONCRETE  PLANTS 

The  design  of  the  plant  for  handling  the  raw  materials  and  the  concrete 
usually  has  more  to  do  with  an  economical  production  than  the  type  of 
the  mixing  machine.  The  plant  should  be  drawn  or  sketched  on  paper 
and  accurate  estimates  made  of  its  cost  and  the  expense  of  operation,  so 
as  to  determine  whether  the  volume  of  concrete  is  sufficiently  large  to 
wiu-rant  its  installation.  The  authors  have  occasionally  seen  expensive 
machinery,  which  could  not  be  readily  transported  to  another  job,  installed 
on  a  section  of  work  where,  because  of  the  small  total  volume  of  concrete 
and  on  account  of  its  distribution,  hand-mixing  was  really  more  economical. 

It  is  evident  that  the  arrangement  of  any  plant  must  be  determined  by 
local  conditions,  such  as  the  contour  of  the  ground,  the  distance  from 
which  the  raw  materials  are  transported,  and  the  class  of  construction. 
A  description  of  several  plants,  successful  and  economical  in  operation, 
may  afford  suggestions  for  other  work.  The  illustrations  are  intended  to 
show  the  arrangement  of  the  gang  and  conveying  machinery  rather  than 
the  type  of  mixer. 

Platform  over  Mixer.  A  common  practice  with  mixers  of  various 
types,  where  the  conformation  of  the  ground  permits,  and  where  the 
quantity  to  be  laid  does  not  warrant  the  introduction  of  bins  or  machinery 
for  handling  the  aggregate,  is  to  locate  the  platform  for  measuring  materials 
directly  above  the  mixer.  When  ready  they 'are  shoveled  through  a  hole 
in  the  planking  into  the  machine.  One  gang  of  men  can  measure  and 
spread  the  materials  for  a  batch  while  another  is  shoveling  it  in.  If  the 
mixer  is  run  as  a  batch  machine,  the  materials  may  be  measured  directly 
into  a  hopper  above  it. 
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A  satisfactory  arrangement  for  a  stationary  batch  mixer  is  illustrated  in 
Fig.  90.  The  bin  above  the  hopper  is  divided  into  two  compartments  for 
the  sand  and  stone,  and  these  are  measured  by  feeding  them  to  definite 
heights  in  the  hopper,  while  the  cement  is  dumped  into  the  chute  in  front. 


Fig.  90.— Stationary  Mixing  Plant  with  a  one- yard  Rotary  Batch  Mixer. 

(See  p.  267.) 


Building  Gonstmction.  The  concrete  for  building  construction  may  be 
elevated  in  buckets  running  in  a  light  timber  frame  or  on  steel  guides  as 
shown  in  Fig.  91. 
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A  Oentral  Plant.  The  establishment  of  a  central  plant  from  which  the 
mixed  concrete  may  be  hauled  to  various  points  as  required  may  be  economi- 
cal in  some  cities  or  large  towns.  This  plan  has  been  adopted  in  St.  Louis, 
Mo.,*  for  concrete,  and  is  employed  in  many  places  for  tar  and  asphalt 


J 

Fig.  91.— Automatic  Dumping  Concrete  Elevator.     {See  p.  267.) 

paving.  The  plant  may  lie  located  at  a  gravel  bank  or  stone  crusher, 
or  near  a  railroad  siding,  permanent  machinery  provided  which  will  mix 
the  concrete  at  a  much  lower  cost  than  could  be  done  by  hand-mixing, 
and  the  concrete  hauled  in  carts  to  the  work  at  but  slightly  higher  cost 
than  the   hauling   of    the   dry'  materials.     Most   Portland   cement   con- 

*Engt'neering  News,  March  10,  1904,  p.  131. 
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Crete  will  not  be  injured  (see  page  157)  if  laid  within  an  hour  or  two 
after  mixing. 

Ohftrlestown  Bridge  Pier.  An  economical  handling  of  materials  and 
concrete,  where  the  only  machinery  was  the  concrete  mixer,  is  shown  in 
Fig.  92,  which  illustrates  the  building  of  the  foundation  for  the  draw  pier 
of  the  Charlestown  Bridge,  Boston.*  The  gravel  and  sand  were  brought 
on  scows  and  deposited  so  near  to  the  mixer  as  to  require  only  a  short 
throw  or  wheelbarrow  haul,  and  were  then  measured  by  shovelfuls,  as 
described  on  page  259.  Eight  wheelbarrow  men,  in  single  file,  conveyed 
the  concrete  from  the  paddle  mixer,  which  is  shown  just  to  the  right  of 
the  central  mast,  along  the  circular  run,  then  on  to  the  turn-table  to  the 
chute  for  depositing  it  under  water.  The  entire  gang  consisted  of  some 
thirty-five  men,  and  when  working  steadily  they  laid  at  the  rate  of  about 
170  cubic  yards  of  concrete  in  ten  hours,  which  may  be  considered  a 
maximum  output  for  a  machine  of  this  character,  the  more  usual  quantity 
being  from  75  to  100  cubic  yards  per  day  of  ten  hours.  The  method  of 
depositing  concrete  from  the  chute  is  described  on  page  303. 

Harvard  Stadinm.t  At  the  Harvard  Stadium  the  builders,  the  Aber- 
thaw  Construction  Company,  erected  a  movable  tower  on  each  side  of 
the  site,  and  the  buckets  of  concrete  and  the  seat  slabs  J  were  then  taken 
from  cars  and  conveyed  by  the  cable  suspended  between  the  towers  to 
the  point  where  they  were  needed. 

Ohicopee  Riyer  Dam.  In  mixing  concrete  for  a  dam  across  the  Chic- 
opee  River  in  Massachusetts,  the  contractors  utilized  a  portion  of  the 
excavation  by  locating  their  mixer  against  a  bank  and  building  out  over 
it  a  covered  platform  containing  the  hopper  from  which  the  materials 
could  be  dropped  directly  into  the  mixer.  Stone  from  the  excavation  was 
crushed  and  elevated  to  storage  bins,  whence  it  was  hauled  by  carts  holding 
exactly  the  quantity  required  for  a  batch,  and  dumped  directly  into  the 
hopper  above  the  mixer.  The  sand  was  measured  and  wheeled  to  the 
hopper  in  an  iron  vehicle  consisting  of  a  bucket  set  on  two  large  wheels 
which  dumped  into  the  hopper  by  rotating  on  its  axis.  The  cement  was 
emptied  on  top  of  the  sand.  One  batch  was  mixing  in  the  machine  while 
another  was  being  emptied  into  the  hopper,  and  thus  twenty  batches  could 
be  handled  per  hour.  The  concrete  was  dumped  from  the  mixer  into 
carts  which  conveyed  it  to  the  dam. 

Cambridge  Electric  Light  Station.    A   portable   mixing   plant   em- 

*Sixth  Annual  Report  Boston  Transit  Commission,  1900. 
fSee  Frontispiece. 
JScc  chapter  xxiv. 
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ployed  on  the  Cambridge  (Mass.)  Electric  Light  Station  is  shown  in  Fig. 
93.  The  special  feature  of  the  arrangement  is  the  framework  containing 
the  mixer.  This  may  be  taken  up  by  the  derrick,  which  also  supplies  it 
with  raw  materials,  and  moved  in  a  few  minutes  to  any  other  positioi 
within  derrick  swing,  so  that  the  concrete  can  be  dropped  from  the  mixei 
close  to  or  directly  upon  the  place  where  it  is  required. 

East   Boston    Tunnel.     For  measuring  materials  brought  in  cars  to 
the  work,  the  contractors  for  one  of  the  entrance  sections  of  the  East 


Fig.    93.— Portable  Mixing  Plant.     {Seep,  2^1,) 


Boston  Tunnel  employed  a  derrick  bucket.  The  stone  was  first  filled  in 
to  a  height  determined  by  a  gage,  then  the  sand  was  shoveled  on  top  of  it 
and  struck  off  with  a  different  gage,  and  finally  the  required  number  of 
bags  of  cement  emptied  on  top  of  the  sand.  The  bucket  was  taken  by  a 
derrick  and  dumped  into  a  duplex  mixer. 

Cambridge  Bridge  Piers.  When  the  quantity  of  concrete  to  be  laid 
warrants  the  installation  of  the  necessary  machinery,  economy  requires 
that  the  stone  and  sand  shall  not  be  handled  at  all  by  laborers.  If  the 
stone  is  crushed  on  the  spot,  it  may  be  raised  to  bins  above  the  mixer 
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by  bucket  elevators  or  belt  conveyors,  while  a  similar  plan  for  elevating 
the  material  may  sometimes  be  advantageously  foDowed  where  gravel  is 
used.  In  building  the  substructure  of  the  Cambridge  Bridge,  Boston, 
Mass.,*  the  concrete  plant  was  located  on  a  pier  resting  on  piles.  The 
gravel  for  the  concrete  was  dredged  from  the  harbor  and  dumped  from 
scows  into  the  water  close  to  the  pier.  An  **  orange  peel "  bucket,  operated 
from  a  dredging  machine  on  a  scow,  lifted  the  gravel,  and  dropped  it  into 
a  hopper  whence  it  ran  by  gravity  upon  the  combination  inclined  screen 
described  on  page  240,  which  separated  the  sand,  pebbles,  and  the  coarse 
waste  material.  Bucket  elevators  raised  the  sand  and  pebbles  to  bins 
above  the  mixer,  and  from  the  bins,  which  were  V-shaped,  the  materials 
fell  by  gravity  into  the  measuring  hoppers.  These  were  arranged  in  two 
sets,  an  essential  requirement  for  maximum  output,  so  that  one  batch 
could  be  measured  while  another  was  being  dropped  into  the  mixer.  The 
barrels  of  cement  were  brought  from  the  cement  shed  by  a  horizontal 
endless  chain,  opened  on  the  ground  imder  the  mixer,  and  then  three 
barreb,  enough  for  one  batch,  were  raised  at  one  time  by  a  bucket  elevator 
to  one  of  the  hoppers  over  the  mixer. 

Williamsbiirfir  Bridfi^e  Pier.  A  method  of  measuring  the  materials  in 
cars  was  adopted  in  building  one  of  the  anchorages  of  the  East  River 
Bridge,  New  York.  The  cement  and  sand  were  stored  in  bins,  and  fell 
by  gravity  into  cars  whose  capacities  were  equal,  resp>ectively,  to  the  volume 
of  stone  and  sand  required  for  a  batch.  Between  the  tracks  upon  which 
these  cars  ran  were  two  holes  in  the  ground  into  each  of  which  could  be 
lowered  a  box  of  sufficient  size  to  hold  one  batch  of  the  broken  stone,  sand, 
and  cement.  By  tipping  the  measuring  car  the  broken  stone  was  dumped 
into  the  box,  the  sand  fell  from  another  car  through  a  trap  door,  and  the 
cement  was  dumped  in  from  the  bags.  After  filling,  the  box  was  raised 
by  a  derrick  and  dumped  into  the  mixer. 

Parsippany  Dike.  An  endless  rubber  belt  furnishes  an  excellent  means 
for  handling  concrete  raw  materials  in  a  stationary  plant.  The  width 
of  the  belt  should  be  not  less  than  18  inches  and  the  slope  no  greater  than 
about  22®,  which  corresponds  to  2^  feet  horizontal  to  one  foot  vertical. 
Idlers  for  giving  the  proper  V-shape  to  the  belt  were  placed  at  proper  inter- 
vals. 

The  plan  in  Fig.  94,  page  272,  shows  the  design  by  Mr.  William  B. 
Fuller  of  a  plant  used  at  the  Parsippany  Dike  of  the  Jersey  City  Water 
Supply  Co.,  N.  J.     The  sand  was  brought  to  the  bins  and  the  stone  to 

♦For  full  description  see  article  by  Sanford  E.  Thompson  in  Engineering  NewSf  Oct.  17,  1901, 
p.  2S2. 
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the  crusher  in  wagons.  A  belt  conveyor  delivered  the  crushed  stone  to 
the  bins.  At  the  outlet  of  each  bin  a  measuring  hopper  (shown  in  a 
detail  section,  in  Fig.  94),  containing  about  8  cubic  feet,  received  the 
sand  or  stone  from  the  bin,  and  at  the  ring  of  a  bell  the  proper 
quantity  of  each  material  for  one  batch  of  concrete  was  dropped  upon 
the  conveying  belt.  The  cement  was  emptied  from  bags  on  top  of  the 
sand  and  stone  as  they  were  carried  past  the  cement  shed.  The  bin 
over  the  mixer  had  two  hoppers.  As  soon  as  a  batch  was  delivered 
to  hopper  No.  i,  the  bell  was  rung  again  and  another  batch  started  intc 
hopper  No  2,  and  while  this  was  filling  No.  i  batch  was  dumped  into 
the  mixer. 


Fig.  95.    Mixing  plant  at  Painesville  Bridge.     (See  p.  275.) 


Bl&ckwell's  Island  Bridge  Piers.  At  a  plant  of  somewhat  similar  do 
sign  built  for  the  piers  of  the  BlackwelPs  Island  Bridge,  N.  Y.,  the  sand 
and  stone  were  measured  in  cars  running  on  a  track  below  the  bins,  so  that 
they  could  be  moved  from  one  gate  to  another  and  discharged  at  any 
point  through  trap  doors  on  to  the  belt  between  the  rails.  The  stone  was 
carried  up  from  the  crusher  by  another  belt  to  the  top  of  the  bins,  where 
it  fell  off  the  belt  on  to  an  inclined  screen,  and  rolled  into  a  bin,  while 
the  dust,  passing  through,  dropped  on  to  another  short  belt  which  carried 
it  to  another  bin  to  be  used  as  sand. 
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Jerome  Park  Reservoir.*  During  the  construction  of  the  reservoir  at 
Jerome  Park,  New  York  City,  in  1906,  the  concreting  of  the  large  bottom 
and  slope  areas  was  systematically  arranged  by  using  a  number  of  medium 
sized  rotary  batch  mixers,  each  with  a  separate  gang  with  wheelbarrows. 
The  mixers  were  moved  from  time  to  time. 

Chalmette  Docks  at  New  Orleans.t  The  concrete  for  the  slip  walls  of 
the  Chalmette  Docks,  New  Orleans,  was  handled  and  mixed  by  a  portable 
plant  on  standard  gage  tracks,  consisting  of  a  flat  car  with  a  2-cubic  yard 
hopper  at  each  end  which  supplied  sand  and  gravel  to  inclined  belt  con- 
veyors. These  discharged  into  a  3-cubic  yard  hopper  with  an  undercut 
gate  placed  above  a  | -cubic  yard  rotary  mixer  at  the  center  of  the 
car.  Cement  was  supplied  the  mixer  by  hand  from  a  storage  platform 
on  the  side  of  the  car,  and  water,  from  a  pipe  laid  along  the  wall  with  hose 
connection  at  convenient  intervals. 

Painesville  Bridge.  A  unique  method  of  handling  concrete  at  the 
Painesville  Bridge  of  the  L.  S.  &  M.  S.  R.  R.,  completed  in  1909,  is  illus- 
trated in  Fig.  95.  Concrete  was  elevated  in  towers  at  each  end  of  the  bridge 
and  flowed  in  movable  spouts  by  gravity  to  place. 


Fig.  96.— Two- wheeled  Concrete  Car,    {See  />.  277.) 


♦  Engineering  News,  Sept.  2i,  1905,  p.  298. 
•f  Engineering  Record,  July  29,  1906,  p.  88. 
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CHAPTER    XV 
DEPOSITING  CONCRETE 

The  actual  handling  and  placing  of  the  concrete  after  it  has  been  mixed, 
and  the  construction  of  forms  for  ordinary  mass  work,  are  treated  in  this 
chapter.  Forms  for  building  construction  and  conduit  construction  are 
illustrated  in  subsequent  chapters  on  these  subjects. 

Since  the  introduction  of  concrete  into  engineering  construction,  the 
opinions  of  engineers  regarding  the  best  methods  of  placing  it  have  com- 
pletely changed.  For  water-tight  work  or  for  the  strongest  construction 
it  is  now  recognized  that  the  concrete  should  resemble  as  nearly  as  possible 
one  single  solid  mass  of  stone  with  no  joints,  and  it  is  the  usual  practice, 
although  not  universal,  to  specify  a  "quaking,"  jelly-like  consistency, 
while  many  authorities  go  still  further  and  require  water  enough  to  be 
"mushy"  or  sloppy.  Formerly,  for  all  classes  of  work,  concrete  was 
mixed  but  slightly  more  moist  than  damp  earth  and  laid  in  alternate  blocks 
6  to  12  inches  thick.  Then,  after  hardening,  the  forms  were  removed, 
and  the  spaces  between  filled  in. 

HANDUNO  AND  TRANSPOBTINO  OONORETE 

In  handling  and  transporting  concrete,  it  is  essential  to  prevent  the 
separation  of  the  stones  from  the  mortar.  In  hand -mixed  concrete, 
especially  for  thin  walls  requiring  the  stuff  to  be  carried  in  buckets,  there 
is  a  tendency  to  allow  the  stones  to  separate  on  the  mixing  platform  so 
that  a  lot  of  them  fall  together  when  cleaning  up  the  last  shovelfuls. 

With  the  modern  slow-setting  cement,  and  in  view  of  the  accepted  belief 
that  some  time  may  elapse  after  mixing  without  injury  to  the  work,  there 
is  less  difficulty  than  formerly  in  handling  the  concrete,  and  it  can  be  readily 
transported  to  a  considerable  distance.  Moreover,  a  wet  mixture  is  much 
easier  to  handle,  because  the  stones  do  not  so  readily  separate  from  the 
mass. 

The  usual  vehicle  for  transporting  hand-mixed  concrete  is  a  wheel- 
barrow. For  machine-mixed  concrete,  derricks  are  suitable  if  the  mass  is 
concentrated  near  the  mixer,  otherwise  cars  running  on  a  track,  or  in  some 
cases  wagons,  afford  a  means  of  conveyance.  A  combination  of  car  and 
derrick  work  is  readily  effected  by  using  flat  cars  with  derrick  buckets  or 
trays  upon  them.     Galvanized  iron  buckets  are  sometimes  useful  when 
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building  by  hand  a  high,  thin  wall.  A  bucket  elevator  is  a  poor  contrivance 
for  elevating  concrete.  The  mortar  sticks  to  the  buckets  and  the  ingre- 
dients of  the  concrete  separate  as  it  is  thrown  from  them. 

Volnme  and  Weight  of  Loose  Concrete.  Th»  volume  and  weight  of 
loose  concrete  is  of  importance  in  designing  the  implements  or  vehicles  for 
transporting  it  and  in  estimating  the  quantities  which  can  be  handled  under 
different  conditions.  The  weight  of  well-proportioned  concrete  after 
setting,  as  stated  on  page  3,  generally  ranges  from  143  to  155  lb.  per  cubic 
foot.  When  green,  it  will  weigh,  after  ramming,  slightly  more  than  this, 
say  from  150  to  160  lb.  The  weight  per  cubic  foot  loose,  that  is,  in  the 
vehicle  which  transports  it  from  the  mixer  to  place,  depends  largely  upon 
the  consistency.  If  mixed  very  wet,  it  will  settle  down  to  very  nearly 
the  volume  it  has  after  it  is  placed,  perhaps  within  5%  of  it ;  but  if  of  dry 
consistency,  the  volume  of  the  rammed  mass  is  apt  to  be  as  much  as  25% 
less  than  the  loose.  A  fair  average  weight  of  loose  concrete  may  be  es- 
timated, then,  at  about  140  lb.  per  cubic  foot,  or  1.9  tons  per  cubic  yard, 
when  mixed  wet,  and  120  lb.  per  cubic  foot,  or  1.6  tons  per  cubic  yard, 
when  mixed  dry.  The  weights  and  volumes  vary,  of  course,  with  the  pro- 
portions used  in  the  mixture  and  the  specific  gravity  of  the  stone  in  the 
aggregate,  but  for  rough  estimates  these  figures  are  sufficiently  accurate. 
The  volumes  of  loose  mixed  concrete  required  for  a  cubic  yard  of  rammed 
concrete,  based  on  the  above  percentages,  are  28  cu.  ft.  of  a  very  wet 
mixture  and  36  cu.  ft.  of  a  dry  mixture. 

The  volume  of  concrete  contained  in  an  iron  wheelbarrow  load  of  average 
size  is  1.9  cu.  ft.  place  measurement.  A  larfije  load  is  about  2.2  cu.  ft. 
place  measurement.  Special  concrete  barrows  are  also  made  with  a  capacity 
up  to  6  cu.  ft.  (see  Fig.  96,  p.  275).     Further  data  is  given  in  Chapter  I. 

A  single  cart  on  ordinary  construction  roads  will  carry  about  half  a 
batch  of  concrete  of  average  proportions,  which  may  be  assumed  as  i 
barrel  cement  to  2  J  barrels  sand  to  5  barrels  stone,  while  with  a  properly 
constructed  cart  which  will  not  overflow  or  leak,  50%  mere  than  this,  or 
about  three-quarters  of  a  batch,  can  be  drawn  over  macadam  and  paved 
streets. 

DEPOSITING  OONORETE  ON  LAND 

The  methods  which  may  be  selected  for  depositing  concrete  depend 
largely  upon  its  consistency.  If  mixed  wet,  it  can  be  dropped  vertically 
to  any  depth  or  passed  through  an  inclined  trough  or  chute.  On  the  other 
hand,  the  stones  in  a  dry  mixture,  that  is,  of  damp  earth  consistency,  will 
separate  from  the  mortal  on  the  slightest  provocation. 

To  prevent  the  ingredients  separating  when  passing  down  an  incline,  if 
the  mixture  is  not  plastic  enough  to  prevent  the  stones  running  away  from 


278 


A  TREATISE  ON  CONCRETE 


the  mortar,  a  pipe  with  a  hopper  top  and  composed  of  two  or  more  tele- 
scoping sections  about  15  inches  in  diameter  is  often  employed.  In  such 
a  case,  the  pipe  must  be  often  moved  or  the  material  shoveled  away  imme- 
diately, to  prevent  its  forming  a  high  cone.  Sometimes  it  is  convenient  to 
run  the  lower  end  of  the  pipe  into  a  hopper  with  a  gate  at  its  mouth,  sc  that 
the  concrete  may  be  drawn  out  into  a  vehicle,  while  the  pipe  and  hopf)er 
are  kept  continually  full.* 
The  illustration  in  Fig.  97   shows  at  how  flat  a  slope  concrete  of  very 


Fig.    97.— Depositing  Concrete  through  a  Trough.     {See  p.  2 7 8.) 


wet  consistency  will  run  through  an  open  trough.  The  picture  is  an 
actual  construction  photograph  of  the  Jersey  City  Water  Supply  Con 
duit,  and  shows  the  concrete  flowing  directly  from  the  mixer  to  the 
crown  of  the  arch.  Mr.  William  B.  Fuller,  the  engineer,  states  that 
when  the  concrete  is  mixed  of  exactly  the  consistency  he  likes,  it  will 
easily  run  through  an  iron  trough  15  inches  wide  by  4  inches  deep,  set  on 
a  slope  of  8  feet  horizontal  to  i  foot  vertical. 
For  water-tight  work  or  for  maximum  strength  the  concrete  should  be 

^Engineering  \nvs^T>ec.  25,  1902,  p.  537 
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placed  so  as  to  form  a  monolith.  To  do  this  on  a  large  structure  two  or 
three  shifts  are  employed  in  twenty-four  hours,  so  that  no  portion  of  the 
mass  commences  to  set  until  fresh  concrete  has  been  laid  on  top  of  it.  In 
a  large  reservoir  wall  at  Little  Falls,  New  Jersey,  built  en  masse  to  sustain 
40  feet  head  of  water,  the  only  point  where  the  moisture  appeared  on  the 
surface  was  at  a  layer  where  the  work  was  stopped  for  one  hour  at  noon. 
In  most  struc- 
tures it  is  pos- 
sible to  divide 
the  work  into 
sections,  each 
of  which  is  a 
monolit  h  . 
Monolithic 
construction  is 
necessary  for 
columns,beams 
and  floors. 

A  tipping  car 
for  conveying 
concrete  on  a 
trac  k  and 
dumping  it  into 
place  is  shown 
in  Fig.  98. 

In  a  thin  wall 
or  a  structure 
requiring  espe- 
cial care,  such 
as   a   tank,   it 

may  be  advisable  to  shovel  the  concrete  from  the  wheelbarrows.  Stones 
which  tend  to  separate  can  be  thus  mixed  in  with  the  mortar  in  the  wheel- 
barrow and  a  very  thin  layer  formed  in  the  molds,  so  that  even  if  the 
concrete  is  mixed  very  thin  the  mortar  cannot  run  off  from  the  stones. 


Fig.  98.      Dumping  Car.      (See  p.  lyg.) 


0ONSI8TEN0T  OF  OONORETE 

The  terms  for  specifying  the  consistency,  or  degree  of  plasticity,  of 
freshlv  mixed  concrete  are  variously  used  by  different  engineers.    In  this 
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treatise  the  term  dry  mixture  is  applied  to  concrete  of  the  consistency  of 
damp  earth,  from  which  the  water  rises  to  the  surface  only  after  prolonged 
ramming,  and  then  simply  in  a  glistening  film.  A  medium  or  quaking 
mixture  means  a  tenacious,  jelly-like  consistency,  which  shakes  on  ramming. 
A  very  wet  or  mushy  mixture  is  one  which  will  not  support  the  weight  of 
a  man  and  into  which  an  ordinary  ranmier  will  sink  of  its  own  weight; 
it  will  run  off  a  shovel  unless  shoveled  very  quickly,  and  will  spread  out 
and  settle  to  a  level  surface  after  wheeling  about  25  feet  in  a  wheelbarrow. 

The  proper  consistency,  or  wetness,  of  concrete  is  a  disputed  point  among 
engineers,  some  still  holding  to  the  very  dr>'  mixture,  while  others  prefer 
one  nearly  as  HqQid  as  grout.  As  a  result  of  a  series  of  tests  and  of  prac- 
tical experience,  the  authors  advocate  vari'ing  the  consistency  according 
to  the  class  of  work,  and  present  the  following  general  conclusions: 

Medium  or  quaking  concrete  is  adapted  for  ordinary  mass  con- 
crete, such  as  foundations,  heavy  walls,  large  arches,  piers,  and  abutments. 

Very  wet  or  mushy  concrete  is  suitable  for  rubble  concrete  and  for  re- 
inforced concrete,  such  as  thin  building  walls,  columns,  floors,  conduits, 
and  tanj^s. 

Dry  concrete  may  be  employed  in  dry  locations  for  mass  foundations 
which  must  withstand  severe  compressive  strain  within  one  month  after 
placing,  provided  it  is  carefully  spread  in  layers  not  over  6  inches  thick  and 
is  thoroughly  rammed. 

The  experiments  of  the  authors  show  that  while  dr\'  concrete,  ver\' 
carefully  mixed  and  rammed,  is  stronger  on  short  time  tests,  medium 
mixtures  will  attain  nearly  equal  strength  in  six  months'  time.  One  of 
the  arguments  against  ver\'  dry  mixtures  is  the  diflicully  of  obtaining  a 
uniform  consistency.  Occasional  batches  will  invariably  be  too  dry,  and 
it  is  impossible  with  ordinary  care  in  placing  and  ramming  to  avoid  Wsible 
voids  or  pockets  of  stone  which  form  weak  places  and  allow  the  penetra- 
tion of  water. 

The  1903  specifications  of  the  Ameriain  Railway  Engineering  and 
Maintenance-of-Way  Association  are  as  follows: 

The  concrete  shall  be  of  such  consistency  that  when  dumped  in  place 
it  will  not  require  tamping;  it  shall  be  spaded  down  and  tamped  sufficiently 
to  level  off  and  will  then  quake  freely  like  jelly,  and  be  wet  enough  on  top 
to  require  the  use  of  rubber  boots  by  the  workmen. 

A  very  wet  mixture  is  more  suitable  for  rubble  concrete  or  concrete 
rubble  because  the  large  stones  more  readily  settle  into  place  and  bed 
themselves.     In  thin  walls  very  wet  concrete  can  be  more  easily  "joggled" 
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into  position  so  as  to  conform  to  the  molds  and  give  a  smooth  surface. 
The  use  of  a  mixture  sufficiently  wet  to  flow  under  and  around  metal  rein- 
forcement has  been  found  by  Prof.  Charles  L.  Norton  (see  p.  z^2)  to  be 
one  of  the  essentials  for  the  preservation  of  the  metal. 

^tone  pockets  may  occur  even  with  very  wet  concrete  because  of  the 
mortar  running  away  from  the  stones.  This  may  appear  an  imaginary 
danger  to  many  users  of  concrete  who  have  never  employed  a  very  wet 
consistency,  but  the  authors  have  seen  concrete  mixed  with  too  much  water, 
which  after  setting  and  the  removal  of  the  forms  had  the  appearance  of 
being  mixed  too  dry.  In  their  opinion,  however,  the  limit  of  wetness  for 
many  classes  of  work  is  not  reached  until  there  is 
so  much  water  that  with  ordinary  care  in  hand- 
mixing  it  cannot  be  made  to  incorporate  with  the 
other  materials. 


RAMMING  OB  PXn>DLINO 

The  method  of  compacting  the  concrete  or 
forcing  out  the  air  after  placing,  and  the  kind 
of  tools  to  employ  for  this,  depend  upon  the  con- 
sistency of  the  material. 

In  concrete  mixed  with  a  small  amount  of  water 
the  thickness  of  layers  is  usually  specified  at  6  to 
10  inches,  the  former  being  the  most  common,  but 
with  a  very  wet  or  mushy  concrete  12  to  15 
inches  may  be  placed  at  once,  the  chief  object 
being  to  ex|)el  bubbles  of  air  by  puddling  or 
joggling.  In  using  very  wet  concrete  there  is 
danger  of  too  much  ramming,  which  results  in 
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Fig.    9<>  -  Rammere  for   wedging  the  stones  together  and  forcing  the  finer 
Dry  Concrete.     {See  material,  the  sand  and  cement,  to  the  surface. 

The  style  of  rammers  ordinarily  used  for  dry 
mixed  or  medium  concrete  are  similar  to  the  forms  shown  in  Fig.  99. 
The  style  on  the  left  of  the  figure  is  the  ordinary  type,  and  on  the  right 
is  a  style  convenient  for  use  close  to  the  forms. 

The  rammer  shown  in  Fig.  100,  page  282,  which  weighs  about  8 
pounds,  is  the  design  of  Mr.  William  B.  Fuller  for  very  wet  or  mushy 
concrete.  The  handle  may  be  lengthened,  as  shown,  by  screwing  a  pipe 
coupling  on  to  the  wood. 

A  "post-hole"  tamping  bar  with  iron  shoe,  shown  in  Fig.  loi,  has  been 
successfully  used  by  the  authors  for  mushy  concrete.     A  piece  of  2  by 
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3-inch  studding  cut  to  the  required  length  and  smoothed  off  so  as  to  be 

readily  grasped  by  the  hands  is  also  a  serviceable  tool. 

A  pneumatic  rammer  built  on  the  principle  of  a 
pneumatic  riveting  machine,  as  illustrated  in  Fig. 
1 02,  has  been  used  upon  dry  mixed  concrete  with 
fair  success. 

Mr.  Rafter  and  Mr.  Daniel  F.  Fulton  have  de- 
signed a  rammer  based  on  the  principle  of  the  steam 
drill  which  is  arranged  upon  a  traveling  carriage 
resting  upon  cross  girders  which  run  on  tracks.  A 
speed  of  from  400  to  600  strokes  per  minute  may  be 
maintained  with  from  4  to  5  horse-power.  For 
ramming  street  pavements,  it  should  cover  600  to 
800  linear  feet  of  a  street  30  to  40  feet  wide. 

Mr.  Clarence  R.  Neher,  an  advocate  of  wet  con- 
crete, replies  to  an  inquiry  of  the  authors  in  regard  to 
rammers,  as  follows: 


PLAN 

Fig.  100.— Rammer  for 
Mushy      Concrete. 
{See  p,  281.) 


I  am  governed  so  much  by  conditions  that  I  use 
no  standard  tool,  the  principle  being  to  use  a  wedge- 
shaped  rammer  of  some  kind.  For  the  face  of  the 
work  nothing  appears  much  better  than  a  common 
spade.  This  is  useful  in  pushing  back  stones  thai 
have  separated  from  the  mass,  and  also  can  be  used 
(o  select  the  softer  and  finer  portions  of  the  mass 
and  place  at  the  face,  while  working  the  spade  up 
and  down  along  the  face  until  it  is  thoroughly 
filled.  Care  must  be  taken  not  to  pry  with  the 
spade,  as  it  will  spring  the  form  outward  unless  ex- 
cessively strong. 

In  narrow  forms  where  a  man  cannot  stand  in  the 
concrete,  a  piece  of  2-inch  by  3-inch  scantling,— 
with  the  upper  portion  rounded  to  make  a  con- 
venient grip  and  the  tamping  end  wedge-shaped, 
—  of  a  length  determined  by  the  depth  of  the  form, 
is  convenient  and  cheap. 

In  heavy  mass  work  I  prefer  this  same  form  of 
rammer  to  the  ordinary  type,  and  thoroughly  in- 
corporate the  different  deposits  together,  avoiding  as 
much  as  possible  a  smooth,  flat  finish,  so  frequently 
insisted  on.  I  consider  the  use  of  the  term  ^Mayers'' 
as  describing  just  what  vou  do  not  want.     I  deposit      -.  _p 

as  much   concrete   in   a    form   as   the   rammer   wiU      io^il^ycln^ 
penetrate   and   enter  into  the  deposit  below.     The  (See,  p,  281^ 
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amount  will  thus  be  governed  by  the  size  of  the  form  and  method  of 
filling. 

In  elevator  foundations  we  have  filled  columns  3  feet  by  11  feet  by  22  feet 
high  in  five  hours,  dumping  14  cubic  feet  at  a  time,  and  not  trimming,  but 
shoving  the  rammer  through  the  mass.  The  work  is  absolutely  free  from 
voids. 


Labor  of  Ramming.  .The  number  of  men  required  for  leveh'ng  and 
ramming  concrete  depends  upon  the  thickness  of  the  wall  and  the  con- 
sistency of  the  mass. 

In  the  table  of  concrete  data 
in  Chapter  I,  page  9,  we  have 
specified  11  cubic  yards  as  the 
work  of  an  average  man  in  ten 
hours,  including  both  leveling 
the  material  as  it  is  dumped  from 
barrows  and  the  actual  ram- 
ming. This  figure  is  based 
upon  actual  records  of  a  large 
number  of  jobs  where  the 
concrete  was  laid  of  the  medium 
consistency  most  commonly 
employed  in  ordinary  mass 
work.  Similarly,  a  large  day's 
work  is  placed  at  16  cubic 
yards.  Mr.  George  W.  Rafter 
writes  the  authors  that  4  cubic 
yards  is  about  an  average  day's 
work  for  an  Italian  laborer  on 
dr>'  mixed  concrete.  Mr.  Neher 
estimates  for  ordinary  conditions 
10  to  15  cubic  yards  of 
wet  concrete  per  man  per  day 
with  an  average  of  about  12 
cubic  yards  per  ten-hour  day.  Mr.  Fuller,  who  employs  a  still  wetter 
mixture,  considers  25  to  50  cubic  yards  a  day's  work  for  a  man  jog- 
gling. 

On  the  author's  basis  of  11  cubic  yards  per  day,  the  average  cost  of 
leveling  and  ramming  mass  concrete  with  labor  at  $1.50  per  day,  allowing 
•or  superintendence  and  contractor's  profit,  is  about  18  cents  per  cubic 
yard.     For  a  4  or  6-inrh  wall  the  cost  may  he  two  or  three  times  this  figure. 


Fig.  102.— Pneumatic  Concrete  Rammer. 
(See  p.  282.) 
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BONDtNO  OLD  AND  NSW  OONORETE 

In  a  foundation  or  other  structure  where  the  strain  is  chiefly  compres- 
sive, the  surface  of  the  concrete  laid  on  the  previous  day  should  be  cleaned 
and  wet,  but  no  other  precaution  is  necessary.  Joints  in  walls  or  in  other 
locations  liable  to  tensile  stress  are  coated  with  mortar,  which  should  be 
richer  in  cement  than  the  mortar  in  the  concrete,  proportions  i :  2  being 
commonly  used. 

Some  engineers  spread  the  cement  dry  upon 'the  wetted  surface  of  the 
old  concrete,  while  others  make  it  into  a  mortar;  the  latter  method  is 
necessary  in  many  cases  to  seal  the  joints  between  the  top  of  the  old  concrete 
and  the  bottom  of  the  raised  forms. 

The  adhesive  strength  of  cement  or  concrete  is  much  less  than  its  co- 
hesive strength,  hence  in  building  thin  walls  for  a  tank  or  other  work  which 
must  be  water-tight,  the  only  sure  method  is  to  lay  the  structure  as  a 
monoUth,  that  is,  without  joints.  If  the  wall  is  to  withstand  water  pressure 
and  cannot  be  built  as  a  monolith,  both  horizontal  and  vertical  joints  must 
be  first  thoroughly  cleaned  of  all  dirt  and  ^*laitance"  or  powder)'  scum, 
wet,  and  then  covered  with  a  very  thin  layer  of  either  neat  cement  or  i :  i 
mortar,  according  to  the  nature  of  the  work.  As  an  added  precaution, 
one  or  more  square  or  V-shaped  sticks  of  timber,  say  4  or  6  inches  on  an 
edge,  may  be  imbedded  in  the  surface,  or  placed  vertically  at  the  end  ui  a 
section,  of  the  last  mass  of  concrete  laid  each  day.  In  some  instances 
large  stones  have  been  partially  imbedded  in  the  mass  at  m'ght  for  doweling 
the  new  work  next  day. 

In  the  New  York  Subway,  work  was  commenced  with  no  provision  for 
bonding  horizontal  layers,  but  it  was  soon  found  that  more  or  less  seepage 
occurred,  and  in  one  case  where  a  large  arch  was  torn  down  the  division 
line  between  two  days'  work  was  distinctly  seen.  Accordingly,  at  the  end 
of  each  day's  concreting  a  tongue-and -grooved  joint  was  formed  by  a 
piece  of  timber  4  inches  square  partly  imbedded  in  the  top  layer.  This 
was  removed  before  resuming  work. 

Roughening  the  surface  after  ramming  or  before  placing  the  new  layer 
will  aid  in  bonding  the  old  and  new  concrete. 

Acid*  is  sometimes  used  for  cleaning  and  roughening  the  surface  of  the 
set  concrete.  The  acid  must  be  thoroughly  washed  off  before  placing  the 
new  concrete  or  mortar. 

In  reinforced  concrete,  joints  should  be  made  so  as  to  least  affect  the 
strength.  In  columns,  joints  should  be  made  at  lower  surface  of  girder  or 
at  bottom  of  haunch,  if  any.  In  a  floor  system,  or  in  reinforced  walls  resist- 
ing pressure,  it  is  best  to  make  the  joints  perpendicular  to  the  surfaces  at 
or  near  the  center  of  the  span. 

♦  See  U.  S.  Letters  Patent  No.  800942. 
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OONTRAOTION  JOINTS 

Temperature  changes  are  apt  to  produce  contraction  in  concrete  in  air 
because  in  temperate  climates  most  concrete  is  laid  during  the  warm 
season.  Moreover,  it  is  generally  recognized  that  while  setting  and  hard- 
ening in  air,  concretes  and  mortars  contract  for  a  period. 

It  is  probable  that  this  contraction  may  be  due,  in  part  at  least,  to  the 
cooling  of  the  cement,  which  when  setting  attains  a  high  temperature.* 
This  is  further  evidenced  by  the  fact  that  cracks  in  a  thin  building  wall, 
4  or  6  inches  thick,  open  up  within  a  few  weeks  after  being  placed,  while 
heavier  walls  may  not  crack  for  several  months.  The  concrete  in  the 
interior  of  a  mass  like  a  large  dam  cools  very  slowly,  and  records  at  the 
Boonton,  N.  J.,  dam  indicate  that  the  contraction  cracks  continue  to 
increase  in  width  for  several  years.  The  interior  of  a  large  mass  like 
this  k  but  slightly  affected  by  atmospheric  changes,  and  the  cracks  are  but 
slightly  wider  in  winter  than  in  summer.  In  the  Boonton  Damf  no  cracks 
were  discovered  during  the  first  winter,  but  in  the  second  and  third  winter 
seasons  numerous  vertical  cracks  developed.  During  the  fourth  and  fifth 
winters  all  these  cracks  re-opened,  but  no  new  ones  appeared.  It  was 
noticed  that  the  cracks  which  were  largest  during  one  winter  might  be 
smaller  the  next,  and  be  exceeded  in  width  by  some  which  were  smaller  the 
previous  season.  Approximate  measurements  gave:  seventeen  main  cracks, 
2.5  inches;  sixteen  smaller  cracks  averaging  ^  inch,  0.5  inch;  thirty-three 
half  cracks,  averaging  ^inch,  0.5  inch;  with  a  sum  total  of  3.5  inches  for 
a  length  of  2150  feet  of  masonry.  The  main  cracks  occurred  at  quite 
regular  intervals  of  about  100  feet  except  near  the  ends  of  the  dam.  It  was 
apparent  that  proportionally  more  cracks  developed  in  that  {portion  of  the 
dam  in  which  the  masonry  was  laid  during  the  warmer  months. 

Special  measurements  made  upon  a  retaining  wall  along  the  Boston  and 
Albany  Railroad  tracks  at  Newton  Highlands,  showed  that  for  a  length  of 
wall  of  673  feet  the  total  contraction  for  a  given  period  amounted  to  i  A  inches. 
The  range  of  temperature  of  the  wall  during  this  time  was  about  30°, 
which  corresponds  closely  to  the  theoretical  range  neccssar>'  to  produce 
the  contractions,  for  assuming  the  coefficient  of  expansion  to  be  0.0000055, 
as  given  on  a  succeeding  page,  the  range  should  be  32^*^. 

Measurements  were  made  by  one  of  the  authors  of  widths  of  opening  of 
contraction  joints  in  a  long  warehouse  in  Cincinnati,  and  found  to  agree 
almost  exactly  with  that  which  would  be  expected  by  the  range  in  temperature. 

In  an  ordinary  wall,  if  no  cracks  occur  after  nine  months'  setting  there 
is  apt  to  be  no  further  danger,  although  after  joints  once  form  they  will 
vary  in  width  with  the  variations  ih  temperatures. 

♦See  page  130. 

+  Transactions  American  Socletv  Civil  Engineers.  Vol.  LXIII,  1909. 
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Contraction  in  concrete  walb  is  provided  for  by  forming  joints  at  intervals 
to  divide  the  wall  into  separate  sections,  and  confine  the  cracks  to  straight 
lines,  or  else  by  reinforcing  with  sufficient  steel  to  withstand  shrinkage.  The 
use  of  steel  reinforcement  is  treated  under  Retaining  Walls  in  Chapter  XXVI. 

Joints  in  vertical  walls  may  be  made  simply  by  placing  a  temporary  dam 
between  the  molds  to  remain  until  the  concrete  has  set,  when  it  is  removed 
and  the  next  section  is  filled  in.  To  be  sure  of  clear-cut  cracks,  however, 
it  is  necessary  to  insert  non-adhesive  material,  as  indicated  below.  In  a 
reinforced  wall  rods  may  be  nm  through  holes  in  the  dam  if  it  is  desired  to 
tie  the  two  sections  together.  If  the  old  work  has  thoroughly  set  and  the 
rods  project  only  a  few  inches  into  the  new>  the  adhesion  between  the  old 
and  new  work  will  be  so  slight  that  a  joint  which  will  open  as  the  concrete 
shrinks  will  be  formed  at  the  desired  point.  For  bonding  the  two  sections, 
a  V-shaped  groove  may  be  molded  into  the  part  first  laid,  or  alternate  courses 
may  be  lapped  or  toothed  out. 

As  a  rule  only  contraction  joints  need  to  be  provided,  since  expansion 
merely  compresses  the  concrete.  Sometimes,  however,  as  in  a  long  wall 
with  recesses  or  in  a  reservoir  floor  with  a  channel  in  the  middle,  the  expan- 
sion may  cause  a  break  at  the  angle.  In  such  cases,  water-tight  joints 
may  be  made  by  leaving  slits  about  ^-inch  wide  and  filling  them  with  a 
plastic  material,  one  of  the  best  for  this  purpose  being  pure  asphalt  of  medium 
hardness.  Lime  dust  is  sometimes  mixed  with  the  asphalt.  Another 
way  of  forming  a  joint  is  to  insert  two  or  more  thicknesses  of  roofing  paper. 

In  building  the  concrete  filter  tanks  at  Littie  Falls,  N.  J.,  which  are 
15  by  24  feet  in  horizontal  area  and  rest  upon  concrete  girders,  the  walls 
of  adjoining  tanks  were  laid  on  diflFerent  days,  and  thus  kept  separate 
from  each  other.  Contraction  is  provided  for  in  each  tank  by  sloping 
the  ledges  on  which  its  walls  rest,  so  that,  in  case  of  contraction,  they  will 
slide  without  cracking. 

At  the  same  plant*  occasional  expansion  wells  or  vertical  openings  were 
built  the  entire  height  of  the  40-foot  retaining  wall,  to  confine  cracks  to 
these  places,  and  later,  in  cold  weather,  when  the  cracks  were  furthest  open, 
these  wells  were  filled  with  concrete. 

From  practical  experience  it  appears  that  heavy  walls  require  fewer  con- 
traction joints  than  light  ones.  In  concrete  retaining  wall  construciion  in 
Chicago!  joints  formed  every  50  or  60  feet  of)ened  up  quite  noticeably  in 
cold  weather.  Where  the  walls  were  of  small  cross-section  a  hair  crack 
appeared  half-way  between  the  joints,  tending  to  show  that  in  thin  walls 
joints  should  be  provided  about  every  30  feet. 

♦  Transactions  American  Sodety  of  Civil  Engineers,  Vol.  L,  p.  406. 

f**Thc  Coefficient  of  Expansion  of  Concrete,"  Journal  Western  Society  of  Engineers,  Vol.  VI, 
p.  549;  republished  in  Engineering  Nervs.  Nov    n.  iqoi.  o.  iSo. 
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By  properlydistributedreinforcement,  cracks  may  be  made  so  small  as 
to  be  unnoticeable.     (See  Chapter  XXI.) 

The  Harvard  Stadium,  575  feet  in  net  length  or  1390  feet  measured 
around  the  U,  which  is  illustrated  in  our  frontispiece,  is  an  example  of  the 
possibility  of  providing  sufficient  steel  to  withstand  the  contraction  due  to 
hardening  and  temperature  changes. 

Prof.  William  D.  Pence,  by  very  careful  experiments  at  Purdue  Univer- 
sity, in  1899  to  1 901,*  determined  the  coefficient  of  expansion  of  concrete  in 
air  from  changes  of  temperature  to  be  0.0000055  P^^  each  degree  Fahren- 
heit. He  experimented  with  Portland  cement  concrete  mixed  in  proportions 
1:2:4  broken  stone  and  1:2:4  gravel.  The  apparatus  was  designed  to 
give  extremely  accurate  results,  and  the  variation  in  the  coefficient  of  ex- 
pansion in  the  different  tests  was  from  0.0000052  to  0.0000057  per  degree 
Fahrenheit.  Two  brands  of  Portland  cement  were  employed,  and  in  the 
broken  stone  concrete,  two  different  stones.  The  average  result  for  the 
gravel  concrete  was  0.0000054  per  degree  Fahrenheit,  and  for  the  broken 
stone  concrete  0.0000055  P^^  degree  Fahrenheit.  Prof.  Pence  concludes 
that  "the  coefficient  of  expansion  of  concrete  is  about  0.0000055  per  degree 
Fahrenheit.  (This  value  is  conveniently  remembered  as  five  zeros  fifty- 
five.)  ''  The  coefficient  of  expansion  of  the  limestone  used  in  a  part  of  the 
tests  was  the  same  as  that  of  the  concrete  made  from  it.  Experimentsf 
under  the  direction  of  Prof.  Hallock  at  Columbia  University  gave  0.00000561 
as  coefficient  for  i  :  2  mortar  and  0.00000655  f or  i  :  3  :  5  concrete.  Prof. 
Burr  calls  attention  to  the  similarity  of  this  to  the  coefficient  of  linear 
thermal  expansion  of  steel,  which  is  about  0.0000066  per  degree  Fahrenheit. 
This  fact  is  of  great  practical  value  to  the  engineer  in  the  construction  of 
reinforced  concrete  because  it  shows  that  the  concrete  and  steel  will  be 
similarly  affected  by  temperature  changes. 

A  coefficient  of  0.0000055  corresponds  to  a  contraction  of  \  inch  in  100 
feet  for  50°  Fahrenheit  fall  in  temperature. 

The  effect  of  hardening  upon  the  volume,  although  less  definitely  de- 
termined, has  been  experimented  upon  by  Prof.  Bauschinger,§  of  Munich, 
and  Prof.  George  F.  Swain,  ||  of  the  Massachusetts  Institute  of  Technology. 
As  a  result,  the  Committee  on  Cements  of  the  American  Society  of  Civil 
Engineers  in  1887  reached  the  following  conclusions  :1[ 

First,  Cement  mortars  hardening  in  air  diminish  in  linear  dimensions 
at  least  to  the  end  of  twelve  weeks,  and  in  most  cases  progressively. 

♦  "The  Coefficient  of  Expansion  of  Concrete,'*  Journal  Western  Society  of  Engineers,  Vol.  VI, 
p.  549;  republished  in  Engineering  News,  Nov.  21,  1901,  p.  380. 
■f  Burr's  *' Materials  of  Engineering,'*  1903,  p.  378. 
S  Transactions  Amencan  Society  of  Civil  Engineers,  Vol.  XV,  p.  722. 
II  Transactions  American  Society  of  Civil  Engineers,  Vol.  XVII,  p.  213. 
^Transactions  American  Society  of  Civil  Engineers,  Vol.  XVTI,  p.  214. 
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Second.  Cement  mortars  hardening  in  water  increase  in  like  manner 
but  to  a  less  degree. 

Third,  The  contractions  and  expansions  are  greatest  in  neat  cement 
mortars. 

Among  further  conclusions  of  the  committee  given  in  this  report  it  is 
stated  that  experiments  show  the  contraction  of  neat  cement  in  air  at  the 
end  of  twelve  weeks  to  be  from  0.14  to  0.329c,  and  of  1:1  mortar,  0.08 
to  0.17%.  Although  these  values  are  corroborated  by  Bauschinger's*  ex- 
periments on  Portland  cement  mortars,  the  results  of  which  also  indicate 
nearly  the  same  contraction  for  leaner  mortars  as  for  1:1,  further  data 
upon  the  action  of  concrete  made  of  modern  Portland  cement  is  required 
before  accepting  the  figures  as  applicable  to  this.  Considferef  gives  0.03% 
to  0.05%  shrinkage  for  lean  mortars  corresponding  to  a  contraction  of 
^bout  i  inch  in  a  wall  100  feet  long.  These  various  conclusions  show  that 
cracks  in  a  newly  laid  concrete  wall  are  due  in  part  to  contraction  in  setting. 
In  fact,  it  has  been  noticed  that  joints  open  up  in  new  concrete  before  it  has 
been  aflfected  by  external  temperature. 

It  must  be  borne  in  mind  that  this  action  during  hardening  has  nothing 
to  do  with  the  temperature  of  the  atmosphere,  and  does  not  var\'  with  it, 
but  is  in  addition  to  the  effects  of  temperature  changes.  It  is  possible, 
however,  as  suggested  on  page  285,  that  the  shrinkage  may  be  due  in  part 
to  the  cooling  down  from  the  heat  evolved  when  the  cement  sets. 

FAOINO  OONORETE  WALLS 

Exposed  concrete  walls  had  Ijest  not  be  plastered.  It  is  a  needless  ex- 
pense, and  the  results  in  variable  climates  are  unsatisfactory.  It  is  difficult 
to  apply  cement  mortar  uniformly  to  the  face  of  hardened  concrete,  and  it 
is  apt  to  crack  off  and  discolor,  especially  if  the  concrete  behind  it  is  porous 
enough  for  the  water  to  penetrate  it.  For  waterproofing  walls  not  exposed 
to  the  atmosphere,  cement  plaster  is  sometimes  ser\iceable,  as  described  on 
page  341. 

Mortar  for  patching  irregularities  and  pockets,  which  will  occasionally 
occur  in  the  best  work,  and  for  filling  holes,  must  contain  the  same  pro- 
portions of  cement  and  sand  as  the  concrete,  or  it  will  set  a  different  color. 

The  treatment  of  the  face  of  concrete  is  determined  by  the  character  of 
the  structure.  A  fair  surface,  suitable  for  work  which  is  not  exposed  to 
view,  and  even  for  sheds  or  other  buildings  where  the  appearance  need  not 
be  regarded,  has  been  obtained  by  the  authors  on  4-inch  and  6-inch  walls 

♦Transactions  American  Society  of  Civil  Engineers,  Vol.  XV,  p.  721. 
fConsid^re's  Reinforced  Concrete,  1903,  p.  87. 
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by  using  merely  a  very  wet  mixture  of  cement,  sand  and  gravel,  with  care 
in  placing  and  puddling  so  that  none  of  the  stones,  many  of  which  were 
2  inches  in  diameter,  collected  in  pockets  against  the  forms.  Such  treat- 
ment will  result  in  a^ sandy  finish,  showing  the  joints  in  the 
forms  less  than  a  smoother  one. 

To  produce  a  smooth  mortar  siurface,  a  thin  tool  like  a 
spade  or  an  ice  cutter,  shown  in  Fig.  103,  may  be  thrust 
down  next  to  the  molds  as  the  concrete  is  placed,  so  as  to 
force  the  stones  back  from  the  face  and  allow  the  mortar  to 
cover  ever>'  stone,  care  being  taken  not  to  pry  the  molds. 

One  of  the  best  methods  of  finishing  for  a  large  smooth 
surface  is  to  spade  or  cut  the  faces  as  described,  and  then 
after  the  forms  are  removed  to  pick  them  with  a  hand  tool, 
shown  in  Fig.  104,  or  a  pneumatic  tool  adapted  for  the 
purpose.  The  Harvard  University  Stadium,  illustrated  in 
our  frontispiece,  is  finished  in  this  way,  and  the  photo- 
graph in  Fig.  105  shows  a  near  view  of  the  surface. 
Fig.  103.—  On  the  left  is  the  concrete  showing  the  impressions  of  the 
Face  Cut-  plank  forms,  and  on  the  right  is  the  finished  surface.  If 
289.)  this  picking  is  performed  by  hand,  it  is  done  by  a  com- 

mon laborer.  The  surface  he  will  cover  per  day  depends  upon  the  hard- 
ness of  the  concrete.  It  must  not  be  too  green  or 
the  tool  will  loosen  the  stones,  while  if  set  ver>-  hard 
the  labor  is  unnecessarily  great.  On  the  average, 
a  man  may  be  expected  to  cover  about  50  square  feet 
per  day  of  ten  hours.  The  picks  require  frequent, 
at  least  daily,  sharpening.  For  the  best  appear- 
ance, the  size  of  stone  in  the  concrete  should  be 
limited  to  about  |  inch  to  one  inch.  This  method  of 
picking  was  employed  by  Mr.  E .  L.  Ransome  in  the 
construction  of  the  Pacific  Borax  Works  in  New 
Jersey.  A  pneumatic  tool  suitable  for  this  work  is 
made  with  a  circular  end  containing  a  number  of 
points,  using  which  a  man  should  cover  400  to  500 
square  feet  per  day. 

Mr.  C.  R.  Neher*  states  that  with  labor  at  $1.50  per 
day  bush-hammering  will  cost  less  than   i\  cents  per 
square  foot. 
A  surface  of  washed  concrete  is  shown  in  the  photograph.  Fig.  106, 

^Journal  Association  of  Engineering  Societies,  Jan.,  1902,  p-  41- 
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Fig.  104.— Pick    for 

Facing    Concrete. 

{See  p,  289.) 
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¥h..  105.— Surface  of   '  Pkkt^  '*  Concrete*     {Stf  />.  jHij.) 
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Fig.  106.— Surface  of  Washed  Concrete.     {^See  p,  ^89.) 
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p.  290.  This  finish,  used  by  Mr.  Henry  H.  Quimby*  for  surfacing  con- 
crete bridges  in  Philadelphia,  is  obtained  by  hand  or  with  a  hose.  Hand 
methods  are  usually  preferable  because  of  the  difl&culty  of  applying  the  hose 
at  exactly  the  right  stage  of  hardening.  In  either  case  the  forms  must  be 
removed  as  soon  as  the  concrete  is  sufficiently  hard, — a  period  varying 
from  6  hours  to  2  or  3  days,  according  to  the  character  of  the  cement  and 
the  weather, —  and  the  washing  done  immediately.  For  washing  by  hand, 
a  plasterer's  float,  or  a  small  board  i  by  3  by  6  inches,  is  used  and  the  cutting 
is  done  by  sand  rolled  between  the  board  and  the  wall,  with  plenty  of  water. 
The  concrete  face  after  this  process  may  sometimes  be  too  green  for  rinsing 
clean,  when  the  final  cleaning  is  deferred  for  a  few  hours.  Mr.  Quimby 
states  that  a  laborer  should  wash  and  clean  100  square  feet  of  surface  in 
less  than  one  hour.  If  the  concrete  has  become  too  hard  before  washing, 
a  comparatively  smooth  finish  is  obtained  in  a  similar  manner  of  by  vigor- 
ously rubbing  the  surface  with  a  rough  brick.  A  green  surface  may  be 
treated  with  a  common  scrubbing-brush  and  water. 

A  fine  sandy  finish  may  be  obtained  after  concrete  has  set  by  rubbing 
with  a  block  of  carborundum  about  3  by  4  by  i^  inches. 

Another  plan  for  removing  the  skin  of  cement  is  the  acid  process,  t 

Mr.  H.  P.  Gillette  J  mentions  a  method  employed  in  one  case  on  the 
New  York  Central  R.  R.  of  chiseling  sloping  grooves,  about  }  inch  deep 
and  2  inches  apart,  upon  an  old  discolored  concrete  surface. 

For  a  very  smooth  mortar  surface,  such  as  may  be  required  for  moldings, 
curved  surfaces  or  carving,  the  interior  surfacie  of  the  mold  may  be  plastered 
about  }-inch  thick,  by  hand  or  trowel,  just  in  advance  of  the  laying  of  the 
concrete,  so  that  the  concrete  and  mortar  set  up  as  one  mass. 

The  advocates  of  dry  mixed  concrete  often  require  a  piece  of  board,  corre- 
sponding in  width  to  the  thickness  of  the  layer  of  concrete,  to  be  placed 
on  edge  close  to  the  form,  the  concrete  rammed  against  it,  and  then  the 
board  removed  and  the  space  filled  with  mortar  mixed  in  proportions 
I  :  2  or  I  :  3.  Another  method,  which  can  be  used  with  mortar  of  a  wetter 
consistency,  is  to  place  a  thin  board  or  a  strip  of  sheet  iron  at  the  required 
distance  from  the  form,  usually  about  2  inches,  then  to  fill  in  the  mortar 
between  it  and  the  mold,  and  the  concrete  on  the  other  side  of  it,  when  it 
may  be  removed.  In  the  best  modern  practice,  facing  mortar  is  omitted 
altogether,  and  the  concrete  is  made  wet  enough  to  present  a  good  surf  ace.  § 

Marking  the  surface  to  resemble  masonry  is  considered  unnecessary 
from  an  architectural  point  of  view,  for  the  work  is  actually  a  monolith  and 

♦Personal  correspondence.    Sec  also  Engineering  NewSf  Dec.  20,  1906,  p.  656. 
f  See  paper  by  Linn  White,  Engineering  Record^  Feb.  2,  1907,  p.  126. 
t  Engineering  NewSy  July  24,  1902,  p.  66. 

(  Other  methods  of  facing  are  described  in  the  Report  of  the  Association  of  Railway  Superin* 
tendents  of  Bridges  and  Buildings,  1900.    . 
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should  have  that  appearance,  but  if  it  is  desired,  triangular  pieces  may  be 
nailed  to  the  forms,  or  if  tongued-and-grooved  plank  are  used,  the  horizontal 
molding  may  be  formed  by  a  strip  of  wood  gotten  out  to  the  preferred 
shape,  and  planed  with  a  tongue  and  groove  so  as  to  fit  between  two  planks 
as  shown  in  Chapter  XXIV. 

The  size  of  molding  dei^ends  ujx>n  the  class  of  masonry  which  is  to  be 
imitated.  Mr.  Edwin  Thacher*  s])ecifies  triangular  moldings  2  inches 
wide  by  i  inch  deep. 

To  give  a  uniform  color,  in  England  t  it  is  customar}'  to  use  a  rather  stiff 
mortar  in  proportions  i  :  3  applied  with  a  plasterer's  hand  float  and  worked 
in  so  thoroughly  as  to  leave  no  body  on  the  .surface.  In  the  United  States 
a  I  :  2  grout  is  sometimes  put  on  with  a  v/hitewash  brush  or  small  whisk 
broom.     This,  however,  is  liable  to  check. 

A  pumice-stone  paint  used  by  Mr.  H.  I.  Moyer  has  given  satisfaction  in 
practice.  It  consists  of  ground  ]>umice-stone  and  Portland  cement  mixed 
in  equal  parts  to  the  consistency  of  thick  paint.  Mter  removing  the  board- 
markswith  a  block  of  carborundum,  the  surface  is  wet  and  the  paint  applied 
with  a  brush.  When  this  first  coat  is  hard,  it  is  wet  and  the  second  coat 
applied. 

Plastering.  When  plastering  on  external  surfaces  must  be  resorted  to, 
special  means  must  be  taken  to  make  it  adhere  and  to  prevent  its  checking. 
The  forms  must  be  wet  instead  of  oiled;  irregularities  must  be  removed  by 
chipping  or  rubbing;  the  entire  surface  should  be  roughened;  and  the  coat 
of  plaster  should  be  as  thin  as  possible,  preferably  not  over  ^  or  J^-inch. 

By  throwing  on  plaster  with  considerable  force,  it  bonds  better  than  by 
spreading  it.  If  the  first  coat  is  thrown  on  the  second  is  more  apt  to  adhere. 
A  spatter-dash  or  a  pebble  dash  finish  is  made  by  throwing  on  a  mortar  to 
leave  it  regular  but  rough. 

I^afarge  cement  finish  has  been  satisfactorily  used  for  house  walls  by 
Mr.  Benjamin  A.  Howes.  The  process  is  illustrated  in  a  photograph  shown 
in  Fig.  107,  page  293.  The  surface,  which  must  be  very  true,  is  wet,  and  a 
neat  solution  of  Lafarge  cement  is  spread  on  with  a  whitewash  brush. 
Before  this  has  dried,  a  second  coat  in  proportions  about  i  :  3  of  Lafarge 
cement  and  fine  sea  sand  is  spread  with  a  steel  trowel,  floated  with  a  wood 
float,  then  immediately  wet  down  with  a  whitewash  brush.  The  total 
thickness  of  the  plaster  should  not  be  over  fs  inch. 

If  a  thick  plaster  is  necessary,  the  surface  must  be  carefully  roughened, 
wet,  and  coated  with  a  neat  cement  grout,  preferably  spread  on  very  thin 
with  a  wire  brush,  and  then  plastered  immediately  before  it  hardens.  A 
plaster  which  has  been  found  satisfactory  is  made  using  one-sixth  to  one- 

*  Cement,  May,  1903,  p.  107. 
f"Sutcliffc's  Concrete:  189^,  p.  324. 
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third  part  of  lime  putty  to  one  part  of  cement  by  bulk,  with  enough  sand 
to  make  it  work  sandy.  For  3-coat  work  the  second  coat  may  have  about 
as  much  hair  as  is  used  in  brown  coat  work  in  interior  plastering. 

FORMS  FOR  MASS  OONORETE* 

The  forms  for  structures,  such  as  buildings  and  sewers,  are  illustrated 
in  the  chapters  treating  upon  these  subjects. 

The  best  lumber  for  forms  or  molds  for  concrete  is  white  pine  because  it 
is  easily  worked  and  retains  its  shape  after  exposure  to  the  weather.  Ex- 
cept, however,  where  a  very  fine  face  is  required,  motives  of  economy 


Fig.  107.     Surfacing  Wall  with  Mortar.     (  See  p.  292.) 


usually  prompt  the  use  of  cheaper  material,  such  as  spruce  or  fir,  or,  for 
very  rough  work,  even  hemlock.  Green  lumber  is  preferable  to  drj'  be- 
cause it  is  less  affected  by  the  water  in  the  concrete. 

If  the  planks  or  boards  are  thoroughly  oiled  and  are  not  exposed  too 
long  a  time  to  the  hot  sun  and  dry  air,  which  tend  to  warp  them,  they  may 
be  used  over  and  over  again.  Long  exposure,  however,  will  throw  the 
surface  out  of  true,  and  open  up  the  joints.  In  some  instances  the  same 
lumber  can  be  employed  in  different  places.     For  example,  in  the  con- 

♦See  also  paper  by  Sanford  E.  Thompson  on  "Kuni-.s  tor  CNincn-ie  CMn^t^uction,"T^an^actio^^ 
National  Association  Cement  Users,  1907,  reprinrrii  jn  Bulletin  No.  13,  AsROciation  of  American 
Portland  Cement  Maniifarttirprs. 
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struction  of  a  factory  building,  Mr.  Thompson  specified  2-inch  tongued- 
and-grooved  roof  plank  of  green  spruce  for  the  forms,  and  after  using  at 
least  four  times,  no  difficulty  was  found  in  laying  it  on  the  roof.  The 
planks  were  merely  slightly  gritty  and  discolored  by  the  oil  employed  to 
prevent  adhesion  of  cement. 

Lumber  which  is  planed  one  side  is  essential  to  a  smooth  face,  and  where 
the  forms  must  be  removed  within  24  or  48  hours  it  is  sometimes  advan- 
tageously employed  for  rough  work  because  the  concrete  adheres  less  to 
planed  lumber  and  that  which  does  stick  is  easily  scraped  off,  thus  effecting 
a  saving  of  labor  which  more  than  balances  the  cost  of  planing.  Many 
concrete  experts  advise  the  use  of  beveled  edge  stuff  in  preference  to  tongued 
and  grooved.  The  edges  crush  as  the  board  or  plank  swells,  and  thi^ 
prevents  buckHng. 

Square  comers  and  thin  projections  should  be  avoided  when  possible 
A  beveled  strip  in  an  external  comer  will  give  it  a  finished  appearance. 

Either  i-inch  boards  or  2-inch  plank  are  suitable  for  forms.  The 
spacing  of  the  studs  depends  in  part  upon  the  consistency  of  the  concrete 
and  the  thickness  of  the  walls.  If  the  concrete  is  laid  quite  wet  and  the 
mass  is  large,  there  may  be  considerable  pressure  exerted  before  the  cement 
sets.  On  the  other  hand,  there  is  less  liability  of  the  boards  being  forced 
out  of  place  by  ramming  than  when  a  drier  mixture  is  used.  The  authors 
have  found  that  in  comparatively  thin  walls  laid  with  a  wet  mixture  the 
stringers  may  be  spaced  5  feet  apart  for  2-inch  plank  and  2  feet  apart  for 
T-inch  boards.  This  represents  about  the  limit  if  an  absolutely  straight 
face  is  desired,  and  even  with  this  spacing  the  lumber  will  spring  slightly  in 
pla(  es  where  very  short  lengths  of  it  are  used. 

The  size  of  the  studdinjj;  dcj)ends  upon  the  height  of  the  wall  and  the 
amount  of  bracing  which  it  is  convenient  to  use.  For  a  low  form  of  i-inch 
stuff  2  by  4  inch  studs  may  be  satisfactory.  If  this  size  is  used  for  a  higher 
wall,  horizontal  timbers  must  be  placed  and  carefully  braced  at  distances 
about  5  feet  apart  to  prevent  the  studs  from  springing.  For  2-inch  plank, 
as  the  studding  is  spaced  farther  apart,  it  must  be  heavier.  Common  sizes 
are  4  by  6  inches,  2  by  10  inches,  and  4  by  10  inches,  depending  upon  the 
character  of  the  work  and  the  material  at  hand.  The  toes  of  the  diagonal 
braces  which  run  from  the  studding  down  to  the  ground  must  rest  securely 
against  stout  posts  or  other  immovable  supports.  The  use  of  these  diag- 
onals may  be  avoided  in  many  cases  or  their  number  reduced  by  connecting 
opposite  studs  with  through  bolts  or  wire.  An  inexpensive  method  of 
connection  is  shown  in  Fig.  108,  page  295.  The  wires  are  wound 
around  opposite  studs  and  then   twisted  with  a  stick,  as  a  turn-buckle, 
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until  the  studs  are  the  proper  distance  apart.     To  remove  the  forms  the 
wires  are  cut  and  then  trimmed  off  close  to  the  concrete. 

If  in  placing  the  concrete  the  forms  commence  to  buckle,  they  must 
remain  in  their  warped  position  unless  trueness  of  face  is  of  sufl&cient  im- 
portance to  warrant  tearing  down  the  concrete  and  replacing  it.  A  car- 
penter is  so  accustomed  to  truing  up  his  lumber  after  it  is  in  place  that  it  is 


Fig.  108.— Method  of  Connecting  Forms.     (See  p.  294.) 

difficult  for  him  to  realize  that  a  thin  wall  of  concrete  cannot  be  straightened 
in  the  same  way.  The  fact  that  a  crack  once  made  in  concrete  which  is 
set  is  almost  impossible  to  repair  cannot  be  too  strongly  impressed  upon 
the  woodworkers. 

Concrete  forms  should  be  nearly  water-tight  but  need  not  be  absolutely 
so.  Cracks  of  noticeable  width  which  cannot  be  closed  by  wetting  and 
swelling  the  lumber  may  be  battened,  and  vertical  joints  between  the  ends 
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of  planks  may  be  stopped  in  the  same  way.  Hard  soap  has  also  been  used 
for  this  purpose.* 

In  a  large  structure  such  as  a  dam,  cement  bags  filled  with  sandf  may  be 
piled  to  form  the  temporary  end  of  a  layer  or  series  of  layers  of  concrete. 

Greasing  Fonns.  Crude  oil  is  an  excellent  and  inexpensive  material 
for  greasing  forms.  This  k  a  petroleum  product  sufficiently  liquid  to  be 
readily  applied  with  a  large  whitewash  brush.  The  object  is  to  fill  the 
pores  of  the  wood  rather  than  to  cover  it  with  a  film  of  grease.  The  oil 
must  be  applied  every  time  the  forms  are  set.  Thin  soft  soap  or  a  paste 
made  from  soap  and  water  is  also  occasionally  used.  On  an  important 
job  in  EnglandJ  the  centering  boards  of  arches  were  covered  with  strong 
packing  paper  soaked  with  linseed  oil.     Paper  however  is  apt  to  wrinkle. 

If  the  concrete  is  to  set  for  several  weeks  before  removing  the  forms,  tho 
cohesion  of  the  concrete  will  l>e  greater  than  its  adhesion  to  the  lumber, 
and  no  oil  or  grease  will  be  necessary,  although  it  is  well  to  thoroughly  wet 
the  plank  before  laying  the  concrete  against  it.     Always  oil  metal  forms. 

Bemoving  Forms.  The  length  of  time  which  concrete  must  set  before 
removing  the  forms  depends  upon  the  weather,  the  strain  which  is  to  come 
upon  the  work,  and  the  consistency  employed  in  mixing. 

A  good  rule  to  follow  when  laying  wet  concrete  upon  which  no  pressure 
is  to  come  immediately  is  to  determine  whether  it  is  sufficiently  hard  by 
pressing  upon  it  with  the  broad  part  of  the  thumb.  If  indented,  the  con- 
crete is  too  soft  to  permit  of  removing  the  forms.  It  is  sometimes  possible 
in  good  drying  weather,  even  if  slow-setting  Portland  cement  is  used,  to 
raise  the  forms  within  from  lo  to  24  hours  after  placing  the  concrete,  but 
care  must  be  exercised  that  no  blow  or  jar  comes  upon  the  fresh  work.  If 
the  wall  is  ver>'  thin  and  is  to  be  subjected  immediately  to  earth  or  water 
pressure,  it  may  be  advisable  to  allow  the  forms  to  remain  for  several 
weeks.  The  setting  of  concrete  is  retarded  by  cold  or  by  wet  weather. 
When  mixed  very  wet,  it  sets  and  attains  its  strength  more  slowly  than 
when  mixed  with  a  small  amount  of  water. 

RUBBLE  OONOBETE 

Rubble  concrete  includes  all  classes  of  concrete  in  which  large  stones  are 
placed  by  hand  or  by  machinery.  The  term  concrete  rubble  has  been  ap- 
plied when  the  mass  consists  essentially  of  large  stone  laid  in  joints  of 
concrete  instead  of  mortar. 

*Gcorgc  W.  Lee,  Engineering  News,  Mar.  19,  1903,  p.  146. 

^Engineering  News^  Aug.  27,  1903,  p.  185. 

JK.  Leibbrand  in  Proceedings  Institution  of  Civil  Engineers,  Vol.  CXIX.  o.  127. 
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Rubble  concrete  comes  in  competition  with  pure  concrete  on  the  one 
hand,  and  with  rubble  masonry,  —  that  is,  stonework  laid  in  cement  mor- 
tar, —  on  the  other  hand.  Its  cost  in  large  masses  is  usually  less  than  that 
of  pure  concrete,  because  the  expense  of  crushing  the  stones  used  as  rubble 
is  saved,  and  each  large  stone  replaces  a  mass  of  mixed  cement  and  ag- 
gregate, thereby  saving  a  portion  of  the  cement.  As  stone  is  always  heavier 
than  concrete  made  from  the  crushed  material,  because  of  the  pores  in  the 
concrete,  the  replacing  of  portions  of  the  latter  by  large  stone  increases  its 
weight,  and  therefore  its  value  for  certain  classes  of  constructi9n.  Large 
masses  of  rubble  concrete  can  usually  be  laid  cheaper  than  ordinary  con- 
crete, but  where  the  mass  is  small  and  separate  machinery  or  apparatus 
will  be  required  for  handling  the  large  stones,  its  use  may  not  be  advan- 
tageous. It  is  especially  suitable  where  the  concrete  materials  are  handled 
with  derricks,  because  these  may  be  employed  to  hook  the  stone  or  transport 
it  in  trays. 

In  comparison  with  large  masses  of  rubble  masonry  laid  in  cement  mor- 
tar, rubble  concrete  of  similar  quality  is  almost  invariably  found  to  be 
cheaper  because  scarcely  any  skilled  labor  is  required.  In  a  thin  wall,  not 
more  than  3  feet  thick,  the  rubble  masonry  may  be  cheaper  because  no 
forms  are  required.  In  estimating  comparative  costs  of  rubble  masonry 
laid  in  Natural  cement  mortar  and  rubble  concrete  made  with  Portland 
cement,  the  fact  must  be  considered  that  a  wall  of  Portland  cement  rubble 
concrete  may  be  made  thinner  than  one  of  Natural  cement  masonry  be- 
cause it  is  stronger.  The  difference  in  strength  is  not  merely  due  to  the 
class  of  cement  employed,  but  to  the  fact  that  in  rubble  concrete  the  stones 
are  perfectly  imbedded  instead  of  being  set  up  on  small  spawls  in  the 
manner  customarily  employed  by  stone  masons. 

The  amount  of  cement  used  in  rubble  concrete  varies  not  only  with  the 
proportions  of  the  concrete  mixture,  but  with  the  percentage  of  rubble 
introduced.  Very  much  less  cement  is  required  in  concrete  than  in  a  simi- 
lar quantity  of  mortar  of  like  strength,  but  concrete  joints  must  be  thicker 
than  mortar  joints,  so  that  the  result  is  often  more  cement  is  required  per 
cubic  yard  for  concrete  than  for  rubble  masonry.  However,  by  employing 
a  large  percentage'  of  stone,  as  was  done  at  Boonton,*  the  quantity  of 
cement  may  be  brought  below  that  for  rubble  masonry. 

The  strength  of  rubble  concrete  can  be  compared  only  theoretically  to 
that  of  concrete  or  rubble  masonry,  because  there  are  no  testing  machines 
in  existence  of  sufficient  capacity  to  break  a  mass  of  Portland  cement 
masonry  containing  large  stones.     It  is  generally  considered  less  than  that 

'^See  descriptioii,  page  300. 
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of  plain  concrete,  but,  the  authors  believe,  with  insufl&cient  ground.  Less 
cement  is  contained  in  a  cubic  yard,  which  tends  to  lessen  the  strength,  but, 
on  the  other  hand,  as  stated  above,  the  large  stones  add  density  which  is 
a  source  of  strength. 

In  concrete  subjected  to  tension  or  bending  the  introduction  of  large 
stones  might  possibly  be  a  source  of  weakness  by  forming  planes  of  ad- 
hesion. On  the  other  hand,  the  stones  tooth  into  the  mass  and  into  each 
other,  forming  an  irregularity  of  breaking  surface  which  would  tend  to  in- 
crease the  strength.  On  long-time  tests,  too,  the  strength  of  the  large 
pieces  of  stone,  which  is  naturally  greater  per  square  inch  than  the  strength 
of  small  pieces  of  broken  stone,  would  naturally  come  into  play.  In  com- 
pression this  extra  strength  of  the  large  stones,  especially  in  their  resistance 
to  shearing,  has  a  still  greater  influence  upon  the  strength  of  the  mass,  and 
besides  this  they  must  necessarily  bond  and  wedge  with  each  other. 

COMPARATIVE  QUANTITIES  OF  MATERIALS  FOR  PLAIN 
AND  ItUBBLE  CONCRETE 

The  cement  and  aggregate  are  often  expressed  as  p)ercentages  of  the 
total  mass  of  plain  concrete  or  of  rubble  concrete.  This  is  confusing 
because  there  are  various  ways  of  expressing  percentages,  and,  as  suggested 
below,  it  is  therefore  clearer  in  ordinary  cases  to  employ,  instead,  com- 
m'^rcial  measurements,  such  as  cubic  feet,  cubic  yards,  or  pounds. 

Before  the  concrete  is  mixed,  the  volumes  of  materials  may  be  compared 
by  percentages,  thus,  proportions  1:3:6  have  10%  cement,  30%  sand, 
and  60%  broken  stone;  but  this  is  apt  to  be  misleading,  since  loose  vol- 
umes, —  because  of  the  diflferent  voids,  —  and  weights,  —  because  of 
different  specific  gravities,  —  do  not  exactly  correspond  to  absolute  or 
solid  volumes  in  the  finished  concrete.  By  absolute  volumes,*  for  example, 
a  cubic  foot  of  1:3:6  concretef  may  contain  0.079  cu.  ft.  of  solid  cement 
grain,  0.278  cu.  ft.  of  solid  sand  grains,  and  0.491  cu.  ft.  of  solid  stone 
particles,  and  may  be  said  to  have  7.9%  cement,  27.8%  sand  and  49.1% 
stone.  This  is  an  exact  method,  but  such  percentages  cannot  be  deter- 
mined without  very  complete  data. 

For  comparing  costs  of  different  concrete  it  is  therefore  best  to  discard 
the  term  percentages,  and  instead  to  express  the  quantity  of  each  material 
as  weights  or  loose  volumes  required  for  a  unit  volume,  —  say  a  cubic 
yard,  —  of  compacted  concrete.  By  this  method  a  cubic  yard  of  average 
1:3:6  concrete  (from  the  table  on  page  231)  contains  i.ii  bbl.  cement. 

♦See  example,  p.  139. 
fSee  item  (13),  p.  377. 
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0.47  cu.  yd.  loose  sand,  and  0.94  cu.  yd.  loose  broken  stone.  If,  now, 
rubble  concrete  is  used  and  if  on  the  average  every  cubic  yard  of  this 
rubble  concrete  after  being  laid  contains  large  rubble  stone  to  the  amount 
of  0.3  cubic  yards  (measured  net,  as  solid  stone),  we  may  say  that  the 
rubble  concrete  contains  30%  rubble,  and  each  of  the  other  materials  are 
reduced  by  30%,  thus  giving  1.11X0.70  =  0.78  bbl.  cement,  0.47X0.70  = 
0.33  cu.  yd.  sand,  and  0.94  X  0.70  =  0.66  cu.  yd.  broken  stone  per  cubic 
yard  of  concrete.  From  such  data,  the  relative  costs  of  materials  for 
plain  and  rubble  concrete  may  be  readily  compared.f 

Proportion  of  Rabble  in  the  Mass.  The  proportion  of  large  stones 
which  can  be  placed  depends  upon  the  size  of  these  stones  and  upon  their 
distance  apart.  In  a  heavy  wall  or  dam  the  size  may  be  limited  simply  by 
the  strength  of  the  machinery  employed  to  handle  them,  whereas  in  a 
comparatively  thin  wall  subjected  to  water  pressure,  it  is  evident  that  the 
stones  should  not  be  large  enough  to  run  nearly  through  the  wall 
and  might  be  limited  to  one-half  or  one-third  of  its  width.  Larger  stones 
can  be  used  with  a  wet  than  with  a  dry  mixture  since  they  bed  more 
readily. 

The  distance  between  the  stones  varies  in  different  specifications  from 
3  to  18  inches.  If  the  concrete  is  mixed  of  dry  consistency  there  must 
be  space  enough  between  the  stones  to  ram  the  concrete  thoroughly  and 
force  it  into  all  the  recesses,  while  with  a  wet  mixture  the  spaces  need  be 
regulated  merely  by  the  dimensions  of  the  stones  in  the  concrete  aggregate, 
care  being  exercised  that  they  do  not  bridge  or  arch  across  between  the 
large  stones. 

The  quantity  of  rubble  is  usually  expressed  as  a  percentage  of  the  total 
mass  of  the  finished  concrete.  The  percentage  may  vary  from  20%  to 
64%,  both  of  these  quantities  being  mentioned  by  Mr.  John  W.  Steven*  as 
used  in  different  places  in  Scotland.  Nearly  as  much  space  must  be  left 
between  two  small  stones  as  between  two  large  ones,  so  that  the  percentage 
increases  with  the  size.  Into  one  of  the  Boonton  dikes  (4  feet  8  inches 
thick)  of  the  Jersey  City  Water  Supply  Company,  —  where  the  stones  were 
hoisted  in  derrick  trays  and  unloaded  by  one  or  two  men,  —  20%  of  stone 
was  introduced,  and  this  may  be  taken  as  a  fair  average  quantity  for  con- 
crete containing  "one-man"  or  "two-men"  stone.  In  another  Boonton 
dike,  of  the  same  thickness  and  similar  in  other  respects,  the  stones  were 
large  enough  to  handle  by  derricks,  and  the  quantity  was  increased  to  33%, 
while  in  the  large  dam  described  below,  55%  was  the  average  quantity. 

♦Proceedings  Institution  of  Civil  Engineers,  Vol.  Cxill. 
f  Sec  tables  of  Quantities  of  Materials,  pp.  236,  237. 
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The  amount  of  rubble  may  sometimes  be  most  conveniently  and  accurately 
measured  by  weighing  it  in  cart  or  car-loads. 

Methods  of  Laying  Babble  Oonerete.  The  forms  for  rubble  concrete 
may  be  built  as  for  ordinary  concrete,  or  the  faces  of  the  work  may  be  of 
cut  stone  or  ashlar  masonry. 

Ordinarily,  derrick  buckets  are  the  most  suitable  apparatus  for  placing 
the  concrete,  because  the  derrick  can  also  be  conveniently  used  for  handling 
the  stone. 

One  of  the  best  examples  of  rubble  concrete  work  which  has  come  within 
the  obser\ation  of  the  authors  is  he  dam  of  the  Jersey  City  Water  Supply 
Company  at  Boonton,  N.  J.,*  built  in  1902-4  under  the  direction  of  Mr. 
William  B.  Fuller,  Resident  Engineer.  The  dam  proper  contains  about 
240000  cubic  yards  of  '^cyclopean"  or  concrete  rubble  masonry,  and  the 
contract  price  at  which  this  was  let,  which  covered  all  labor  and  all  ma- 
terials excepting  the  cement,  was  $1.98  per  cubic  yard.  Other  bids  ranged 
from  $2.20  to  $3.60.  The  rubble  stones,  which  actually  averaged  in  size 
from  I  to  2^  cubic  yards  each,  were  brought  from  the  quarry  aLout  three 
miles  distant  over  a  standard  gage  track  built  for  the  purpose,  and  the  stone 
for  the  concrete  aggregate  was  also  broken  at  the  quarry,  ahhough  it  was  not 
touched  by  hand  from  the  time  it  entered  the  crusher  until  it  w  as  deposited 
in  concrete.  One  of  the  distinctive  features  of  the  construction  was  the 
consistency  of  the  concrete,  which  was  mixed  extremely  wet,  in  fact,  about 
like  pea  soup,  so  that  when  dumped  it  spread  out,  forming  a  level  bed  for 
the  stone.  As  soon  as  a  bucket  of  concrete  was  dumped,  a  large  stone, 
which  had  come  from  the  quarry  on  flat  cars,  was  picked  up  by  one  of 
the  stiff-legged  derricks  ranged  on  trestles  along  each  face  of  the  dam,  and 
dropped,  —  with  force,  not  gendy  lowered,  —  usually  with  its  smoothest 
face  down,  into  the  mushy  mass.  Settling  into  place,  it  bedded  itself 
in  the  concrete,  and  laborers  joggled  it  with  crowbars  so  as  to  bring  it 
to  a  firm  bearing  and  drive  out  all  air  bubbles.  A  tone  lifted  after  placing 
left  a  bed  conforming  to  the  irregularities  of  the  stone,  and  having  the  ap- 
pearance of  mortar,  no  stones  being  visible.  Scraping  this  mortar  in  places 
showed  that  the  stones  of  the  concrete  were  covered  with  an  exceedingly 
thin  film  of  mortar. 

The  labor  of  actually  placing  the  concrete  and  stone  after  bringing  them 
to  the  dam  may  be  estimated  from  the  fact  that  each  .^tiff-legged  derrick 
supplied  a  gang  of  three  or  four  laborers  dumping  concrete  and  joggling 
the  stone,  with  one  foreman  mason,  who  not  only  looked  after  the  depositing 

*  Sec  drawing.  Chap.  XXVI.     St-c  also  Engineering  Record,  Aug.  8,  1903,  p.  152. 
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of  the  stone  in  the  concrete,  but  also  spent  some  of  his  time  on  the  face  stone 
masonry.  In  addition  to  these,  there  were  the  men  mixing  concrete  and 
handling  the  cars  of  stone.  Mr.  Fuller  stated  that  seven  derrick  gangs 
averaged  about  700  cubic  yards  of  concrete  rubble  masonry  in  ten  hours, 
or  about  100  cubic  yards  to  a  derrick.  A  maximum  day's  work  for  a 
derrick  was  about  125  cubic  yards. 

The  concrete  was  proportioned  i  part  Portland  cement,  2f  parts  sand, 
6}  parts  broken  stone,  the  latter  ranging  in  size  from  fine  particles  up  to 
3  inches  in  diameter.  The  masonry  contains  about  55%  of  rubble,  the 
large  stones  being  kept  at  least  far  enough  apart  so  that  the  fist  could  be 
thrust  between  them.  About  0.6  barrels  of  cement  were  used  per  cubic 
yard  of  concrete  rubble  masonry.  This  quantity  is  less  than  is  generally 
used  in  a  rubble  wall  built  of  fairly  well  dressed  stones  laid  in  i :  2  cement 
mortar;  and  where  water- tight  rubble  is  required  and  the  stones  are  accord- 
ingly left  as  rough  as  possible,  the  quantity  of  cement  is  apt  to  average 
slightly  more  than  one  barrel  per  cubic  yard. 

In  a  dam  built  in  eastern  Connecticut  in  1899  to  1901,*  where  methods 
somewhat  similar  to  those  jus  described  were  employed,  the  quantity  of 
cement  averaged  about  two-thirds  barrels  per  cubic  yard  of  masonry. 

The  masonry  dry  dock  at  the  Charlestown  Navy  Yard,  which  was  begun 
in  1900,  furnishes  an  example  of  rubble  laid  in  dry  mixed  concrete.  The 
stones,  which  were  placed  about  18  inches  apart  in  all  directions,  averaged 
about  i  cubic  yard  in  volume,  and  had  comparatively  square  faces  and 
level  beds.  They  occupied  less  than  one-third  of  the  total  volume  of  the 
concrete.  The  concrete,  mixed  in  proportions  about  i  part  Portland 
cement  to  2  parts  sand  to  5  parts  gravel,  was  deposited  from  buckets,  and 
thoroughly  rammed,  and  the  stones,  after  washing  with  a  hose,  were  placed 
by  derrick.  If  a  stone  did  not  bed  itself  properly,  the  derrick  picked  up  a 
heavy  weight  and  allowed  it  to  drop  several  times  upon  the  stone  to  ram 
it  into  place. 

DEP08ITINO  CONCRETE  UNDER  WATER 

Although  some  engineers  still  specify  that  no  concrete  shall  be  laid  under 
water,  the  many  important  structures  which  have  been  built  of  late  years 
upon  foundations  of  concrete  deposited  loose,  to  set  and  harden  under 
water,  prove  that  excellent  work  can  be  performed  with  proper  selection 
of  materials  and  care  in  laying.  It  is  absolutely  necessary,  however, 
to  lay  the  concrete  by  some  means  which  will  prevent  the  separation  of 
the  ingredients  as  they  pass  through  the  water.     This  has  been  accom- 

♦Describcd  by  Herbert  M.  Knight,  Engineer  in  f>^  NewSy  June  ix,  1902,  p.  470. 
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plished,  as  discussed  in  the  succeeding  pages,  by  the  following  methods: 
(i)  passing  the  concrete  through  a  tube  in  a  continuous  flow,  (2)  lowering 
it  in  large  buckets  from  which  the  concrete  may  be  dropped  in  large  masses, 
(3)  confining  it  in  bags,  (4)  forming  the  concrete  into  blocks  on  land,  and 
after  setting  placing  them  by  machinery  or  by  floats,  and  (5)  allowing  the 
concrete  to  partially  set  in  air  and  then  depositing  it  in  a  "plastic"  condi- 
tion. 

For  sea  water  construction,  the  cement  should  be  carefully  tested  to  see 
that  it  is  of  standard  quality.*  Occasionally  the  water  of  a  stream  or  pond 
may  be  impregnated  with  by-products,  such  as  sulphuric  acid  from  indus- 
trial plants,  or  with  mineral  impurities  which  prevent  the  concrete  from 
setting  properly. 

Cofiferdams,  which  need  not  be  water-tight,  are  almost  always  necessary 
to  prevent  the  concrete  from  spreading  and  the  cement  from  washing  away. 

Laitanee.  "  Laitance  "  is  a  French  word,  quite  generally  adopted  in  the 
United  States  and  England  for  the  light-colored  powdery  substance  which 
is  held  in  suspension  by  the  water  when  cement  or  concrete  is  deposited 
below  the  surface.  On  land  the  same  substance  forms  on  the  surface  of 
concrete  which  has  been  mixed  very  wet. 

The  analysis  of  a  sample  of  laitancef  showed  its  composition  to  be  as 
follows: 

Silica  (Si02)   16.00% 

Alumina  and  Iron  (AbOs,  FcgOs) 8.66  " 

Lime  (CaO) 47-40  " 

Maenesia  Oxide  (MgO) 2.40  " 

Igmtion  loss 23.60  " 

K  calculated  to  a  water  and  carbonic  acid  free  basis  the  analysis  becomes: 

Silica  (SiOa) 20.94% 

Alumina  and  Iron  (AI2O3,  Fe203) 1 1 .30  " 

Lime  (CaO) 62 .04  " 

Magnesia  Oxide  (MgO) 3.14  " 

Mr.  Richardson  notes  that  this  composition  corresponds  with  that  of  a 
normal  Portland  cement  except  that  it  is  unusually  high  in  alumina  and 
iron,  a  fact  which  may  be  explained  by  the  large  amount  of  magma  detected 
in  the  thin  section  examined.     He  further  states: 

I  have  had  a  thin  section  ground,  but  find  that  it  shows  no  structure 
which  is  characteristic.  The  section  consists  largely  of  amorphous  material 
of  an  isotropic  nature,  that  is  to  say,  it  does  not  aflFect  polarized  light.  It 
reveals  a  considerable  amount  of  a  yellow  substance  which  seems  to  be  the 

*  Abo  see  Chapter  XV,  and  page  308. 

fAnalyzed  for  the  authors  by  Mr.  Clifford  Richardson. 
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undecomposed  magma  contained  in  the  original  cement.  I  have  formed  a 
material  very  similar  to  the  **laitance"  by  shaking  Portland  cement  with 
water,  decanting  the  finer  portion  and  allowing  it  to  settle  out  and  harden. 
This  material,  like  your  **laitance,"  is  rather  soft,  and  this  is  due  to  the  fact 
that  the  Portland  cement  is  much  more  thoroughly  decomposed  under  these 
conditions  than  unde"  ordinary  ones,  and  this  accounts  for  its  character. 

It  is  evident  from  these  facts  that  the  milky  laitance  which  appears  on 
concrete  laid  under  water  represents  an  actual  loss  of  cement,  which  should 
be  prevented  by  confining  the  mass  until  it  reaches  its  position. 

Depositing  Oonerete  through  Ohates.  In  his  Treatise  On  Limes, 
Hydraulic  Cements  and  Mortars,*  Mr.  Gillmore  refers  to  a  "tr^mie" 
used  in  laying  concrete  under  water  in  Chesapeake  Bay.  This  consisted 
essentially  of  a  tube  of  boiler  iron  about  2  feet  in  diameter,  and  long  enough 
to  reach  the  place  where  the  concrete  is  to  be  dep)osited.  Similar  apparatus 
fe  still  employed  for  forming  layers  of  concrete  under  water. 

When  building  the  piers  of  the  Charlestown  Bridge,  Boston,  a  cofferdam 
was  first  constructed,  and  then  a  tube,  about  14  inches  in  diameter  at  the 
bottom  and  1 1  inches  at  the  neck,  with  flaring  top,  was  suspended  by  a 
differential  hoist  from  a  moving  platform,  as  shown  in  Fig.  92,  page  270. 
•  The  tube  was  made  in  removable  sections  bolted  together  by  outside 
flanges  so  that  its  length  could  be  readily  varied.  Mr.  William  Jackson, 
Chief  Engineer  for  the  bridge,  describes!  the  method  of  operation  as 
follows: 

The  foot  of  the  chute  was  allowed  to  rest  on  the  bottom,  and  was 
filled  with  concrete  dumped  from  wheelbarrows.  The  chute  was  then 
raised  slowly  from  the  bottom,  allowing  a  part  of  the  concrete  to  run  out 
in  a  conical  heap  at  the  foot,  while  the  loss  was  made  good  by  dumping  in 
more  concrete  at  the  top.  The  truck  bearing  the  chute  was  then  moved 
from  side  to  side  of  the  dam,  so  as  to  leave  a  ridge  or  bank  of  concrete 
crosswise  of  the  pier,  the  chute  being  kept  always  Med  or  nearly  filled  by 
dimiping  more  concrete  into  the  hopper.  The  height  of  the  ridge  of  con- 
crete was  regulated  by  the  height  to  which  the  foot  of  the  chute  had  been 
raised  from  the  bottom.  When  the  ridge  was  completed  across  the  dam, 
the  traveller  supporting  the  truck  was  moved  a  short  distance  lengthwise 
of  the  pier,  and  the  truck  was  moved  back  again  across  the  dam,  parallel 
to  its  former  course,  allowing  the  concrete  to  run  out  over  the  edge  of  the 
bank  first  deposited,  widening  it  on  the  side  to  which  the  traveler  had  been 
moved,  and  this  process  was  continued  until  the  whole  area  of  the  founda- 
tion was  covered  with  a  layer  of  concrete,  upon  which,  when  it  was  sufli- 
dently  hardened,  another  similar  layer  or  covurse  could  be  deposited. 

♦Pagp  236. 

tThird  Annual  Report,  Boston  Tranitit  Comniittion>  iS^/^  p.  74. 
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The  thickness  of  each  course  dep)ended  upon  the  height  to  which  the 
foot  of  the  chute  was  raised  above  the  top  of  the  preceding  course.  Courses 
were  laid  up  to  6  feet  in  thickness,  but  it  is  thought  that  the  best  results 
were  attained  with  a  thickness  of  2  or  2 J  feet. 

If  the  bank  is  made  too  high,  or  if  the  bottom  (or  the  top  of  the  pre- 
ceding course)  is  very  uneven,  or  if  the  piles  interfere  with  the  motion  of 
the  chute,  or  if  the  chute  is  moved  along  or  raised  too  rapidly,  the  concrete 
is  likely  to  run  out  so  fast  as  to  empty  the  chute  entirely  before  the  flow  can 
be  checked.  In  this  event  the  "charge"  is  said  to  be  "lost,"  and  the 
chute  must  be  lowered  again  to  the  bottom  and  refilled.  When  the  charge 
is  lost  the  water  rises  inside  the  chute  to  the  same  level  as  that  outside,  and 
into  this  water  the  concrete  must  be  dumped  until  the  water  is  wholly  dis- 
placed or  absorbed  by  the  concrete.  This  has  a  tendency  to  wash  the 
concrete,  and  to  separate  the  cement  from  the  sand  and  gravel,  and  as  it 
generally  takes  a  cubic  yard  or  more  of  concrete  to  displace  all  the  water 
in  the  chute,  there  is  danger  that  a  rather  large  body  of  badly  washed 
concrete  will  be  deposited  whenever  the  charge  is  lost.  This  danger 
threatens  not  only  when  the  charge  is  accidentally  lost,  but  whenever  work 
is  begun  in  the  morning  or  after  the  mid-day  intermission;  for  whenever 
the  work  stops  the  charge  must  be  allowed  to  run  out  lest  it  set  in  the 
chute. 

To  obviate  partially  the  evil  of  washed  concrete,  the  contractor  was 
directed,  whenever  work  was  begun  after  an  intermission,  or  whenever  the 
charge  was  lost  or  water  leaked  into  the  chute,  to  throw  into  it,  before  each 
wheelbarrow-load  of  concrete,  until  the  water  was  displaced,  a  quantity  of 
dry  cement.  He  was  also  directed  to  begin  work  after  an  intermission 
with  the  chute  near  the  center  line  of  the  pier,  so  that  any  body  of  washed 
concrete  resulting  would  be  completely  surrounded  by  sound  concrete. 

After  the  workmen  and  the  inspector  had  gained  experience  with  the 
chute,  the  accidental  loss  of  the  charge  was  not  a  frequent  occurrence,  and 
the  danger  of  an  occasional  body  of  partly  washed  concrete,  surrounded 
as  it  must  be  by  good  concrete,  was  not  looked  upon  as  a  very  serious 
matter. 

A  difficulty  sometimes  met  with  in  using  the  chute  is  that  when  a  su(t 
den  rush  of  concrete  takes  place,  even  if  the  charge  is  not  entirely  lost,  the 
concrete  within  the  chute  often  falls  far  below  the  level  of  the  water  outside. 
The  outside  water  then,  especially  if  there  is  a  defidency  of  sand  in  the 
concrete,  is  likely  to  force  its  way  through  the  concrete  remaining  in  the 
bottom  of  the  chute,  tending  to  separate  the  cement  from  the  sand  and 
gravel,  and  making  the  concrete  too  wet,  and  so  threatening  a  complete 
loss  of  charge.  If  there  are  any  leaks  in  the  joints  of  the  chute,  water 
comes  in  and  tends  to  cause  loss  of  charge,  and  this  leakage  is  especially 
troublesome  when  the  concrete  in  the  chute  falls  below  the  level  of  the 
water  outside. 

The  chute  seems  to  work  best  when  the  concrete  is  mixed  not  quite 
moist  enough  to  be  plastic.  If  it  is  mixed  too  wet  the  charge  is  likely  to 
be  lost ;  if  very  dry  there  is  a  tendency  to  choking  of  the  chute.  The  working 
of  the  chute  is  affected  also  by  variations  in  the  proportions  of  sand  and 
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gravel.  With  gravel  in  excess  the  outside  water  too  readily  forces  its  way 
in  at  the  bottom.  With  an  excess  of  sand  the  concrete  tends  to  clog  in  the 
chute. 

Sometimes  when  the  concrete  becomes  clogged  in  the  upper  part  of  the 
chute,  the  concrete  below  the  clogged  place  continues  to  flow  out,  leaving 
a  vacant  space  into  which  water  forces  itself  through  the  concrete  remaining 
in  the  bottom  of  the  chute.  When  the  clogged  concrete  above  is  loosened, 
it  falls  into  this  body  of  water,  which,  unable  to  find  exit  by  the  way  through 
which  it  entered,  is  displaced  by  the  falling  concrete,  and  rises  into  the 
hopper,  sometimes  to  a  level  considerably  above  that  of  the  water  outside. 

In  the  construction  of  the  foundations  for  the  piers  for  the  Cambridge, 
(Mass.)  Bridge,*  a  tube  was  used  in  much  the  same  way  as  that  employed 
for  the  Charlestown  Bridge.  The  concrete  was  dumped  from  derrick 
buckets  into  a  hopper,  below  which  was  a  tube  16  inches  in  diameter  at 
the  top  and  22  inches  in  diameter  at  the  bottom,  built  in  4-foot  cylindrical 
sections,  which  telescoped  one  another,  so  that  a  length  varying  from  4  to 
40  feet  could  be  obtained.  Each  layer  of  concrete  was  i  to  2  feet  thick. 
The  tube  was  suspended  from  a  traveler  running  upon  a  pair  of  traveling 
trusses  which  rested  at  each  end  upon  tracks  laid  on  top  of  the  cofferdam, 
so  that  concrete  could  be  deposited  at  any  point  within  the  rectangle. 

Depositing  Concrete  from  Baekets.  The  opinion  of  engineers  is  di- 
vided as  to  whether  the  best  method  of  depositing  concrete  under  water 
is  by  a  chute,  as  has  just  been  described,  or  from  a  bucket.  The  objection 
to  the  former  is  the  difficulty  in  always  maintaining  a  continuous  flov/, 
while  with  the  latter  it  is  not  so, easy  to  place  the  layers  uniformly  and  to 
prevent  the  formation  of  mounds  which  are  more  or  less  washed  by  the 
water.  With  careful  superintendence,  however,  either  of  these  methods 
is  satisfactory. 

The  best  results  can  be  attained  with  buckets  so  constructed  that  the 
material  flows  out  through  the  bottom.  A  mass  of  concrete  deposited 
under  water  must  be  disturbed  as  little  as  possible,  and  in  tipping  a  bucket 
the  material  is  apt  to  be  stirred.  Various  buckets  with  bottom  doors  have 
been  devised  for  opening  automatically  when  the  place  for  depositing  Ls 
reached.  Tn  one  type,  used  in  1900  at  the  Charlestown  Navy  Yard,  the 
slackening  of  the  rope  released  latches  which  fastened  the  trap  doors  ho 
that  they  opened  as  soon  as  the  bucket  commenced  to  ascend.  Another 
style,  designed  b>'  Mr.  John  F.  O'Rourke,  is  shown  in  Fig.  109.  The 
photograph  shows  the  bucket  closed.    When  it  reaches  the  bottom  the 

♦S*^  article  by  Sanford  E.  Thompson,  Engineering  Newsy  Oct.  17,  1901,  p.  282. 
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handle  slides  down,  allowing  the  doors  to  swing  open  and  the  concrete  to 
drop  out  in  a  single  mass.  The  bail  catches  when  it  has  dropped  to  the 
bottom,  so  that  when  hoisting  the  bucket  the  doors  remain  open.     Covers 
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Fig.  109.— Bucket  for  Depositing  Concrete.     (See  p.  305.) 


prevent  the  water  from  rushing  in  at  the  top  as  the  bucket  is  being  lowered, 
and  the  V-shaped  bottom  lessens  the  disturbance  of  the  water. 
Depositing  Concrete  in  Bags.    Bags,  varying  from  small  paper  or  miu- 
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lin  bags  to  jute  sacks  containing  100  tons,*  have  been  employed  in  the 
past  for  holding  concrete  together  as  it  passed  through  the  water.  In  some 
cases  the  concrete  has  been  placed  in  the  bags  dry.f 

Mr.  William  Dyce  Cay  in  building  the  breakwater  at  Aberdeen  Harbor 
Eng.,  employed  bags  holding  from  28  to  50  tons  of  concrete.  A  bag 
was  placed  in  the  hopper  bottom  of  a  barge  filled  with  concrete,  and  sewed 
up  as  the  barge  was  being  warped  to  place.  When  the  doors  of  the  hopper 
were  released  it  fell  into  place. 

John  C.  Goodridge's  methodf  of  laying  concrete  under  water,  employed 
in  1887,  consisted  in  enclosing  the  concrete  "in  paper  bags  or  other  soluble 
envelopes,  and  then  lodging  the  bags  or  envelopes  so  filled  in  the  desired 
position  under  water,  in  such  a  manner  that  the  bag  or  envelope  shall  not 
be  ruptured  until  after  or  at  the  time  it  and  its  contents  are  in  place." 

Molded  Blocks.  Under  some  conditions,  especially  where  it  is  difficult 
to  construct  a  cofferdam  and  monolithic  work  is  not  required,  blocks  of 

concrete  of  any  desired  shapes  are 
molded  on  land  and  placed  after  setting. 
On  the  Buffalo  breakwater,||  blocks 
weighing  from  15  to  20  tons,  one  style 
of  which  is  illustrated  in  Fig.  no,  were 
employed  in  parts  of  the  structure.  For 
handling  them,  three  iron  bolts  having 
legs  bent  to  an  angle  at  the  ends  and  of 
unequal  lengthy — one  24  inches  long  and 
the  other  12  inches  long,  —  so  that  the 
strain  would  occur  in  two  separate 
planes,  were  sunk  into  the  top  face  of 
each  block.  After  placing  them  in  posi- 
tion, grooves  molded  into  their  adjacent  faces  were  filled  with  concrete 
so  as  to  dowel  them  together. 

In  the  harbor  of  the  Welland  Canal,  Ontario,^!  blocks  of  somewhat 
smaller  size  were  used  just  at  the  water  level,  with  mass  concrete  placed  on 
top  of  them.  For  handling  these  blocks  four  vertical  channels,  two  on 
each  side,  were  molded  into  each  block,  with  recesses  just  below  the  central 
points  to  catch  the  four  hooks  used  for  moving  it.    As  the  hooks  passed 

♦Proceedings  Institution  of  Civil   Engineers,  Vol.  XXXIX,  p.  126,  and   LXXXVII,  pp.  loi 
and  126. 
fLt.  Col.  J.  A.  Smith,  Engineering  Record^  March  23,  1895. 
|U.  S.  Patent,  No.  358  853. 

IIScc  article  by  Major  T.  W.  Symonds,  Engineering  Nexvsy  May  29,  1902,  p.  42to. 
^Engineering  News,  May  15,  1902,  p.  382. 


Fig.  iio.— Face  Blocks  of  BuflPalo 
Breakwater.    (See  p.  307.) 
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down  in  the  channels,  they  projected  so  slightly  that  a  block  could  be  set 
dose  to  the  last  one  placed,  and  the  hook  removed  without  disturbing  it. 

As  early  as  1873,  concrete  blocks  ranging  in  size  from  13  to  60  tons  in 
weight  were  used  by  the  Department  of  Docks  in  New  York  City,*  and 
in  1900  this  method  of  construction  was  still  in  operation  in  that  city. 

In  Belgium  in  1899,  for  breakwater  construction, f  blocks  about  25  feet 
square  and  82  feet  long,  weighing  3  000  tons,  were  formed  by  building  on 
the  shore  metal  caissons  of  the  required  size,  lining  them  with  concrete, 
then  floating  to  place,  and  removing  plugs  in  the  bottom  so  as  to  allow 
them  to  sink.  The  remainder  of  the  concrete  to  fill  the  caisson  was  de- 
posited in  the  interior. 

Depodtiiig  Dry  Ooncrete  under  Water.  By  dry  concrete  is  meant  in 
this  case  a  mixture  of  agj^regates  and  cement  without  water.  This  method, 
although  occasionally  practised,  is  undoubtedly  one  of  the  worst  to  employ 
in  laying  concrete  under  water.  No  matter  how  carefully  the  concrete  is 
placed,  more  or  I'^ss  of  the  cement  is  carried  off  by  the  water.  Experiments 
by  Mr.  B.  B.  StoneyJ  show,  as  one  would  expect,  that  a  wall  laid  in  this 
way  is  honeycombed,  and  is  not  nearly  so  dense  as  that  formed  of  concrete 
mixed  with  water  in  the  usual  way  before  placing. 

Plastic  Ooncrete.  Plastic  or,  as  it  is  termed  by  Mr.  Faija,  "reset" 
tonrrete  was  once  employed  in  England.)}  The  concrete  was  mixed  on 
land  with  the  smallest  |K)ssible  quantity  of  water,  and  allowed  to  set  there 
about  three  to  five  hours,  or  until  it  attained  the  consistency  of  wet  clay, 
before  l)eing  deposited  in  the  water.  Mr.  Kinniple  claimed  that  setting 
eight  hours  on  land  before  placing  did  not  reduce  the  ultimate  strength  of 
the  concrete,  and  that  less  of  the  cement  was  washed  away. 

Ooncrete  in  Sea  Water.  In  the  United  States  several  instances  have  been 
noted  where  concrete  has  l>ecn  disintegrated  to  the  depth  of  2  or  3  inches 
and  sometimes  more.  The  injury  in  all  cases  is  limited  to  the  space  between 
high  and  low  water  mark,  and  frequently  appears  to  be  caused  in  part  by 
frost  action.  Since  other  concrete  close  by  is  often  intact,  the  chief  cause 
for  the  defetts  seems  to  l>e  in  the  character  of  the  concrete.  From  the  many 
cases  of  structures  in  good  condition  after  many  years,  notably  the  docks 
in  New  York  Harbor,  the  conclusion  is  drawn  that  concrete  can  be  used 
with  confidence  in  sea-water  construction  provided  it  is  proportioned  and 
laid  with  the  best  materials  so  as  to  form  a  dense  imf)ervious  concrete. 
A  still  further  precaution  is  to  kcc|)  the  concrete  from  immediate  con- 
tact with  sea-water  by  leaving  the  forms  in  place  for  several  weeks. 

♦**Fibrication  of  Bcton  Blocks  hv  Manual  Labor,*'  by  Schuyler  Hamilton,  Transactions  ^  mcr 
ican  Society  of  Civil  Engineers,  Vol.  IV,  p,  9^. 

fScr  painrbv  I..  Vernon  Harcourt  in  PriKrredings  Institution  of  Civil  Engineers,  Vol.  CXII,  p.  z 

JPriK'ttniing'^  Instihition  of  Ci\il  Eiii^inofrv.  Vol.  T.XXXVTI,  p.  2^0. 

\\\    R    Kinnipl'.  Prmr.-.lin^v  In^iiiution  of  IMmI  Ki»i!inrrr-.  Vol.  I.XXXVII,  p.  fi^. 
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CHAPTER  XVI 

EFFECT  OF  SEA  WATER  UPON  CONCRETE 
AND  MORTAR* 

By  R.  Feret. 
Chief  of  the  Laboratory  of  Bridges  and  Roads,  Boulogne-sur-Mer,  France. 

The  principal  conclusions  which  have  been  reached  by  the  author  of  this 
chapter,  as  discussed  in  the  following  pages,  may  be  summarized  as  follows: 

(i)  No  cement  or  other  hydraulic  product  has  yet  been  found  which 
presents  absolute  security  against  the  decomposing  action  of  sea  water. 
(Seep.  309.) 

(2)  The  most  injurious  compound  of  sea  water  is  the  add  of  the  dis- 
solved sulphates,  sulphuric  acid  being  the  principal  agent  in  the  decompo- 
sition of  cement.    (See  p.  310.) 

(3)  Portland  cement  for  sea  water  should  be  low  in  aluminum  (see  p. 
312),  and  as  low  as  possible  in  lime.     (See  p.  311.) 

(4)  Puzzolanic  material  is  a  valuable  addition  to  cement  for  sea  water 
construction.     (See  p.  313.) 

(5)  As  little  gypsum  as  possible  should  be  added,  for  regulating  the  time 
of  setting,  to  cements  which  are  to  be  used  in  sea  water.     (See  p.  310.) 

(6)  Sand  containing  a  large  proportion  of  fine  grains  must  never  be  used 
in  concrete  or  mortar  {or  sea  water  construction,     (See  p.  316.) 

(7)  The  proportions  of  the  cement  and  aggregate  for  sea  water  con- 
struction must  be  such  as  will  produce  a  dense  and  impervious  concrete. 
(See  p.  316.) 

EXTERNAL  PHENOMENA 

At  present  there  is  no  hydraulic  product  which  is  known  to  be  capable 
of  resisting  absolutely  the  decomposing  influence  of  sea  water.  It  is  true 
that  some  concrete  masonry  has  remained  intact  for  a  very  long  time  in 
salt  water,  but  with  our  present  knowledge  it  is  impossible  to  say  why 
these  structures  have  resisted  so  well,  and  there  is  little  doubt  that  the 
cements  from  which  they  were  made  might  have  decomposed  rapidly  if 
they  had  been  used  under  different  conditions.  In  some  cases,  on  the 
other  hand,  similar  large  structures  subject  to  the  action  of  sea  water  were 

♦The  authors  are  indebted  to  Mr.  Feret  for  this  chapter,  which  has  been  especially  prepared 
by  him  for  this  Treatise. 
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ruined  in  a  few  years  and  were  torn  down  and  completely  rebuilt.  Notable 
instances  of  this  kind  are  the  failures  which  occurred  in  the  ports  of  Aber- 
deen,* Dunkerque,  and  Ymuiden. 

Such  occurrences  have  aroused  great  interest  in  the  subject  of  the  action 
of  sea  water  upon  mortars,  and  but  few  questions  have  received  more 
careful  study.  In  spite  of  this,  however,  it  cannot  be  said  that  any  sure 
means  of  preventing  these  failures  have  been  found. 

The  decomposition  manifests  itself  in  various  ways:  sometimes  the 
mortar  softens,  and  little  by  little  becomes  disintegrated;  sometimes  the 
mortar  becomes  covered  with  a  crust  which  finally  cracks  off;  more  often 
fine  white  veins  develop  on  the  surface  of  the  mortar,  these  gradually  grow 
large  and  open,  the  mortar  swells,  cracks,  and  falls  off  in  small  pieces  or 
collapses  in  a  pulp-like  mass.  Almost  always  the  interior  of  the  decom- 
posed mortar  is  found  to  contain  a  soft  white  material  which  may  be  easily 
separated  from  it.  The  chemical  composition  of  this  substance  is  not, 
however,  constant. f  Generally,  the  more  advanced  the  state  of  decom- 
position, the  more  readily  the  white  material  can  be  extracted  from  the 
mortar  and  the  richer  it  is  in  magnesia.  The  proportion  of  sulphuric  acid 
in  it  also  increases  with  the  degree  of  decomposition,  though  less  uniformly. 

ACTION  OF  SULPHATE  WATERS 

For  several  years  the  injurious  action  of  sea  water  upon  hydraulic  com- 
pounds was  attributed  chiefly  to  the  magnesia  in  the  water.  It  is  note- 
worthy, however,  that  chloride  of  magnesia  is  almost  without  action,  while 
sulphate  of  magnesia  acts  very  energetically  upon  cement,  and  it  has  now 
been  ascertained  that  magnesia  plays  only  a  secondary  part,  while  in  fact 
it  is  the  sulphuric  acid  combined  as  a  soluble  sulphate  which  is  the  real 
cause  of  the  decomposition. 

This  has  been  confirmed  in  practise  by  the  destruction  of  masonry 
washed  by  water  which  has  traversed  earth  containing  gypsum,  or  built 
from  mortar  made  with  sand  which  has  been  extracted  from  strata  con- 
taining sulphate  of  lime.  J  A  consideration  of  this  fact  makes  it  apparent 
how  dangerous  it  is  to  use,  in  concrete  or  masonry  subject  to  the  action  of 
sea  water,  cements  to  which  gypsum  has  been  added  for  the  purpose  of 
regulating  the  rate  of  their  setting  or  of  increasing  their  initial  strength.§ 

There  are  numerous  instances  in  which  brick  masonry  has  rapidly  de- 

*Smith,  Proceedings  Institution  Civil  Engineers,  Vol.  CVII,  1891-91. 
fFeret,  Annales  des  Fonts  et  Chauss^s,  1892,  II,  p.  93. 
{Bied,  Annales  des  Fonts  et  Chauss^s,  1902,  III,  p.  95. 
SFcret,  Annales  des  Fonts  et  Chauss^t,  1890, 1,  p.  375. 
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composed  because  the  bricks,  burned  with  coal,  contained  alkaline  sul- 
phates which  when  drawn  out  by  water  attacked  the  mortar  of  the  joints.* 
These  practical  observations  combined  with  certain  laboratory  experi- 
ments intelligently  conducted  have  demonstrated  that  sulphiuic  add  is  the 
principal  agent  in  causing  decomposition. 

OHEMIOAL  PROOS88E8  OF  DEOOMPOSITION 

Messrs.  Candlot,t  Michaelis,t  and  Deval§  have  discovered  successively 
by  different  methods  that  aluminate  of  lime  Al,  O,  3  CaO,  which  exists  in 
cements  in  company  with  other  calcareous  salts,  such  as  silicates,  possesses 
the  property  of  combining  with  sulphate  of  lime  so  as  to  give  a  double 
salt  Al,  O,  3  CaO,  3  (SO3  CaO)  combined  with  a  large  quantity  of  water 
with  great  increase  in  volume.  This  substance,  moreover,  has  no  firm 
coherence.  It  is  soluble  in  pure  water,  but  insoluble  in  lime  water,  a  fact 
that  explains  its  existence  in  a  solid  state  in  mortars. 

On  the  other  hand,  even  if  the  cements  do  not  contain  free  lime  when 
they  are  anhydrous,  their  setting  under  the  action  of  water  frees  a  part  of 
the  lime  which  was  combined  with  the  add  elements,  principally  with 
siHca.  If  a  soluble  sulphate  other  than  sulphate  of  lime  is  placed  in  con- 
tact with  a  hydraulic  binding  material  during  hardening  or  after  having 
set,  it  produces,  with  the  freed  lime,  sulphate  of  lime,  which  in  turn  com- 
bines with  the  aluminate,  giving  "sulpho-aluminate,"  and  produces  the 
swelling  which  causes  the  disintegration  of  the  mortar.  The  same  reac- 
tions would  be  produced,  moreover,  without  the  intervention  of  free  lime 
as  a  result  of  the  reaction  of  the  sulphuric  acid  of  the  salt  dissolved  by  the 
water  upon  a  part  of  the  lime  of  the  binding  material. 

Although  the  formation  of  the  sulpho-aluminate  of  lime  seems  to  be  the 
prlndpal  cause  of  the  decomposition  of  cement  by  sea  water  and  sulphate 
waters,  it  may  not  be  the  only  one:  the  setting  and  the  hardening  of  the 
cement  in  contact  with  water  result  in  the  separation  of  compounds  rich  in 
lime,  in  salts  less  calcareous,  and  in  free  lime.  According  to  the  nature 
of  the  medium  and  the  conditions  affecting  its  preservation,  this  reaction 
may  be  modified  or  counteracted  in  such  manner  that  the  hardening  cannot 
follow  its  regular  course;  likewise,  the  lime  set  at  liberty  may  be  dissolved 
little  by  little  in  the  water  which  penetrates  the  mortars,  and  may  disappeai 
by  exosmose,  giving  place  to  other  more  or  less  injurious  compounds. 

^Zamboni,  Induttria,  October  15,  1899. 

tCimenU  et  Chauz  Hydrauliques,  Paris,  iZ^i,  p.  257. 

{Der  Cemcnt-Baciniis,  Berlin,  1892. 

iBuIletin  de  la  Soci^^  d*Encouragement  pour  llndustrie  Nationale,  1900,  I,  p.  49. 
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These  various  phenomena  are  yet  far  from  being  satisfactorily  explained; 
nevertheless,  it  appears  that  those  cements  which  are  richest  in  lime  are 
the  most  quickly  decomposed. 

8EAB0H  FOR  BINDING  filATESIALS  CAPABLE  OF  RESI8TIN0  THE 
ACTION  OF  SEA  WATER 

For  a  long  time  the  efiforts  of  experimenters  have  been  directed  toward 
finding  a  cement  of  such  comp)osition  that  it  cannot  be  decomposed  by  sea 
water.  Thinking  at  first  that  the  destructive  action  of  the  water  resulted 
from  the  substitution  of  the  magnesia  which  it  contained,  for  the  lime  of  the 
cement,  the  idea  was  conceived  of  making  cement  by  burning  dolomitic 
limestone  which  consequently  was  composed  largely  of  salts  of  magnesia. 
But  it  was  found  that  the  magnesia  which  this  contained,  since  it  was 
burned  necessarily  at  a  very  high  temperature,  was  slaked  with  great 
difficulty,  and  by  its  tardy  hydration  caused  the  mortar  to  swell.  Cements 
were  also  made  experimentally  of  baryta,  a  laboratory  product  whose  high 
price  does  not  permit  its  introduction  into  regular  practice.* 

After  the  discovery  of  the  sulpho-aluminate  of  lime,  the  question  changed 
its  aspect,  and  alumina  was  considered  a  dangerous  element  in  cement, 
the  proportion  of  which  ought  to  be  reduced  as  much  as  possible.  At 
present  the  specifications  adopted  by  the  Administration  of  Public  Works 
in  France  limit  to  8%  the  maximum  amount  of  alumina  allowed  in  cement 
intended  for  use  in  sea  water,  and  this  limit  would  be  placed  much  lower 
were  it  not  for  the  fact  that  in  many  localities  it  would  be  very  difficult  to 
obtain  products  containing  less  alumina.  On  the  other  hand,  the  percen- 
tage of  alumina  cannot  be  greatly  reduced  without  at  the  same  time  ren- 
dering more  difficult  the  burning  of  the  cement,  in  which  operation  this 
element  acts  as  a  flux.  Accordingly,  it  was  suggested  that  the  alumina 
be  replaced  by  iron  oxide.  Cements  have  been  made  in  the  laboratory 
which  were  absolutely  free  from  alumina  and  rich  in  iron,  and  these  re- 
sisted sea  water  very  well.f  The  various  hydraulic  cements  and  limes 
produced  by  the  works  of  Teil,  whose  reputation  is  world-wide,  contain 
not  more  than  2%  of  alumina,  and  some  of  them  usually  last  much  better 
m  sea  water  than  most  of  the  Portland  cements  which  contain  between 
7%  and  8%  of  alumina.  These  too,  however,  become  decomposed  under 
certain  conditions,  but  with  this  peculiarity  —  that  their  disintegration  is 
not  usually  accompanied  by  any  increase  of  volume. 

♦Le  Chateli^r,  Annales  des  Mines,  May  and  June,  1887. 

fLc  Chateher,  CongrH  International  des  Mat^riaux  de  Coostniction,  hdd  at  Paris  in  1900^  Vol 
n.  Part  2,  p.  Ct 
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It  has  been  noted  that  the  cements  which  are  the  richest  in  lime  decom- 
pose the  most  (Juickly  in  sea  water.  Based  upon  this  observation,  the 
experiment  was  also  tried  of  making  cements  for  marine  use  by  burning 
mixtures  less  rich  in  carbonate  of  lime  than  the  ordinary  Portland  cements, 
'fhis  diminished  the  strength  of  the  cement,  but  the  falling  off  in  strength 
was  only  of  secondary  importance.  The  principal  difficulty  lay  in  the 
process  of  manufacture.  In  burning  cements  of  this  class  there  was  pro- 
duced in  the  kilns  a  considerable  quantity  of  powder  possessing  only  a 
comparatively  feeble  hydraulic  power,  which  obstructed  the  draught. 
This  difficulty  was  lessened  by  mixing  ferruginous  materials  (ore,  etc.), 
or  even  sulphate  of  lime,*  with  the  raw  materials  before  burning.  Also, 
the  use  of  rotary  furnaces  prevents  the  choking  of  the  draught.  As  has 
just  been  said,  cements  low  in  lime  do  not  attain  as  great  strength  as  the 
ordinary  Portland  cements,  but  they  generally  resist  the  decomposing 
action  of  sea  water  better. 

When  the  proportion  of  limestone  is  small,  the  burning  can  be  done 
only  at  a  very  low  temperature,  and  the  cement  obtained  sets  very  quickly. 
Some  of  these  low  lime  cements  appear  to  resist  chemical  decomposition 
satisfactorily,  while  others  resist  no  better  than  most  of  the  Portland  ce- 
ments, a  difference  which  has  not  yet  been  explained.  In  any  case,  on 
account  of  the  rapidity  of  set,  this  class  of  cements  cannot  readily  be  used 
on  large  work,  and,  in  fact,  their  use  is  mainly  limited  to  special  cases. 

Another  means  of  neutralizing  the  bad  effects  of  the  excess  of  lime  liber- 
ated by  the  setting  of  Portland  cement  consists  in  mixing  with  the  latter, 
before  using,  materials  capable  of  combining  with  this  lime  so  as  to  pro- 
duce insoluble  compounds.  Puzzolans  have  been  found  to  be  the  most 
useful  material  for  this  purpose.  Laboratory  tests,  verified  by  experiments 
on  a  larger  scale,t  have  shown  that  mortars  made  in  this  way  generally 
resist  sea  water  better  than  if  they  had  been  made  from  similar  cements 
without  puzzolanic  material.  Sometimes,  too,  their  strength  is  increased 
by  this  mixture.  It  is  conceivable,  however,  that  the  substances  which 
in  the  Puzzolans  appear  as  acids  are  less  energetic  in  their  action  upon  the 
lime  of  the  cement  than  the  sulphuric  acids  of  sea  water  or  of  water  con- 
taining gypsum,  and  that  therefore  in  the  end  they  will  be  displaced  by 
the  latter  with  the  consequent  decomposition  of  the  mortar.  This  method 
cannot  then  be  looked  upon  as  giving  absolute  security  against  deterio- 
ration although  it  has  been  proved  to  be  useful. 

*Candk>t,  paper  delivered  at  the  meeting  of  the  French  and  Belgian  members  of  the  Inter- 
national Association  of  the  Materials  of  Construction,  on  April  25, 1903. 
-fFerfet,  Annates  des  Fonts  et  Chauss^s,  1901,  TV,  p.  19L. 
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BBTHOD  OF  DETEBMININa  THE  ABILITT  OF  ▲  BINDINa 

MATERIAL  TO  RESIST  THE  OHEBUOAL  ACTION  OF 

SULPHATE  WATERS 

One  method  is  to  gage  the  cement  to  be  tested  with  sufficient  water  to 
obtain  a  plastic  paste,  spread  this  paste  on  glass  plates  so  as  to  form  cakes 
or  pats  with  thin  edges,  immerse  the  pats  in  sea  water,  and  observe  them 
from  time  to  time.  But  with  this  method  the  amount  of  deformation  in 
the  pats  depends  to  a  large  extent  upon  the  hardness  of  the  paste  at  the 
time  of  immersion,  so  that  a  cement  which  cracks  when  immersed  before 
setting  may  stand  a  long  time  without  showing  any  trace  or  alteration  if 
the  pat  is  not  placed  in  contact  with  the  water  until  twenty-four  hours  after 
gaging.  Further,  the  surface  of  the  pat  is  quickly  covered  by  a  crust  more 
or  less  thick  resulting  from  the  partial  carbonization  of  the  freed  lime,  so 
that  the  substitution  of  magnesia  for  a  part  of  this  lime  and  the  presence 
of  this  crust  may  influence  the  decomposition  of  the  underlying  cement. 

Another  and  more  exact  method  consists  in  molding  a  block  of  cement 
or  of  mortar  of  a  sufficient  thickness;  for  example,  a  briquette  such  as  is  used 
for  a  tensile  test.  Allow  this  to  harden  in  the  usual  way,  say  for  twenty- 
eight  days,  then  cut  out  from  the  center  of  this  block  a  small  solid  disc  with 
sharp  edges,  and  immerse  it  in  sea  water  or  in  a  sulphate  solution  (satu- 
rated gypsum,  sulphate  of  magnesia,  etc.).  In  order  to  prevent  all  new 
superficial  carbonization  of  the  specimen,  carbonic  acid  should  not  be 
allowed  to  come  in  contact  with  or  be  present  in  this  liquid.  When  de- 
composition occurs  in  the  cement  it  is  indicated  by  cracks  which  appear 
at  the  edge  of  the  disc  after  a  lapse  of  a  variable  time. 

As  a  third  test,  sea  water  under  pressure  can  be  made  to  filter  contin- 
uously through  mortars  made  with  fine  sand.  The  author  of  the  present 
chapter  uses  for  this  test  mortars  containing  from  250  to  450  kilograms 
(551  to  991  lb.)  of  cement  per  cubic  meter  (35.3  cu.  ft.)  of  sand  (corre- 
sponding approximately  to  proportions  i :  6  to  i :  3  by  weight)  which  he 
gages  to  a  plastic  consistency  and  molds  into  cubes  50  square  centimeters 
(7.74  sq.  in.)  on  a  face,  with  a  tube  of  brass  penetrating  to  the  center  of 
the  block.  After  a  few  days  the  brass  tubes  are  attached  with  India  rubber 
tubes  to  a  vessel  containing  sea  water  under  a  head  of  2  meters  (6.52  ft.). 
The  amount  of  water  which  flows  through  each  cube  in  a  given  time  is 
accurately  measured  from  time  to  time,  the  cube  being  immersed  in  sea 
water  in  a  glass  receptacle,  where  the  state  of  preservation  of  the  mortar 
can  be  closely  observed. 

Finally,  the  following  quite  rapid  method  is  used  in  the  laboratory  at 
Boulogne.    A  mixtUi'e  is  made  consisting  of  100  parts  of  cement  to  be 
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tested  and  300  parts  marble  ground  to  a  fine  powder.  To  this  is  added 
gypsum  in  the  form  of  a  very  fine  powder,  varying  progressively  from 
0%  to  20%  of  the  weight  of  the  cement.  Plastic  mortars  are  then  made 
from  each  of  these  mixtures,  which  are  molded  into  prisms  2  by  2  by  12.5 
centimeters  (0.8  by  0.8  by  4.9  in.),  allowed  to  harden  for  seven  days  in 
moist  air,  and  then  immersed  in  fresh  water  after  the  length  of  each  has 
been  exactly  measured.  The  water  is  frequently  renewed  and  at  stated 
periods  the  lengths  of  the  prisms  are  again  measured,  at  which  time  their 
state  of  preservation  is  also  examined. 

The  ability  of  the  cement  to  resist  decomposition  by  sulphates  is  indi- 
cated by  the  time  taken  for  the  prisms  to  expand  abnormally  and  to  develop 
cracks,  and  also  by  the  quantity  of  gypsum  which  the  binding  material  is 
able  to  bear  for  a  given  time  without  deterioration. 

As  a  result  of  a  long  series  of  experiments,  especially  of  those  made  by 
the  last  two  methods,  the  conclusion  has  been  reached  that  no  binding 
material  has  as  yet  been  found  which  will  not  be  decomposed  sooner  or 
later  when  subjected  to  these  tests,  so  that  at  present  no  cement  can  be 
looked  upon  as  absolutely  safe  from  the  action  of  sea  water. 

BOBOHANIOAL  PROCESSES  OF  DISIHTEORATION 

It  seems  possible  to  divide  the  phenomena  of  disintegration  into  two 
classes  according  as  the  destruction  of  the  mortar  is  produced  by  a  sort  of 
progressive  dissolution  of  its  elements  without  appreciable  change  in 
volume,  or  as  the  products  of  decomposition,  collecting  in  the  pores,  en- 
large them  and  produce  a  scaling  ofif  and  a  weakening  of  the  mortar. 
This  second  class  of  phenomena  is  much  the  more  frequent  and  serious. 

In  both  cases  decomposition  may  be  produced  when  the  mortar  is  simply 
immersed,  because  of  the  penetration  of  the  water  into  its  pores  and  its 
renewal  by  the  double  phenomenon  of  endosmose  and  exosmose.  But 
when  the  masonry  is  subjected  to  diflPerent  degrees  of  pressure  upon  its 
opposite  faces,  as  is  usually  the  case,  this  tends  to  establish  a  current  of 
water  through  it  and  the  replacement  of  the  dissolving  elements  goes  on 
more  actively.  However,  disintegration  may,  under  these  conditions,  pro- 
ceed more  slowly  if  the  current  of  water  is  strong  enough  to  carry  away  the 
solid  products  of  decomposition  as  they  are  formed.  The  writer  has  cited 
in  a  former  paper*  experiments  which  plainly  show  the  difference  between 
these  two  methods  of  decomposition:  if  lean  mortars,  made  with  the  same 
cement  and  sands  of  different  granulometric  compositions,  are  kept  in  abso- 
lutely quiet  sea  water,  those  which  disintegrate  most  rapidly  are  the  ones 
*Aimalc8  det  Fonts  et  Chiun^i  1891,  II,  pp.  106  to  1 16. 
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into  whose  composition  there  enters  no  fine  sand,  but  only  medium  sand 
or,  and  above  all,  coarse  sand.  These  latter  are  the  mortars  that  contain 
the  voids  of  largest  size.  On  the  contrary,  if  a  series  of  similar  mortars  are 
subjected  to  a  continuous  filtration  of  sea  water,  those  made  from  coarse 
sand  remain  intact,  while  decomposition  is  more  and  more  active  for  mortars 
containing  more  and  more  fine  sand.  In  practise  this  latter  is  the  most 
jrequerU  case,  and,  in  fact,  it  has  been  verified  that  the  destruction  of  concrete 
or  mortar  by  sea  water  has  in  most  cases  been  due  to  the  use  of  too  fine  sands. 
This  is  a  point  which  cannot  be  too  strongly  insisted  upon,  and  experi- 
ments show  that  a  rather  lean  mortar  of  coarse  sand  is  much  preferable  to 
a  mortar  of  fine  sand,  even  when  a  very  large  quantity  of  cement  is  intro- 
duced into  the  latter.  Fine  sands  ought  to  be  banished  relentlessly  from 
sea  water  construction  even  when  the  cost  of  coarse  sand  is  very  high.* 
When  stone  is  at  hand,  an  excellent  sand  can  be  obtained  economically 
by  crushing  it. 

PROPORTIONS  FOR  MORTARS  AND  OONORETES 

From  the  preceding  it  is  evident  that  the  best  means  of  fighting  against 
sea  water  is  to  prevent  as  far  as  possible  its  penetration  into  the  mortars 
and  concretes,  and  accordingly  to  make  those  of  great  density.  The 
authors  of  this  volume  have  suggested  in  a  preceding  chapter  (Chapter  IX) 
with  what  size  of  sand  and  what  quantity  of  cement  this  result  can  best  be 
attained  in  mortars:  the  maximum  density  is  obtained  with  a  mortar  con- 
taining sand  composed  of  material  having  about  two  parts  of  very  coarse 
grains  to  one  of  fine  grains,  including  cement.  Usually,  natural  sands, 
even  the  coarsest,  contain  a  proportion  of  relatively  fine  sand  sufficient  to 
make  it  useless  to  add  more  with  the  cement.  If  a  sand  is  used  from 
which  the  fine  grains  have  been  screened,  and  this  is  mixed  with  about 
one-half  of  its  weight  of  cement,  a  mortar  is  obtained  at  once  very  dense 
and  of  great  strength,  but  whose  use  would  often  be  too  costly.  In  such 
cases  the  cement  can  be  replaced  by  a  mixture  of  sand  and  cement  pre- 
pared in  advance,  such  as  the  product  known  as  **  sand-cement,"  for  the 
making  of  which  a  few  factories  have  been  built  in  Europe  and  also  in 
America.  It  must  be  borne  in  mind,  however,  that  this  solution,  excellent 
for  mortars  destined  to  remain  in  the  air  or  to  come  in  contact  only  with 
fresh  water,  would  be  poor  to  use  in  sea  water,  for  very  fine  sand  intimately 
mixed  with  cement  separates  its  grains  and  increases  the  surface  of  attack, 
and  various  experiments  have  shown  that  this  kind  of  mortar  suffers 
severely  in  sea  water. 

*$ee  also,  Feret,  Baumaterialienkunde,  1896,  p.  139,  and  '*Le  Ciment,**  1896,  p.  iii 
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For  use  in  sea  water,  on  the  contrary,  if  a  good  puzzolanic  material  can 
be  procured  on  favorable  terms,  it  is  advantageous  to  grind  this  with  the 
cement  to  take  the  place  of  the  fine  sand,  so  that  in  the  mortar  it  may  play 
both  a  mechanical  and  a  chemical  role,  assuring  to  it  a  great  density,  and 
at  the  same  time  forming,  with  the  lime  freed  by  the  setting,  compounds 
which  tend  to  harden  the  mortar  and  render  it  impermeable. 

For  concretes  the  law  of  greatest  density  is  not  the  same  as  for  mortars, 
and  it  has  not  yet  been  possible  to  express  a  general  law.  It  is  necessary 
to  see  that  the  concrete  does  not  contain  voids,  and  above  all  that  the  cement 
is  not  diluted  by  an  excess  of  fine  sand,  which  must  always  be  considered 
as  the  greatest  enemy  of  masonry  in  sea  water. 

In  every  case  the  sea  water  should  be  prevented  from  coming  in  con- 
tact with  the  work  for  as  long  a  time  as  possible,  so  that  the  setting  of 
the  cement  may  be  already  considerably  advanced.  Yet  it  must  not  be 
forgotten  that  when  the  mortar  contains  a  puzzolanic  material  its  hard- 
ening can  be  properly  effected  only  in  the  presence  of  moisture. 

MIXTURES  OF  PXTZZOLAN  AND  SLAO  WITH  CEMENTS 

Tests  by  M.  Vetillart  and  the  writer,  described  in  detail  in  a  paper  pub- 
lished in  Annates  des  Fonts  et  Chauss^es,  1908, 1,  page  121,  indicate  that 
Puzzolanic  material  may  be  of  great  value  when  mixed  with  Portland  cement 
for  concrete  construction  in  sea-water,  materially  increasing  the  durability 
of  the  concrete  without  increasing  its  cost. 

The  conclusions  reached  in  these  tests  are  as  follows: 

The  use  of  Puzzolan  in  hydraulic  mortars  in  combination  with  the  cement 
increases  the  strength,  and  in  a  great  many  cases  appreciably  retards  disin- 
tegration by  sea-water.  It  should  be  employed  then,  at  least  experiment- 
ally, in  accordance  with  the  following  recommendations: 

Grind  the  Puzz  ian  to  the  fineness  of  Portland  cement. 

Mix  it  mechan:  ally  with  the  cement  so  as  to  obtain  an  absolutely  thor- 
ough mixture. 

For  Portland  cement  and  a  good  natural  Puzzolan,  take  two  parts  by 
weight  of  cement  to  one  part  of  Puzzolan. 

Select  only  Puzzolan  of  known  good  quality;  the  use  of  gaize  slightly 
roasted  is  especially  recommended. 

If  other  kinds  of  cement  or  limes  are  used  with  Puzzolan,  or  if  the  Puz- 
zolan is  of  doubtful  quality, — especially  if  it  is  obtained  from  granulated 
slag  or  a  similar  industrial  by-product, — determine  the  proportions  of  the 
mixture  by  means  of  preliminary  trials  based  on  tests  of  strength. 

Add  to  the  sand  the  mixture  of  cement  and  Puzzolan  as  pure  cement 
would  be  added,  and  in  the  same  proportions;  mix  and  place  the  mortar  in 
the  usual  manner. 

Always  use  for  comparison  with  the  Puzzolan  mortar,  specimens  of 
mortar,  of  the  same  proportions  and  made  under  identical  conditions,  in 
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which  the  mixture  of  cement  and  Puzzolan  is  replaced  by  the  same  weight 
of  pure  cement. 

Allow  the  Puzzolan  mortar  to  harden  in  the  presence  of  moisture. 

It  is  as  yet  impossible  to  suggest  detail  rules  for  the  acceptance  and  con- 
trol of  Puzzolan  cements.  The  recommendation  is  made,  however,  that 
their  ability  to  resist  the  decomposing  action  of  the  salts  in  sea-water  be 
compared  to  the  resistance  of  pure  cements  by  means  of  the  test  with  sul- 
phate magnesia  already  referred  to.* 

VABI0U8  PUUITKBS  AND  OOATXMOS 

Various  methods  have  been  tried  to  prevent  sea  water  from  wetting 
masonry  too  soon,  either  by  coating  the  work  with  materials  designed  to 
obstruct  the  pores,  or  by  covering  it  with  a  layer  more  or  less  thick  and 
more  or  less  impermeable,  consisting  usually  of  a  rich  mortar,  clay,  bitu- 
minous materials,  etc. 

This  method  of  protecting  the  work  is  generally  rather  costly  and  is  not 
applicable  to  all  kinds  of  construction.  Besides,  it  presents  thb  disadvan- 
tage, that  if  by  accident  there  is  any  break  in  the  continuity  of  the  cover- 
ing, the  sea  water  finds  a  passage  towards  the  heart  of  the  masonry  and 
creeps  in  from  one  place  to  another,  so  that  often  the  coating  offers  only  an 
illusory  security. 

In  certain  cases,  a  coating  is  formed  spontaneously  by  the  carbonization 
of  the  lime  in  the  parts  of  the  mortar  near  the  free  surface,  and  this  action 
is  aided  by  the  development  of  sea  organisms  such  as  sea-weed  and  shell- 
fish. This  cause,  together  with  the  differences  in  the  saltness  and  the 
temperature  of  the  water,  and  the  course  of  the  ocean  currents,  is  the 
one  which  is  most  often  called  upon  to  explain  why  mortars  decompose 
more  quickly  in  some  regions  than  in  others. 

*  See  also  Annales  des  Fonts  et  Chauss^s,  1908, 1,  p.  107 


LAYING  CONCRETE  IN  FREEZING  WEATHER     319 


CHAPTER    XVII 

LAYING  CONCRETE  AND  MORTAR  IN 
FREEZING    WEATHER 

The  results  of  practise  and  experiment  with  cements  exposed  to  frost, 
which  are  discussed  more  in  detail  in  the  following  pages,  may  be  simmia- 
rized  as  follows: 

(i)  Most  Natural  cements  are  completely  ruined  by  freezing.  (See 
p.  320.) 

(2)  The  setting  and  hardening  of  Portland  cement  in  concrete  or  mortar 
is  retarded,  and  the  strength  at  short  periods  is  lowered,  by  freezing,  but 
the  ultimate  strength  appears  to  be  but  slightly,  if  at  all,  affected.    (See 

P-  321.) 

(3)  \  thin  scale  is  apt  to  crack  from  the  surface  of  concrete  walks  or  walls 
which  have  been  frozen  before  the  cement  in  them  has  hardened.  (See 
p.  320.) 

(4)  Frost  expands  Natural  cement  masonry  and  settlement  results  with 
the  thawing.    (See  p.  32a) 

(5)  Heating  the  materials  hastens  setting  and  retards  the  action  of  frost. 
(See  p.  323.) 

(6)  Salt  lowers  the  freezing  point  of  water,  and  in  quantities  up  to 
10%  of  the  weight  of  the  water  does  not  appear  to  aflfect  the  uhimate 
strength  of  the  concrete  or  mortar.     (See  p.  324.) 

(7)  In  practise  concrete  work  should  be  avoided  if  possible  in  freezing 
weather,  because  of  the  difficulty  and  expense  of  attaining  perfect  results. 
(See  p.  320.) 

EFFECT  OF  FREEZING 

Numerous  experimental  tests  have  been  made,  chiefly  in  the  United 
States,  where  the  effect  of  frost  is  a  more  serious  question  than  in  England, 
France,  or  Germany,  to  determine  the  effect  of  freezing  temperatures  upon 
hydraulic  cements.  Although  the  conclusions  of  different  experimenters 
are  not  in  perfect  accord,  it  is  the  generally  accepted  belief,  corroborated 
by  tests  under  the  most  practical  conditions  and  by  the  appearance  of 
concrete  and  mortar  in  masonry  construction,  that  the  ultimate  effect  of 
freezing  upon  Portland  cement  concrete  and  mortar  is  to  produce  only 
surface  injury. 

In  their  practise  and  research  the  authors  have  never  discovered  a  case, 
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either  in  laboratory  work  or  in  practical  construction,  where  Portland 
cement  concrete  or  mortar  laid  with  proper  care  has  suffered  more  than 
surface  disintegration  from  the  action  of  frost.  They  do  not  wish  to  imply, 
however,  that  it  is  always  expedient  to  lay  Portland  cement  masonry  in 
freezing  weather,  for  the  expense  of  laying  is  increased,  and  it  is  much  more 
difficult  to  satisfactorily  mix  and  place  the  materials.  Mortar  for  brick 
jand  stone  masonry  freezes  in  the  tubs  and  in  the  joints,  while  in  laying 
concrete  the  surface  freezes  unless  measures  are  taken  to  prevent  it,  and 
any  dirt  or  **laitance"  which  rises  to  the  surface  of  wet  mixtures  is  hard  to 
remove.  It  is  a  well-known  fact  that  a  thin  crust  about  iV  inch  thick  is 
apt  to  scale  off  from  granolithic  or  concrete  pavements  which  have  frozen, 
leaving  a  rough  instead  of  a  troweled  wearing  surface,  and  the  effect  upon 
concrete  walls  is  often  similar.  It  may  be  stated  as  a  general  rule  that 
concrete  work  should,  if  possible,  be  avoided  in  freezing  weather,  although 
if  circumstances  warrant  the  added  expense,  with  proper  precaution  and 
careful  inspection  mass  concrete  may  be  laid  with  Portland  cement  at 
almost  any  temperature. 

Most  Natural  cements,  on  the  contrary,  are  seriously  injured  by  frost 
especially  by  alternate  freezing  and  thawing,  and  while  occasional  cases 
are  on  record,  especially  in  heavy  stone  masonry  in  which  the  weighted 
joints  have  thawed  slowly,  where  Natural  cement  mortar  has  been  laid  in 
freezing  weather  without  serious  results,  numerous  examples  might  be 
cited  where  even  after  several  years  the  concrete  or  mortar  was  but  slightly 
better  than  sand  and  gravel.  Mr.  Thompson  has  observed  this  result  in 
Natural  cement  mortar  laid  during  the  comparatively  warm  winter  of 
North  Carolina  on  days  when  the  temperature  was  considerably  above 
freezing  at  the  time  of  laying,  and  also  in  the  cold  climate  of  Maine  where 
the  mortar  froze  as  it  left  the  trowel  and  did  not  thaw  until  spring. 

The  settlement  of  the  masonry  when  thawing  is  often  a  serious  charac- 
teristic of  Natural  cements.  Stone  masonry  walls  laid  in  freezing  weather 
in  Natural  cement  mortar  may  settle  as  much  as  i  inch  in  the  height  of  a 
window  jamb. 

Experiments  upon  Natural  cement  mortars  have  not  positively  confirmed 
the  judgment  reached  by  nearly  all  engineers  experienced  in  construction 
in  freezing  weather.  Occasional  tests  are  recorded  in  which  such  mortars, 
especially  when  subjected  to  a  uniformly  cold  temperature  and  then  sud- 
denly thawed,  have  attained  full  strength,  but  these  are  insufficient  to 
warrant  the  use  of  any  except  Portland  cements  when  frost  is  likely  to 
occur  before  the  mortar  is  thoroughly  dry. 

The  prevention  of  injury  from  frost  in  certain  cements  may  be  due,  at 
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least  in  part,  to  the  internal  heat  produced  when  setting.  In  the  interior 
of  a  large  mass,  some  cements,  especially  high  grade  Portlands,  attam  a 
high  temperature.     (See  p.  130.) 

Freezing  Experiments.  An  extensive  series  of  experiments  upon  frozen 
mortars  has  been  conducted  by  Mr.  Thomas  F.  Richardson,  at  the  Wachu- 
sett  Dam  in  Massachusetts.  The  results  of  tests  extending  up  to  one  year 
showed  that  although  briquettes  mixed  i  part  cement  to  3  parts  sand  had 
less  strength  at  the  end  of  seven  days  than  those  which  had  not  been  frozen, 
the  frozen  specimens  after  longer  periods,  especially  at  the  end  of  one  year, 
gave  as  high  and  often  higher  strength  than  those  which  were  kept  at 
ordinary  temperatures.  The  conclusion  was  reached,  therefore,  that  Port- 
land cement  mortar  is  not  permanently  injured  by  freezing. 

Mr.  Richardson's  experiments  were  conducted  in  the  middle  of  the 
winter  of  1902.    He  gives  the  following  description*  of  the  tests: 

Two  bags  of  Portland  cement  were  thoroughly  mixed  together  and  all 
the  briquettes  were  made  from  cement  from  these  bags.  Masonry  work 
on  the  Wachusett  Dam  was  in  progress  during  the  period,  and  briquettes 
were  made  each  week  and  submitted  to  the  same  conditions  as  the  masonry, 
the  molds  being  filled  with  mortar  and  placed  out  doors  in  the  air,  not  in 
watT,  immediately  after  filling. 

Briquettes  were  made  at  the  same  time  as  the  ones  exposed  to  the  weather, 
and  kept  in  the  laboratory,  either  in  the  air  or  in  water,  those  in  the  air 
approximating  more  closely  the  conditions  which  obtained  on  the  masonry 
construction  at  the  dam.  About  i  of  the  briquettes  out  doors  were  exposed 
to  temperatures  as  low  as  9®  above  zero  in  the  first  24  hours,  and  some  of 
them  to  temperatures  as  low  as  12*^  below  zero  in  the  first  week.  Salt  was 
used  in  most  of  the  experiments,  the  quantity  ranging  from  4  to  16  pounds 
per  barrel  of  cement,  the  average  being  about  6  pounds  or  about  3%  by 
weight  of  water.  Our  experiments  indicate  that  8  pounds  of  salt  per  barrel 
of  cement  is  sufficient,  even  in  the  coldest  weather,  and  the  results  from 
4  pounds  are  very  nearly  as  good;  16  pounds  do  not  seem  to  give  quite  as 
good  results. 

The  following  table  gives  the  average  results  of  the  experiments: 

Effect  of  Frost  upon  Tensile  Strength  0/1:3  Mortar,   {See  p.  321.) 
By  Thomas  F.  Richardson. 


Briquettes  Kept 


Water  in  laboratory 

Air  in  laboratory 

Out  doors,  below  freezing. 


No.  of 
Bri- 
quettes 


20 
20 
80 


Tensile  Strength,  lb.  per  sq.  in. 


7d. 


268 
298 
139 


38  d.   3  mo.   6  mo.   i  yr. 


352 
238 


359 
364 
344 


370 
392 
4.^5 


40T 

517 
627 


^Kindly  furnished  by  Mr.  Richardson  for  this  Treatise. 
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The  briquettes  were  made  in  sets  of  5,  consequently  4  experiments  are 
shown  for  water  and  air  in  laboratory,  and  16  for  out  doors. 

In  France  similar  results  have  been  reached  by  Mr.  P.  Alexandre*  as 
to  the  effect  of  temperatures  slightly  above  freezing. 

Mr.  Charles  S.  Gowenf  also  has  concluded  from  his  tests  that  "there  is 
no  indication  that  freezing  reduces  the  ultimate  strength  of  the  mortar, 
although  it  delays  the  action  of  setting." 

The  effect  of  different  uniform  temperatures  upon  neat  cements  and 
mortars  is  illustrated  in  Fig.  iii,  which  is  selected  and  adapted  by  the 
authors  from  a  series  of  experiments  by  Mr.  J.  E.  Howard  J  at  the  Water- 
town  Arsenal.     The  results  with  both  neat  cements  and  mortars  show  but 
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Fig.  III. — Strength  of  Neat  Portland  Cement  Mortar,  2-inch  Cubes, 
Set  in  Air  at  Different  Temperatures.     (See  p,  322.) 

slight  increase  in  strength  while  the  specimens  are  maintained  at  o*^  Fahr. 
( — 18°  Cent.),  but  a  decided  increase  in  strength  as  soon  as  they  are  sub- 
jected to  a  higher  temperature.  The  zero  cubes  were  removed  from  the 
freezer  and  allowed  to  set  one  day  at  70°  Fahr.  (21°  Cent.)  before  break- 
ing. 

Cold  retards  setting.  Prof.  Tetmajer§  found,  for  example,  that  1:3 
Portland  cement  mortar  which  attains  its  initial  set  at  2}  hours  and  its 
final  set  at  8i  hours  when  mixed  at  65°  Fahr.  (18°  Cent.),  at  a  temperature 
of  freezing  reaches  its  initial  and  final  set  at  21  and  38  hours  respectively. 

*Anoales  des  Fonts  et  Chauss^s,  1890,  II,  pp.  302  and  422. 
fProceedings  American  Society  for  Testing  Materials,  1903,  p.  393. 
{Tests  of  Metals,  U.  S.  A.,  1901,  p.  530. 
§|ohn8on*s  Materials  of  Construction,  1903,  p.  616. 
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BBTH0D8  OF  0OM8TRU0TION  IN  FREEZING  WEATHER 

Certain  classes  of  concrete  construction,  such  as  foundations  or  heavy 
waUs,  whose  face  appearance  is  of  no  consequence  and  which  will  have 
opportunity  to  thaw  and  then  thoroughly  harden  before  loading,  may  be 
kid  in  freezing  weather  with  first-class  Portland  cement,  but  it  is  absolutely 
necessary  to  thoroughly  remove  all  dirt  and  frozen  "laitance"  (see  p.  393) 
before  placing  fresh  concrete.  This  is  a  much  more  difficult  matter  than 
would  appear,  because  frozen  dirt  has  the  same  appearance  as  set  concrete. 

In  the  case  of  structures  which  must  not  be  permitted  to  freeze,  work 
may  often  be  conducted  by  maintaining  the  atmosphere  artificially  above 
the  freezing  point.  In  temperatures  only  a  few  degrees  below  freezing,  it 
is  a  conunon  practise  to  heat  the  materials,  the  heat  tending  both  to  accel- 
erate the  setting  of  the  cement  and  to  lengthen  the  time  before  the  mixture 
becomes  cold  enough  to  freeze.  The  addition  of  salt  lowers  the  freezing 
point  of  the  water,  and  therefore  of  the  concrete  or  mortar. 

Protection  from  Frost.  The  method  of  maintaining  masonry  above 
the  freezing  point  depends  upon  the  character  of  the  structure. 

In  building  construction,  the  reinforced  concrete  must  be  kept  from 
freezing  and  maintained  at  a  fairly  high  temperature  to  permit  proper 
hardening.  A  common  plan  is  to  cover  a  floor  as  soon  as  laid  with  clean 
straw,  free  from  manure,  to  a  depth  of  about  12  inches,  and  then  protect 
the  columns  and  girders  underneath  by  temporary  canvas  walls  surround- 
ing the  entire  building,  heating  the  enclosed  space  with  stoves,  t 

A  dam  was  constructed  at  Chaudiere  Falls,  P.  Q.*  when  the  temperature 
was  20°  below  zero.  A  house  100  feet  long  by  24  feet  wide  was  built  over 
a  portion  of  the  dam  in  sections  about  10  feet  square,  bolted  together,  and 
heated  by  sheet-iron  stoves  about  18  inches  in  diameter  by  24  inches  high, 
burning  coke.  The  concrete  was  mixed  and  laid  in  this  house,  which, 
when  one  portion  of  the  dam  was  completed,  was  taken  down  and  erected 
in  another  place. 

Heating  the  Materials.  Where  hand-mixing  is  employed,  an  arrange- 
ment used  on  the  Newton,  Mass.,  sewers  is  useful.  Sand  for  one  or  more 
batches  is  placed  in  a  bottomless  box  containing  a  coil  of  steam  pipe,  the 
exhaust  end  of  which  is  then  extended  to  the  mixing  platform  and  arranged 
to  discharge  through  the  bottom  of  the  platform  into  the  bottomless  box 
employed  for  measuring  the  stone,  so  that  the  latter  is  heated  by  the  ex- 
haust steam.  The  cement  is  warmed  by  piling  the  bags  on  top  of  the  sand 
box. 

f  Transactions  American  Society  Civil  Engineers,  Vol.  LX,  1908,  p.  453. 
♦  Engineering  Xews^  May  7,  1903,  p.  402. 
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An  ordinary  sand  heater,  such  as  is  used  for  asphalt  materials,  may  also 
be  employed,  and  the  stone  heated  by  steam  from  a  hose.  A  modification 
of  the  sand  heater,*  arranged  to  form  the  combined  water,  sand,  and  stone 
heater  illustrated  in  Fig.  112,  has  been  used  on  the  New  York  Central 
Railroad. 

Experiments  by  Mr.  Thomas  F.  Richardson|  tend  to  show  that  heat- 
ing the  materiab  of  mortar  has  but  little,  if  any,  permanent  efifect  upon 
its  strength. 

Addition  of  Salt.  Because  of  its  cheapness  salt  is  most  commonly 
employed  to  lower  the  freezing  point  of  water.    Other  materials,  such  as 


COMBINED  WATER,  SAND 

AND  STONE  HEATER  FOR 

OONORETE  WORK  IN 

WINTER 


Fig.  112. — Combined  Water,  Sand,  and  Stone  Heater  for  Concrete 
Work  in  Winter.    {See  p,  324.) 


glycerine,  alcohol,  and  sugar,  have  been  experimentally  employed,  but  these 
appear  to  have  a  tendency  to  lower  the  strength  of  the  mortar. 

Salt  has  been  more  extensively  employed  in  mortars  than  in  concretes. 
Rules  have  been  formulated  for  varying  the  percentage  of  salt  with  the 
temperature  of  the  atmosphere.  Prof.  Tetmajer'sJ  rule,  for  example, 
reduced  to  Fahrenheit  units,  requires  1%  by  weight  of  salt  to  the  weight 
of  the  water  for  each  degree  Fahrenheit  below  freezing. 

A  rule  frequently  cited  in  print,  which  practical  tests  by  the  authors 
have  proved  to  be  entirely  inadequate,  is  to  require  one  pound  of  salt  to 
18  gallons  of  water  for  a  temperature  of  32°  Fahr.  and  an  increase  of  one 

*Gcorge  W.  Lcc  in  Engineering  News,  March  19,  1903,  p.  246. 
f  Report  Metropolitan  Water  and  Sewerage  Board,  1904,  p.  1 10. 
{Johnson^s  Materials  of  Construction,  1903,  p.  615. 
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ounce  for  each  degree  of  lower  temperature.  For  16°  Fahr.  this  corre- 
sponds to  but  slightly  more  than  1%  of  the  weight  of  the  water,  an  amount 
too  small  to  be  effective.  Since  the  temperature  of  the  air  usually  cannot 
be  determined  in  advance,  an  arbitrary  quantity  is  as  suitable  as  a  variable 
one.  In  the  New  York  Subway  work  in  1903,  9%  of  salt  to  the  weight  of 
the  water  was  adopted.  On  the  Wachusett  Dam,  during  the  winter  of 
1902,  4  pounds  of  salt  were  used  to  each  bajrel  of  cement.  For  i :  3 
mortar  this  corresponded  to  about  2%  of  the  weight  of  the  water. 

Experiments  show  that  ordinary  ** quaking"  concrete  in  proportions 
1 :  2J:  5  requires  about  130  pounds  of  water  per  barrel  of  Portland  cement, 
hence  10%  of  salt  in  average  concrete  is  equivalent  to  13  pounds  per  barrel 
of  Portland  cement.  Ordinary  i :  2^  mortar  requires  about  120  pounds  of 
water  per  barrel  of  Portland  cement,  hence  10%  of  salt  in  average  mortar 
is  equivalent  to  about  12  pounds  salt  per  barrel  of  Portland  cement.  Salt 
is  sometimes  added  in  sufficient  quantity  to  "float  a  potato"  or  an  egg. 
According  to  tests  of  the  authors,  about  15%  of  salt  to  the  weight  of  the 
water  is  required  to  float  a  potato,  and  about  1 1%  to  float  an  egg. 

Recent  experiments,  by  Mr.  Gowen*  and  Mr.  Richardson,t  extending 
up  to  a  period  of  one  year,  tend  to  show  that  salt  in  a  quantity  corre- 
sponding to  at  least  10%  of  the  weight  of  the  water  does  not  lower  the 
ultimate  strength  of  ordinary  mortar.  The  time  of  setting,  however,  is 
considerably  increased  and  the  strength  at  short  periods  is  lowered.  The 
effect,  at  laboratory  temperature,  of  10%  salt  with  i:  3  Portland  cement 
mortar  is  illustrated  in  the  following  table: 

Tensile  Strength  of  i  -.3  Mortars  made  with  Fresh  and  Salted  Water. 
By  Charles  S.  Gowen. 
X  wtA.  I  mo.  3  mos.  6  mos.  9  mos.       la  mos 

Fresh  water  used 112  183  268  335  351  458 

Salted  water  used 68  131  215  266  301  413 

In  Mr.  Richardson's  experiments}  smaller  percentages  of  salt  proved 
beneficial.  Portland  cement  mortar  in  proportions  1:3,  mixed  with  4  and 
8  pounds  of  salt  per  barrel  cement  (corresponding  respectively  to  about 
2%  and  4%  of  the  weight  of  the  water),  gave  slightly  higher  tensile  strength 
than  the  unsalted  mortar  at  all  periods  from  7  days  to  one  year. 

Experiments  by  Mr.  E.  S.  Wheeler§  indicate  that  the  use  of  10%  of  salt 
tends  to  prevent  the  swelling  of  briquettes  in  the  molds,  even  if  the  speci- 
mens freeze. 

♦Proceedings  American  Society  for  Testing  Materials,  1903,  p.  393. 
f Report  Metropolitan  Water  and  Sewerage  Board,  1903,  p.  112. 
tSee  page  321. 
iReport  Chief  o(  Engineers,  U.  S.  A.,  1895,  pp.  2963  to  2971. 
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Practical  Proportion  of  Salt.  Since  in  practice  it  is  impossible  to  tell 
how  low  the  temperature  will  fall  before  the  concrete  sets,  Mr.  Thomp- 
son has  adopted  the  arbitrary  rule  of  2  pounds  of  salt  to  each  bag  of 
cement  to  be  used  when  the  temperature  is  expected  to  fall  several  degrees 
below  freezing,  and  if  experience  shows  that  this  is  not  quite  sufficient 
to  prevent  the  frost  catching  the  surfaces,  3  pounds  of  salt  per  bag  of 
cement  are  to  be  used  instead. 

The  salt  can  be  added  most  conveniently  by  putting  it  into  the  mixing 
water.  To  determine  the  amount  of  salt  per  barrel  or  per  tankful  of 
water,  the  quantity  of  water  used  per  bag  of  cement  must  be  noted  and 
from  this  the  amount  can  be  readily  figured. 

Oaldum  Ohloride.  Experiments  indicate  that  calcium  chloride  added  in 
quantities  not  exceeding  2%  of  the  weight  of  the  cement  is  an  effective 
agent  for  lowering  the  freezing  point  of  the  concrete.  It  should  be  used 
with  caution,  however,  since  a  larger  quantity  than  this  is  likely  to  so 
hasten  the  set  as  to  make  the  concrete  difficult  to  handle. 
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CHAPTER  XVIII 
FIRE   AND   RUST   PROTECTION 

Observations  of  steel  imbedded  in  concrete  which  has  been  exposed  to 
fire  or  to  corrosive  action,  and  experimental  tests  prove  conclusively  that 
li  to  2  inches  of  dense  Portland  cement  concrete,  made  in  ordinary  pro- 
portions, with  broken  stone,  gravel,  or  cinders,  of  good  quality,  and  mixed 
wet,  will  effectually  resist  the  most  severe  fire  liable  to  occur  in  buildings, 
and  will  prevent  the  corrosion  of  steel  even  under  extraordinary  conditions. 
In  members  of  inferior  importance  or  which  are  only  liable  to  fire  of  com- 
paratively low  temperature,  a  less  thickness  of  concrete,  in  many  cases 
J-inch  or  even  i-inch,  will  prove  effective.     (See  p.  333.) 

In  buildings  concrete  has  been  found  a  more  effective  fire-resisting 
material  than  terra-cotta  (see  p.  333)  and  fully  equal  to  first-class  brickwork. 
Brickwork  cannot  exist  in  a  structure  except  in  combination  with  some 
other  material  like  steel  or  wood,  which  is  seriously  affected  by  fire,  whereas 
concrete  reinforced  with  steel  may  replace  not  only  the  brickwork,  but  also 
the  steel  or  wood  columns  and  beams. 

PROTECTION  OF  STEEL  BT  CONCRETE 

Tests  by  Prof.  Charles  L.  Norton 
Extended  practical  tests  have  been  conducted  by  Prof.  Charles  L. 
Norton  for  the  Insurance  Engineering  Station  in  Boston.    As  a  result  of 
experiments  made  in  1902  upon  several  hundred  specimens,  he  concludes:* 

(i)  Neat  Portland  cement,  even  in  thin  layers,  is  an  effective  preventive 
of  rusting. 

(2)  Concretes,  to  be  effective  in  preventing  rust,  must  be  dense  and 
without  voids  or  cracks.  They  should  be  mixed  quite  wet  where  applied 
to  the  metal. 

(3)  The  corrosion  found  in  cinder  concrete  is  mainly  due  to  the  iron 
oxide,  or  rust,  in  the  cinders,  and  not  to  the  sulphur. 

(4)  Cinder  concrete,  if  free  from  voids  and  well  rammed  when  wet,  is 
about  as  effective  as  stone  concrete  in  protecting  steel. 

In  his  first  series  of  experiments,  round  rods  of  mild  steel,  soft  shee 
steel,  and  expanded  metal  were  each  imbedded  in  the  center  of  blocks  oj 

^Engineering  Nnvs,  October,  1901,  p.  334. 
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concrete,  3  by  3  by  8  inches.  Neat  cement,  i :  3  mortar,  and  concrete  in 
proportions  i  cement :  5  broken  stone;  i  cement  :  7  cinders;  i  cement: 
2  sand  :  5  broken  stone;  and  i  cement :  2  sand  :  5  cinders,  were  employed 
for  imbedding  the  steeL  The  stone  was  chiefly  of  trap  rock.  These 
specimens,  after  setting,  were  subjected  continuously  to  the  action  of  steam, 
air,  and  carbon  dioxide.  Unprotected  pieces  of  steel  were  also  exposed 
to  the  same  test. 

At  the  end  of  three  weeks  the  unprotected  pieces  of  steel  "were  found  to 
consist  of  rather  more  rust  than  steel."  The  protection  of  the  steel  incased 
in  neat  cement  was  perfect.  The  remaining  specimens,  in  mortar  and 
concrete,  were  seriously  corroded  in  spots,  but  it  was  observed  that  the 
"rust  spot  was  invariably  coincident  with  either  a  void  in  the  concrete  or 
a  badly  rusted  cinder.  In  the  more  porous  mixtiures,  the  steel  was  spotted 
with  alternate  bright  and  badly  rusted  areas,  each  clearly  defined."  One 
point  is  exceedingly  instructive: 

In  both  the  solid  and  the  porous  cinder  concretes,  many  rust  spots  were 
found,  except  where  the  concrete  had  been  mixed  very  wet,  in  which  case  the 
watery  cement  had  coated  nearly  the  whole  oj  the  steely  like  a  paint,  and 
protected  it. 

Protection  of  Rusty  SteeL  In  1903,  Prof.  Norton  made  tests  to  de- 
termine the  protection  afiforded  ordinary  rusty  or  dirty  steel.  He  found 
that  while  unprotected  steel  "vanished  into  a  streak  of  rust,"  if  protected 
by  an  inch  or  more  of  sound  concrete,  not  only  the  sound  steel  but  ordinary 
structural  steel  of  any  degree  of  cleanliness  likely  to  be  in  use  in  a  building 
is  unaffected  by  such  extreme  treatment  as  was  accorded  it  in  the  tests. 
The  conditions  of  these  later  experiments  were  similar  to  those  of  the 
previous  year.  Each  piece  of  steel  was  stamped,  and  this  removed  loose 
scale.  Dirt  was  removed  by  a  soft  wire  brush.  The  steel  was  imbedded 
to  a  depth  of  ij  inches  in  all  directions  in  broken  stone  concrete  of  pro- 
portions 1:2^:5  and  in  cinder  concrete  of  proportions  1:3:6.  The 
treatment  of  the  specimens  was  similar  to  that  of  the  previous  ones. 

A  portion  of  Prof.  Norton's  conclusions*  are  given  in  the  following 
paragraphs: 

Oondition  of  Specimens.  After  varying  lapses  of  time  from  one  to 
three  months  for  the  specimens  in  the  "corroders,"  and  from  one  to  nine 
months  for  the  others,  the  specimens  were  broken  out  of  the  briquettes 
cleaned  by  brushing,  and  weighed  and  calipered.     Not  one  specimen  had 

^Engineering  News*  January,  1904,  p.  30. 
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shown  any  sensible  change  in  weight  or  dimension,  except  where  the 
concrete  had  been  poorly  applied.  Some  specimens  were  purposely  bedded 
in  very  dry  concrete,  and  some  in  concrete  partly  set,  and  many  of  these 
were  not  well  covered  and  the  steel  was  seriously  attacked  where  there  were 
voids  or  cracks.  Of  the  hundreds  of  specimens  of  rusty  steel  examined, 
not  one  which  had  a  continuous  unbroken  coating  of  concrete  gained 
or  lost  anything  in  volume  or  weight  by  treatment  which  caused  the  prac- 
tical destruction  of  some  of  the  unprotected  specimens.  If  loss  by  cor- 
rosion as  great  as  i-iooo  of  the  loss  occurring  with  the  unprotected  speci- 
mens had  been  experienced  in  the  case  of  the  protected  pieces  it  would 
have  readily  been  noted. 

Oondusions.  It  would  therefore  seem  that  if  we  admit  that  from  a 
severe  trial  of  a  short  duration,  we  may  judge  relatively  of  the  effects  of 
the  less  severe  but  longer  test  of  time,  it  can  not  be  questioned  that  struct- 
ural steel  is  safe  from  corrosion  if  incased  in  a  sound  sheet  of  good  concrete, 
at  least  for  a  period  of  years  so  long  as  to  make  the  subject  of  more  interest 
to  our  great-grandchildren's  children  than  to  us.  We  know  that  bare 
steel  does  not  rust  and  fall  down  over  night,  and  that  much  of  the  steel 
standing  has  been  bare  of  everything  that  could  protect  it,  for  long  years, 
and  it  seems  to  me  beyond  question  that  steel  properly  covered  in  concrete 
may  well  be  expected  to  last  far  longer  than  the  changes  in  our  cities  will 
allow  any  building  to  remain. 

Protection  by  Oinder  Concrete.  There  is  one  limitation  to  the  whole 
question,  that  is  the  possibility  of  getting  the  steel  properly  incased  in 
concrete.  Many  engineers  will  have  nothing  to  do  with  concrete  because 
of  the  difl5culty  in  getting  "sound "  work.  This  is  especially  true  of  cinder 
concrete,  where  the  porous  nature  of  the  cinders  has  led  to  much  dry 
concrete  and  many  voids,  and  much  corrosion.  I  feel  that  nothing  in  this 
whole  subject  has  been  more  misunderstood  than  the  action  of  cinder 
concrete.  We  usually  hear  that  it  contains  much  sulphur  and  this  causes 
corrosion.  Sulphur  might,  if  present,  were  it  not  for  the  presence  of  the 
strongly  alkaline  cement;  but  with  that  present  the  corrosion  of  steel  by 
the  sulphur  of  cinders  in  a  sound  Portland  concrete  is  the  veriest  myth, 
and  as  a  matter  of  fact  the  ordinary  cinders,  classed  as  steam  cinders, 
contain  only  a  very  small  amount  of  sulphur.  There  can  be  no  question 
that  cinder  concrete  has  rusted  great  quantities  of  steel,  but  not  because 
of  its  sulphur,  but  because  it  was  mixed  too  dry,  through  the  action  of  the 
cinders  in  absorbing  moisture,  and  that  it  contained,  therefore,  voids;  and 
secondly,  because  in  addition  the  cinders  often  contain  oxide  of  iron  which, 
when  not  coated  over  with  the  cement  by  thorough  wet  mixing,  causes  the 
rusting  of  any  steel  which  it  touches. 

Mix  Wet.  There  is  one  cure  and  only  one,  mix  we(*  and  mix  well. 
With  this  precaution  I  would  trust  cinder  concrete  quite  as  quickly  as 
stone  concrete  in  the  matter  of  corrosion. 

Bust  no  Protection  for  Steel.  It  has  been  suggested  that  steel  which 
has  been  rusted  to  a  slight  depth  becomes  protected  by  this  coating  from 
further  rusting.     Nothing  could  be  further  from  the  truth.     A  large  num- 

♦See  page  280  for  the  authors'  definition  of  a  very  wet  mixture. 
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ber  of  specimens  were  rusted  by  repeated  alternate  wetting  and  drying  to 
see  if  they  finaJly  reached  a  constant  condition.  Instead  of  doing  this,  they 
all  showed  an  irregular  but  persistent  loss  in  weight,  on  further  rusting, 
until  some  had  practically  been  washed  away. 

Small  Rods.  The  increasing  use  of  steel  of  small  dimensions  in  floors 
and  roofs,  twisted  rods,  expanded  metal,  etc.,  has  caused  some  question  as 
to  the  advisability  of  their  use  in  view  of  the  possible  great  effects  of  cor- 
rosion, as  compared  with  the  effects  of  corrosion  on  larger  members,  but 
with  sound  concrete  of  a  thickness  of  about  i^  in.  between  the  steel  and 
the  weather  I  do  not  question  the  durability  of  these  lighter  members. 

OHEMIOAL  UNION  OF  STEEL  AND  OElfENT 

Experiments  of  Mr.  Breuill^*  indicate  that  clean  steel  may  form  with 
cement  a  chemical  combination  which  is  soluble  in  water.  This  presents 
an  additional  reason  for  making  concrete  in  which  steel  is  imbedded  as 
impervious  as  possible,  to  avoid  the  penetration  of  moisture  which  will 
wash  away  this  chemical  compound,  if  such  is  found  to  exist  in  actual 
structures.  Large  I-beams  imbedded  in  concrete  would  be  esj)ecially 
subject  to  deterioration  from  this  cause,  but  as  rust  rarely  forms  between 
two  plates  of  steel  which  are  riveted  together  in  a  bridge,  even  although  the 
rest  of  the  structure  is  badly  corroded,  the  danger  is  probably  insignificant. 

Cement  Paint  for  Protecting  Steel.  The  property  of  neat  cement 
which  prevents  steel  from  corrosion  is  taken  advantage  of  in  different  forms 
of  cement  coating.  Mr.  Maximillian  Toch  in  19031  made  a  series  of 
experiments  upon  metal  covered  with  various  preparations  of  cement,  and 
drew  the  following  conclusions: 

(i)  A  proper  cement  paint  can  be  applied  to  a  surface  that  has  begun 
to  oxidize,  and  further  oxidation  will  be  arrested. 

(2)  If  the  cement  be  absolutely  fine  and  free  from  iron,  calcium  sulphate 
and  sulphites,  and  of  low  specific  gravity,  it  will  set  on  the  surface  within 
a  very  short  time,  and  eventually  become  an  integral  part  of  the  metal. 

For  exposed  iron  work  Mr.  Toch  recommends  a  protective  coat  of  cement 
paint  followed  by  a  coat  of  linseed  oil  paint.  To  protect  from  the  fumes 
of  a  factory,  he  states  that  after  applying  three  coats  of  cement  paint,  an 
alkali-proof,  adherent  paint  may  be  spread,  and  an  absolute  protection 
afforded  to  the  iron. 

Mr.  J.  W.  SchaubJ  refers  to  the  use  of  cement  mortar  in  Europe  and  in 

♦y.  W.  Schaub  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  LI,  p.  124. 
f  Lecture  on  the  Permanent  Protection  of  Iron  and  Steel,  delivered  before  the  New  York  Sec- 
tion of  the  American  Chemical  Society,  March  6,  1903. 
tEngineering  News,  June  16,  1904,  p.  561. 
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the  United  States  for  coating  iron  exposed  to  destructive  agencies.    He 
says: 

The  mortar  is  usually  a  mixture  of  i  cement  and  2  sand,  applied  with  a 
brush  as  a  wash.  Five  or  si:{  coats  are  applied  in  this  way  to  give  the  metal 
a  proper  coating.  This  is  especially  applicable  in  the  case  of  the  iron 
work  exposed  in  roundhouses,  where  the  gases  from  locomotives  are  so 
destructive,  and  where  paint  is  so  inefficient. 

FIRE  PROTECTION 

Numerous  experimental  tests*  have  been  made  showing  the  value  of 
concrete  as  a  fire-resisting  material,  but  the  best  proof  of  its  ability  to  resist 
the  heat  of  a  severe  fire  —  such  as  is  liable  to  occur  in  an  office  or  factory 
building  —  lies  in  the  fact  that  concrete  has  actually  withstood  very  severe 
fires  more  successfully  than  have  terra-cotta  and  various  other  so-called 
fireproof  materials. 

The  reinforced  concrete  factory  of  the  Pacific  Coast  Borax  Co.  at  Bay- 
onne,  N.  J.,  passed  through  a  severe  fire  in  1902.  Still  more  recently,  in 
1904,  occurred  the  conflagration  at  Baltimore  in  which  many  building 
materials  utterly  failed. 

Such  practical  tests,  further  confirmed  by  numerous  experiments  with 
test  buildings  of  reinforced  concrete,  have  proved  that  while  in  a  severe 
fire,  where  the  temperature'^ranges  from  1600®  to  2000°  Fahr.,  the  surface 
of  the  concrete  may  be  injured  to  a  depth  of  from  i  to  i  inch,  the  body  of 
the  concrete  is  unaffected,  so  that  the  only  repairs  required  consist  of  a 
coating  of  plaster,  and  even  this  only  in  rare  instances. 

Tests  upon  small  briquettes  of  cement  placed  in  a  furnace  indicate  that 
the  strength  of  cement  is  destroyed  by  a  heat  reaching  a  dull,  red  color,t 
but  as  stated  below,  in  an  actual  fire,  the  injured  material  protects  the  rest 
of  the  concrete  so  that  the  danger  is  theoretical  rather  than  real. 

Fire  in  Borax  Factory.  The  fire  in  the  4-story  reinforced  concrete 
factory  of  the  Pacific  Coast  Borax  Company,  built  entirely  of  concrete 
except  the  roof,  utterly  destroyed  the  contents  of  the  building,  the  roof, 
and  the  interior  framework,  but  the  walls  and  floors  remained  intact 
except  in  one  place  where  an  18-ton  tank  fell  through  the  plank  roof  and 
cracked  some  of  the  floor  beams,  and  in  one  place  on  the  outside  of  the 
wall  where  the  surface  of  the  concrete  was  slightly  affected.  The  fire  was 
so  hot  that  brass  and  iron  castings  were  melted  to  junk.    A  small  annex, 

*Scc  References,  Chapter  XXIX. 

f Digest  of  Physical  Tests,  Vol.  I,  p.  iif. 
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built  of  steel  posts  and  girders,  was  completely  wrecked,  and  the  metal  bent 
and  twisted  into  a  tangled  mass. 

Baltimore  Fire.  The  effect  of  the  fire  upon  the  concrete  in  various 
buildings  located  in  the  center  of  the  burned  districts  of  Baltimore  is  best 
appreciated  by  an  examination  of  the  reports  of  experts  upon  the  fire. 
Capt.  John  S.  Sewell,  in  his  report  to  the  Chief  of  Engineers,  U.  S.  A.,*  in 
referring  to  the  fire  in  one  of  the  buildings  built  with  reinforced  concrete 
columns,  beams,  and  arches,  writes: 

It  was  surrounded  by  non-fireproof  buildings,  and  was  subjected  to  an 
extremely  severe  test,  probably  involving  as  high  temperature  as  any  that 
existed  anywhere.  The  concrete  was  made  with  broken  granite  as  an 
aggregate.  The  arches  of  the  roof  and  the  ceiling  of  the  upper  story  were 
cracked  along  the  crown,  but  in  my  judgment  very  slight  repairs  would 
have  restored  any  strength  lost  here.  Cutting  out  a  small  section  —  say 
an  inch  wide  —  and  caulking  it  full  of  good  strong  cement  mortar  would 
have  sufl5ced.  The  exposed  corners  of  columns  and  girders  were  cracked 
and  spalled,  showing  a  tendency  to  round  off  to  a  curve  of  about  3  in. 
radius.  In  the  upper  stories,  where  the  heat  was  intense,  the  concrete 
was  calcined  to  a  depth  of  from  i  to  f  inch,  but  it  showed  no  tendency  to 
spall,  except  at  exposed  corners.  On  wide,  flat  surfaces,  the  calcined 
material  was  not  more  than  J-inch  thick,  and  showed  no  disposition  to 
come  off.  In  the  lower  stories,  the  concrete  was  absolutely  unimpaired, 
though  the  contents  of  the  building  were  all  burned  out.  In  my  judgment, 
the  entire  concrete  structure  could  have  been  repaired  for  not  over  20% 
to  25%  of  its  original  cost.  On  March  10,  I  witnessed  a  loading  test  of 
this  structure.  One  bay  of  the  second  floor,  with  a  beam  in  the  center,  was 
loaded  with  nearly  360  pounds  per  sq.  ft.  superimposed,  without  a  sign  of 
distress,  and  with  a  deflection  not  exceeding  J-inch.  The  floor  was  de- 
signed for  a  total  working  load  of  150  pounds  per  sq.  ft.  The  sections  next 
to  the  front  and  rear  walls  were  cantilevers,  and  one  of  these  was  loaded 
with  150  pounds  per  sq.  ft.  superimposed,  without  any  sign  of  distress,  or 
undue  deflection. 

Captain  Sewell  concludes  as  a  result  of  the  examination  of  this  and  other 
buildings  containing  reinforced  concrete  construction: 

As  the  material  is  calcined  and  damaged  to  some  extent  by  heat,  enough 
surplus  material  should  be  provided  to  permit  of  a  loss  of  say  f-inch  all 
over  exposed  surfaces,  if  the  structure  is  to  be  exposed  to  fire;  moreover,  all 
exposed  corners  should  be  rounded  to  a  radius  of  about  3  inches.  This 
latter  precaution  would  add  much  to  the  resistance  of  all  materials  used  in 
masonry  —  whether  bricks,  stone,  concrete  or  terra-cotta  —  if  they  are  to 
be  exposed  to  fire. 

*  Engineering  News,  March  24,  1904,  p.  276. 
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Concrete  Versus  Terra-Ootta.  Prof.  Norton,  in  his  report  on  the  Balti- 
more fire  to  the  Insurance  Engineering  Experiment  Station,*  says: 

Where  concrete  floor  arches  and  concrete-steel  construction  received 
the  full  force  of  the  fire  it  appears  to  have  stood  well,  distinctly  better  than 
the  terra-cotta.  The  reasons  I  believe  are  these:  First,  because  the  concrete 
and  steel  expand  at  sensibly  the  same  rate,  and  hence  when  heated  do  not 
subject  one  another  to  stress,  but  terra-cotta  usually  expands  about  twice 
as  fast  with  increase  in  temperature  as  steel,  and  hence  the  partitions  and 
floor  arches  soon  become  too  large  to  be  contained  by  the  steel  members 
which  under  ordinary  temperature  properly  enclose  them.  Under  this 
condition  the  partition  must  buckle  and  the  segmental  arches  must  lift  and 
break  the  bonds,  crushing  at  the  same  time  the  lower  surface  member  of 
the  tiles. 

When  brick  or  terra-cotta  are  heated  no  chemical  action  occurs,  but 
when  concrete  is  carried  up  to  about  i  coo®  Fahr.  its  surface  becomes 
decomposed,  dehydration  occurs,  and  water  is  driven  off.  This  process 
takes  a  relatively  great  amount  of  heat.  It  would  take  about  as  much  heat 
to  drive  the  water  out  of  this  outer  quarter-inch  of  the  concrete  partition  as 
it  would  to  raise  that  quarter-inch  to  i  coo®  Fahr.  Now  a  second  action 
begins.  After  dehydration  the  concrete  is  much  improved  as  a  non-con- 
ductor, and  yet  through  this  layer  of  non-conducting  material  must  pass 
all  the  heat  to  dehydrate  and  raise  the  temperature  of  the  layers  below,  a 
process  which  cannot  proceed  with  great  speed. 

Oinder  Versus  Stone  Concrete.  Prof.  Norton  compares  the  action  of 
stone  and  cinder  concrete  in  the  Baltimore  fire  as  follows: 

Little  difference  in  the  action  of  the  fire  on  stone  concrete  and  cinder 
concrete  could  be  noted,  and  as  I  have  earlier  pointed  out,  the  burning  of 
the  bits  of  coal  in  poor  cinder  concrete  is  often  balanced  by  the  splitting  of 
the  stones  in  the  stone  concrete.  I  have  never  been  able  to  see  that  in  the 
long  run  either  stood  fire  better  or  worse  than  the  other.  However,  owing 
to  its  density  the  stone  concrete  takes  longer  to  heat  through. 

Further  exp)eriments  are  required  to  determine  the  relative  durability 
under  extreme  heat  of  concrete  made  with  different  kinds  of  broken  stone. 
It  seems  probable,  from  the  composition  of  the  rock,  that  hard  trap  or 
gravel  may  be  preferable  to  limestone,  slate,  or  conglomerate  as  fire- 
resisting  material. 

Thickness  of  Concrete  Required  to  Protect  Metal  from  Fire.  The 
conclusion  reached  by  Prof.  Nortonf  from  tests  upon  concrete  arches  is 
that  two  inches  of  good  concrete  gives  perfect  assurance  of  safety  in  case  of 
fire,  even  if  the  steel  to  be  protected  is  in  the  form  of  I-beams.    Rods  of 

^Engineering  News,  June  2,  1904,  p.  529. 
^Insurance  Engineering,  Dec,  1901,  p.  48^. 
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small  dimensions  can  be  more  effectively  coated,  and  it  appears  evident 
from  the  various  tests  and  from  practical  experience  in  severe  fires  that 
li  inches  of  concrete  around  steel  rods  is  sufl5cient  protection.  The 
Pacific  Borax  Company's  fire  and  other  similar  tests  indicate  that  in  slabs 
of  reinforced  concrete,  i  inch  to  }  inch  affords  ample  protection.  Second- 
ary members,  such  as  cross  girders,  or  slabs  of  long  span,  should  have  a 
thickness  of  concrete  outside  of  the  steel  varying  from  }  inch  to  ij  inch. 
Although  in  slabs  protected  by  only  ^  inch  of  concrete,  the  latter  may  be 
softened  by  an  extreme  fire,  and  the  metal  exposed  when  it  is  struck  by 
the  stream  from  a  hose,  the  metal  in  the  majority  of  cases  would  still  remain 
practically  uninjured,  and  it  is  questionable  economy  to  put  an  excess  of 
material  where  there  is  so  little  probability  of  its  being  needed,  and  where 
a  failure  would  merely  produce  local  damage. 

THEORY  OF  FIRE  PROTECTION 

Mr.  Spencer  B.  Newberry,  in  an  address  delivered  before  the  Associated 
Expanded  Metal  Companies,  Feb.  20,  1902,*  gives  the  following  explana- 
tion of  the  fire-proof  qualities  of  Portland  cement  concrete: 

The  two  principal  sources  from  which  cement  concrete  derives  its 
capacity  to  resist  fire  and  prevent  its  transference  to  steel  are  its  combined 
water  and  porosity.  Portland  cement  takes  up  in  hardening  a  variable 
amount  of  water,  depending  on  surrounding  conditions.  In  a  dense 
briquette  of  neat  cement  the  combined  water  may  reach  12%.  A  mixture 
of  cement  with  three  parts  sand  will  take  up  water  to  the  amount  of  about 
18%  of  the  cement  contained.  This  water  is  chemically  combined,  and 
not  given  off  at  the  boiling  point.  On  heating,  a  part  of  the  water  goes 
off  at  about  soo®Fahr.,but  the  dehydration  is  not  complete  until  900®  Fahr. 
is  reached.  This  vaporization  of  water  absorbs  heat,  and  keeps  the  mass 
for  a  long  time  at  comparatively  low  temperature.  A  steel  beam  or  column 
embedded  in  concrete  is  thus  cooled  by  the  volatilization  of  water  in  the 
surrounding  cement.  The  principle  is  the  same  as  in  the  use  of  crystallized 
alum  in  the  casings  of  fireproof  safes;  natural  hydraulic  cement  is  largely 
used  in  safes  for  the  same  purpose. 

The  porosity  of  concrete  also  offers  great  resistance  to  the  passage  of 
heat.  Air  is  a  poor  conductor,  and  it  is  well  known  that  an  air  space  is  a 
most  efficient  protection  against  conduction.  Porous  substances,  such  as 
asbestos,  mineral  wool,  etc.,  are  always  used  as  heat-insulating  material. 
For  the  same  reason  cinder  concrete,  being  highly  porous,  is  a  much  better 
non-conductor  than  a  dense  concrete  made  of  sand  and  gravel  or  stone, 
and  has  the  added  advantage  of  lightness.  In  a  fire  the  outside  of  the 
concrete  may  reach  a  high  temperature,  but  the  heat  only  slowly  and 
imperfectly  penetrates  the  mass,  and  reaches  the  steel  so  gradually  that  it 
is  carried  off  by  the  metal  as  fast  as  it  is  supplied. 

*Cemtnt,  May,  1902,  p.  95. 
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TESTS  OF  FIRE  RESISTANCE 

Prof.  Ira  H.  Woolson  of  Columbia  University  has  made  several  series 
of  tests*  to  determine  the  effect  of  heat  upon  the  strength  and  elastic  proper- 
ties of  the  concrete  and  upon  the  thermal  conductivity  of  the  concrete  and 
the  imbedded  steel 

Effect  Upon  Strength.  Tests  to  determine  the  effect  of  heat  treatment 
upon  the  strength  and  elastic  prop)erties  of  different  mixtures  showed  that 
the  trap  concrete  was  least  affected.  Concrete  tv/o  months  old,  in  pro- 
portions 1 12:4,  the  crushing  strength  of  which  before  heating  was  about  2500 
pounds  per  square  inch  tested  in  7-inch  cubes,  after  being  subjected  to  a 
heat  of  1500®  Fahr.  for  two  hours  gave  a  strength  of  about  1000  pounds 
per  square  inch.  However,  since  this  reduction  in  strength  was  due  at 
least  in  part  to  the  reduction  in  the  effective  area  because  of  the  surface 
deterioration  (if  the  surface  was  injured  to  a  depth  of  i  J  inches  the  effec- 
tive area  would  be  reduced  from  49  sq.  in.  to  20  sq.  in.),  it  is  probable  that 
the  interior  of  the  blocks  was  affected  very  little.  The  concrete  made  with 
gravel,  which  in  these  tests  was  nearly  pure  quartz  having  a  high  coefl5- 
cient  of  expansion,  was  affected  to  a  much  greater  extent  Cinder  con- 
crete, which  showed  a  normal  crushing  strength  of  about  one-half  that  of 
the  trap,  after  heat  treatment  gave  a  corresponding  weakening. 

The  modulus  of  elasticity  of  the  concrete  was  always  greatly  reduced  by 
heat  treatment. 

OONDUOTIVITY  OF  OONORETE  AND  IBIBEDDED  STEEL 

As  a  result  of  the  conductivity  tests,  which  were  made  upon  specimens  of 
trap,  gravel  and  cinder  concrete  having  thermo-couples  for  measuring  heat 
transmission  imbedded  so  as  to  indicate  the  temperature  at  points  varying 
from  J  inch  to  6  inches  from  the  heated  face.  Prof.  Woolson  drew  the 
following  conclusions  :t 

All  concretes  have  a  very  low  thermal  conductivity,  and  herein  lies  their 
ability  to  resist  fire. 

When  the  surface  of  a  mass  of  concrete  is  exposed  for  hours  to  a  high 
heat,  the  temp)erature  of  the  concrete  one  inch  or  less  beneath  the  surface 
wiU  be  several  hundred  degrees  below  the  outside. 

A  point  2  inches  beneath  the  surface  would  stand  an  outside  temperature 
of  1500®  Fahrenheit  for  two  hours,  with  a  rise  of  only  500°  to  700°,  and 
points  with  three  or  more  inches  of  protection  would  scarcely  be  heated 
above  the  boiling  point  of  water. 

♦  Proceedings  of  American  Society  for  Testing  Materials,  Vol.  V,  1905,  p.  335;  VI,  1906,  p.  433; 
VII,  1907,  p.  404. 
t  Proceedings  American  Society  for  Testing  Materiab,  Vol.  VII,  1907.  p.  408. 
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The  fact  that  cinder  concrete  showed  a  higher  thermal  conductivity 
than  the  stone  concrete  would  indicate  that  its  well-known  fire-resistive 
qualities  are  due,  in  part  at  least,  to  the  incombustible  quality  of  the  cinder 
itself. 

The  thermal  conductivity  of  the  gravel  concrete*  was  fully  as  low  as 
that  of  the  trap,  but  the  specimens  of  gravel  concrete  cracked  and  crumbled 
in  many  cases  when  the  trap  and  cinder  specimens  under  similar  treatment 
remained  firm  and  compact. 

In  the  tests  on  the  conductivity  of  imbedded  steel  with  the  end  project- 
ing from  concrete.  Prof.  Woolson  found  practically  the  same  results  with 
concrete  from  all  three  aggregates.  With  the  temperature  of  the  end  sur- 
face of  the  concrete  and  the  projecting  end  of  the  bar  1 700°  Fahrenheit, 
a  point  in  the  bar  only  2  inches  from  the  heated  face  of  the  concrete  developed 
a  temperature  of  only  1000°  Fahrenheit,  while  at  a  point  5  inches  in  the 
concrete  the  temperature  was  only  400°  to  500®,  and  at  8  inches  the  tem- 
perature reached  only  the  heat  of  boiling  water. 

From  these  results  Prof.  Woolson  concludes  that  "where  reinforcing 
metal  is  exposed  in  the  progress  of  a  fire,  only  so  much  of  the  metal  as  is 
actually  bare  to  the  fire  is  seriously  affected  by  it.  *' 

Tests  by  the  National  Fire  Protection  Association!  in  1905  upon  beams 
8  inches  by  iij  inches  by  6  feet  long,  of  different  kinds  of  concrete, showed 
that  the  strength  of  rods  imbedded  i  inch  from  the  lower  surface  was 
reduced  about  25  per  cent  after  heating  to  a  temperature  of  2000°  Fahren- 
heit for  one  hour.  With  rods  imbedded  2  inches  a  similar  reduction  in 
strength  occurred  after  2  hours  and  20  minutes  heating,  and  the  strength 
of  the  concrete  was  appreciably  reduced  to  a  depth  of  4  inches  from  the 
sides  and  bottom. 

The  hardest  and  densest  mixtures  were  usually  the  poorest  conductors 
of  heat;  the  cinder  concrete  gave,  however,  a  slower  rise  of  temperature 
than  the  others. 

DfFLUENOE  OF  ORAOKS  IN  REIKFOROED  OONOBETE  UPON  THE 
CORROSION  OF  STEEL 

It  has  been  seriously  questioned  whether  the  minute  cracks  which  open 
in  a  concrete  beam  and  slab  even  under  loads  which  are  absolutely  safe  do 
not  permit  corrosion  of  the  steel  reinforcement.     Tests  by  E.  Probst  J  in 


♦As  stated  in  connection  with  the  tests  on  preceding  page,  this  grivcl  was  nearly  pure  c^artz. 
In  other  tests,  concrete  with  gravel  containing  a  larger  percent  of  slate  or  other  similar  mater  al 
has  given  much  better  results. 

-f  Cement y  January,  1906,  p.  173. 

X  Report  of  the  Royal  Department  of  Testing  Materials  in  Gross  LichtenfcKie,  West  Prussia. 
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Germany,  in  1907,  indicate  very  conclusively  that  steel  in  reinforced  beams, 
laid  in  ordinary  wet  concrete  used  in  practical  construction,  is  in  no  danger 
of  rusting  through  the  cracks  formed  in  the  concrete  under  tension,  until 
nearly  the  breaking  point  of  the  steel.  The  specimens,  34  beams,  which 
contained  both  plain  and  deformed  bars  and  rusted  and  unrusted  steel, 
were  subjected  in  loading  to  the  action  of  a  mixture  of  oxygen,  carbon  dioxide 
and  steam,  for  a  period  of  from  3  to  12  days.  Unprotected  steel  subjected' 
to  this  mixture  was  badly  rusted  in  two  hours.  After  breaking  up  the 
specimens  of  concrete  no  rust  was  found  even  on  steel  stressed  to  its  elastic 
limit,  although  some  was  discovered  on  steel  stressed  nearly  to  its  breaking 
point,  which  could  be  attributed  to  large  cracks  extending  to  the  metal  and 
uncovering  it. 

PBOTEOTIMO  STRUOTXTRAL  STEEL 

In  San  Francisco  at  the  time  of  the  earthquake  and  fire,  April,  1906,  there 
were  few  concrete  structures,  but  these  stood  the  test  of  fire  and  shock  on 
the  whole  better  than  any  other  material.* 

Observations  after  the  fire  indicate  that  concrete  is  also  an  eflFective  pro- 
tection for  steel  frame  construction,  but  that  it  preferably  should  be  enclosed 
in  a  metal  basket. 

Captain  John  S.  Sewell,  Engineer  Corps,  U.  S.  A.,  in  his  report  to  the 
U.  S.  Govemmentf  suggests  that  when  such  a  basket  is  used  the  total 
thickness  of  concrete  upon  the  exposed  flanges  of  girders  and  floor  beams 
should  be  2  to  3  inches  according  to  circumstances.  For  columns  incased 
in  a  metal  basket  or  cage,  a  thickness  of  3  to  4  inches  was  recommended. 

The  structural  steel  in  the  Boston  subway,!  imbedded  for  twelve  years 
in  concrete  or  protected  by  the  cement  mortar  joints  of  brick  arches,  was 
found  upon  examination  during  changes  in  the  structure  to  be  free  from 
rust.  The  only  exception  to  this  was  under  the  rather  large  base  plates 
(21  by  24  inches)  of  columns,  where  a  thin  layer  of  rust  frequently  was 
found,  having  tubercles  sometimes  \  inch  thick.  This  was  evidently  due 
to  the  setding  of  the  finer  parts  of  the  concrete  under  the  plates.  The 
dtaiall  base-plates  were  practically  free  from  rust 


*  Transactions  American  Society  Civil  Engineers,  Vol.  LIX,  1907,  p.  208. 

■fU.  S.  Geological  Survey,  Bulletin  324,  1907. 

iPersonal  correspondence  with  Mr.  Howard  A.  Carson,  Chief  Engineer. 
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CHAPTER    XIX 

WATER-TIGHTNESS 

A  wall  of  concrete  may  be  rendered  water-tight  in  several  ways: 
(i)  By  accurately  grading  and  proportioning  the  aggregates  and  the 
cement.    (See  p.  339.) 

(2)  By  special  treatment  of  the  surface  of  the  concrete.    (See  p.  341.) 

(3)  By  the  introduction  of  foreign  ingredients  into  the  mixture.  (See 
p.  342.) 

(4)  By  the  application  of  layers  of  waterproof  material,  such  as  asphalt 
and  felt.    (See  p.  343.) 

It  is  often  advisable  to  combine  two  or  more  of  these  methods. 
In  the  succeeding  pages  directions  are  given  for  practically  applying 
these  methods,  and  experimental  investigation  is  cited. 

LATINO  OONORETE  FOR  WATER-TIOHT  WORK 

The  manner  of  laying  the  concrete  in  walls  or  floors  which  are  to  with- 
stand water  pressure  is  as  important  as  the  proportioning  of  its  ingredients. 
Approved  methods  of  placing  are  fully  described  in  Chapter  XV. 

The  chief  points  applicable  to  water-tight  work  are  briefly  recapitulated 
as  follows: 

(a)  Mix  concrete  of  quaking  or  of  wet  consistency.     (See  p.  33S.) 

(b)  Place  concrete  carefully  so  as  to  leave  no  visible  stone  pockets. 

(c)  Lay  the  entire  structure,  if  possible,  in  one  continuous  operation, 
working  night  and  day  when  necessary. 

(d)  If  joints  are  unavoidable,  clean  and  roughen  the  old  surface,  then 
wet  it  and  coat  with  a  layer  of  cement  or  mortar.     (See  p.  284.) 

(e)  Make  suitable  provision  for  contraction  by  special  joints,  or  by  steel 
reinforcement  without  joints.    (Ste  p.  285,  also  chapter  xxi.) 

Effect  of  Oonsistency.  A  series  of  experiments,  conducted  by  the 
authors,  upon  several  blocks  of  mortar  mixed  in  the  same  proportions  of 
cement,  sand,  and  stone,  but  with  different  proportions  of  water,  indicates 
that  the  best  consistency  for  concrete  designed  to  withstand  water  pressure 
is  intermediate  between  a  quaking  and  a  mushy  mixture,  as  defined  on 
page  280. 

Also,  the  general  conclusion  was  reached  that  with  the  same  dry  materials 
the  consistency  producing  the  greatest  density  after  setting  gives  the  most 
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impenneable  mortar  or  concrete  up  to  the  poini  of  a  very  wet  consistency, 
when  the  excess  of  water  afifects  the  chemical  composition  of  the  cement, 
forming  "laitance"  (see  p.  302),  and  thus  reduces  both  the  strength  and 
the  water-tightness  of  the  specimen.  After  setting,  the  very  wet  specimens 
were  found  to  have  about  the  same  density  as  the  medium  and  mushy 
mixtures,  because  the  cement,  sand,  and  stone  settled  into  place  and  ex- 
pelled the  surplus  water. 

PROPOBTIONINO  WATER-TIGHT  OONOBETE 

The  proportions*  employed  to  resist  the  percolation  of  water  usually 
range  from  1:1:2  to  i:  2^:  4J,  the  most  common  mixtures  being  1:2:4 
or  1 :  2i :  4^.  However,  with  accurate  grading  by  scientific  methods,  such 
as  are  described  in  Chapter  XI,  water-tight  work  may  be  obtained  with 
proportions  as  lean  as  1:3:7.  (See  p.  183.)  Permeability,  the  quah'ty  of 
allowing  water  to  pass  through,  and  porosity,  the  property  of  containing 
pores  or  voids,  are  not  synonymous  terms,  and  the  most  porous  material  is 
not  necessarily  the  most  permeable,  because  the  dimensions  of  the  voids  z» 
well  as  their  volume  affect  by  capillarity  the  passage  of  water. 

For  maximum  water-tightness  a  mortar  or  concrete  may  require  a 
slightly  larger  proportion  of  fine  grains  in  the  sand  than  for  maximum 
density  or  strength,  but  otherwise  the  general  principles  discussed  on  page 
172  are  applicable.  A  mixed  aggregate  (such  as  is  shown  in  Fig.  61, 
p.  173)  evidently  has  fewer  channels  through  which  the  water  can  pass 
than  an  aggregate  consisting  of  coarse  stone  and  sand  (such  as  is  shown 
in  Fig.  59,  p.  172),  provided  the  character  and  relative  proportioning  of 
the  finest  particles  are  the  same  in  both  cases.  Recent  tests  indicate 
that  gravel  produces  more  water-tight  concrete  than  broken  stone  under 
similar  conditions. 

Porosity  of  Concrete.  The  total  voids,  air  plus  water,  in  first-class 
concrete  and  mortar  of  various  proportions  are  shown  in  column  (20)  of 
the  table  of  Mr.  William  B.  Fuller's  experiments  on  pages  376  and  377. 
The  percentage  of  total  voids  in  the  mortars  averages  about  26%,  while  in 
the  concretes,  of  proportions  commonly  employed  in  practice,  the  voids 
range  from  13%  to  17%. 

In  neither  the  concrete  nor  the  mortar  do  these  percentages  ever  represent 
air  alone.  A  portion  of  the  water,  an  amount  estimated  at  8%  of  the 
weight  of  the  cement,t  corresponding  to  about  2^%  of  the  volume  of 

♦Proportions  arc  based  on  an  assumed  unit  of  loo  lb.  cement  per  cu.  ft.  or  the  equivalent  ol 
y%  cu.  ft.  to  the  barrel.    (Sec  p.  217.) 

tAUen  Hazcn  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  XLII,  p.  128. 
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ordinary  concrete,  combines  with  the  cement,  and  a  still  larger  portion  of 
the  water  remains  in  the  pores  unless  dried  by  artificial  heat. 

The  porosity  of  mortars  is  discussed  on  page  127. 

Siie  of  Stone.  Authorities  disagree  as  to  the  relative  advantages  of 
small  stone  ranging  between  ^  and  one  inch,  and  coarse  stone,  ranging 
from  i  inch  up  to,  say,  2^  inches.  The  latter  is  theoretically  the  better, 
but  it  is  sometimes  claimed  that  the  fine  material  can  be  placed 
more  satisfactorily.  This  depends  upon  the  workmanship.  With 
proper  selection  of  materials  and  care  in  laying,  the  concrete  con- 
taining the  coarse  stone  produces  excellent  work,  as  is  illustrated 
by  the  constructions  at  Little  Falls,  N.  J.  (see  Chapter  XXVIII),  c;nd 
Boontoii,  N.  J.  (see  Chapter  XXVI),  where  carefully  graded  stone  up  to 
2J  or  3-inch  diameter  was  used. 

If  very  fine  stone,  under  J-inch,  and  containing  dust,  is  used  for  the 
coarser  aggregate,  the  addition  of  sand  may  increase  the  porosity  and  the 
permeability,  because  concrete  with  such  small  stone  is  practically  a  moftar, 
and  the  finer  particles  of  stone  are  really  sand.  A  concrete  in  proportions 
I  part  cement :  2  parts  sand  :  4  parts  unscreened  stone  less  than  J-inch 
diameter,  makes  a  porous  concrete,  while  a  mixture  i  part  cement :  2  parts 
sand  :  4  parts  stone  i^inch  to  i  J-inch  diameter,  makes  a  dense  one.  With 
the  small  stone,  proportions  1:1:2  would  be  the  leanest  advisable 
mixture. 

The  method  of  proportioning  by  mechanical  analysis,  as  described  by 
Mr.  Fuller  in  Chapter  XI,  has  been  found  in  practice  to  produce  imper- 
meable concrete. 


THI0KNE8S  OF  CONCRETE  FOR  WATER-TIGHT  WORK 

It  is  impossible  to  specify  definite  thicknesses  of  concrete  to  prevent  per- 
colation under  different  heads  of  water,  because  of  variations  in  proportions 
and  methods  of  laying.  We  have  known  rain  water  under  a  head  of  2  or 
3  inches  to  percolate  through  a  4-foot  wall  of  excellent  concrete  of  dry 
consistency.  On  the  other  hand,  had  the  same  materials  been  mixed  to  a 
wetter  consistericy  and  placed  with  no  joints  between  successive  layers, 
concrete  but  a  few  inches  thick  would  have  withstood  a  high  head. 

The  best  criterions  for  thicknesses  of  walls  of  first-class  concrete  are 
obtained  from  actual  examples.  Instances  are  cited  in  Chapters  XXVI 
and  XXXVIII  of  water-tight  concrete  4  inches  thick  sustaining  a  head 
of  4  feet,  concrete  15  inches  thick  sustaining  a  head  of  40  feet,  and  con- 
crete 5.5  feet  thick  sustaining  a  head  of  100  feet. 
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SPECIAL  TREATBfENT  OF  SURTAOE 

Various  methods  of  treating  the  surface  of  concrete  have  been  employed 
to  increase  the  water-tightness. 

Plastering.  Plastering  the  surface  of  concrete  with  rich  Portland  cement 
mortar  in  proportions  i :  i  or  i :  ij  is  the  method  which  first  occurs  to  one, 
but  in  temperate  or  cold  climates  it  is  only  useful  for  walls  below  the  surface 
of  the  ground  and  therefore  not  subject  to  atmospheric  changes.  In  such 
cases  it  can  sometimes  be  used  as  a  substitute  for,  or  in  connection  with, 
paper  and  asphalt. 

In  certain  sections  of  the  Boston  Subway*,  a  6  inch  wall  of  concrete  was 
iaid  up  next  to  the  bank  of  earth  and  plastered  with  a  layer  of  i :  i  mortar 
about  i  inch  thick.  After  spreading  the  mortar  with  a  plasterer's  ordi- 
nary metal  float  (see  Chapter  XXIII.)  the  surface  was  run  over  with  a 
toothed  roller  about  12  inches  long  by  4  inches  in  diameter,  which  pressed 
the  plaster  into  any  crevices,  and  left  a  rough  surface.  The  main  wall  of 
concrete  forming  the  lining  of  the  Subway  was  then  laid  up  against  this 
plastered  surface. 

On  the  arch  of  the  approaches  to  the  East  Boston  tunnel,  a  layer  of 
plaster,  like  that  on  the  walls,  was  spread  before  laying  the  final  6-inch 
thickness  of  concrete,  thus  forming  a  water-tight  joint  in  the  interior  of 
the  arch  ring. 

Oranolithic  Finish.  On  horizontal  or  inclined  surfaces,  a  granolithic 
surface  of  rich  mortar  of  Portland  cement  and  sand,  or  Portiand  cement 
and  screenings  in  proportions  about  i :  i  may  be  laid  and  troweled,  as  in 
sidewalk  construction.  (See  Chapter  XXIII.)  The  surface  finish  must  be 
placed  at  the  same  time  as  the  base,  and  with  the  same,  that  is,  Portland 
cement. 

Troweling  Surface.  The  water-tightness  of  horizontal  or  inclined  layers 
of  concrete  can  be  greatiy  increased  by  troweling  the  concrete  in  the  same 
manner  that  granolithic  work  is  troweled.  (See  Chapter  XXIII.)  This 
brings  the  cement  to  the  surface,  and  produces  a  dense,  hard  surface 
which  is  nearly  equal  to  a  surfacing  of  rich  mortar.  This  is  very  eflfect- 
ive  for  surfacing  a  structure  like  the  inclined  face  of  the  dam  shown  in 
Chapter  XXVI. 

In  experimenting  upon  the  permeability  of  different  concretes,  the  authors 
have  noticed  that  even  the  very  light  joggling  which  is  necessary  to  compact 
a  wet  concrete,  and  also  the  ramming  of  a  stiffer  mixture,  increases  the 
impermeability  of  the  concrete.  Even  after  chipping  off  the  top  of  the 
specimen  for  a  depth  of  J  or  J  of  an  inch,  the  flow  will  be  several  times  less 
than  when  the  pressure  is  directed  ujwn  its  under  surface. 

♦  In  Subway  construction  since  1902  and  in  the  tunnel  built  in  1907-9,  the  trench  frequently  was 
shored  with  li-inch  reinforced  concrete  sheeting  {See  Chap.  XXV),  the  surface  evened  with  plaster, 
if  necessary y  and  water-proofine  applied. 
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Oroat.  Portland  cement  grout  is  preferable  to  plaster  for  coating  the 
soffits  of  arches  or  for  wall  surfaces.  It  is  also  valuable  for  coating  the  in- 
terior of  cisterns  or  tanks  *  The  grout  should  of  course  be  applied  against 
the  surface  which  is  to  come  in  contact  with  the  water,  and  if  the  wall  k  to 
be  made  impervious  in  both  directions,  both  sides  should  be  washed. 

A  specially  prepared  cement  wash  has  been  found  effective  in  preventing 
dampness  in  masonry.f 

Alum  and  Lye  Waterproof  Wash.  United  States  Army  Engineers! 
have  satisfactorily  employed  a  wash  of  alum  and  concentrated  lye  mixed 
in  proportions  one  pound  lye,  2  to  5  pounds  alum,  and  2  gallons  of  water, 
which  has  been  used  with  good  success  in  several  instances. 

Special  Coatings.  A  few  patented  compounds  which  have  proved  suc- 
cessful are  on  the  market.  These  are  generally  used  with  neat  cement  or 
mortar.  In  many  cases  it  has  been  found  possible  to  waterproof  the  face 
of  the  wall  instead  of  the  back  upon  which  the  water  presses. 

DfTBODUOTION  OF  FOREIGN  DfOREDIENTS 

The  principal  advantage  of  introducing  foreign  ingredients  into  a  mortar 
or  concrete  is  to  permit  the  use  of  a  lean  mixture,  the  fine  particles  of 
hydrated  lime,  or  whatever  may  be  used,  tending  to  reduce  the  volume  and 
the  dimensions  of  the  voids.  Every  case  must  be  studied  by  itself,  since 
it  is  frequently  cheaper  to  obtain  the  required  water- tightness  by  adding 
cement  than  by  admixtures.. 

Lime  and  Pnizolan  Oement.  The  effect  of  the  addition  of  lime  in 
small  quantities  is  chiefly  mechanical,  and  the  quantity  which  should  be 
employed  depends,  therefore,  upon  the  fineness  of  the  sand  and  the  pro- 
portions of  the  mixture. 

Although  it  is  impossible  to  replace  the  water  which  separates  the  grains 
in  neat  cement  paste  or  rich  mortar  with  a  material  like  lime,  a  series  of 
tests§  made  by  one  of  the  authors  in  1908  indicates  that  the  introduction  of 
a  small  percentage  of  hydrated  lime  into  the  concrete  for  small  structures 
like  tanks  will  render  them  more  watertight,  especially  at  early  periods, 
and  also  that  for  large  masses  of  concrete  the  addition  of  hydrated  lime  may 
permit  the  use  of  leaner  proportionsr  The  percentage  of  hydrated  lime  to 
use  varies  with  the  proportions  of  concrete  and  the  character  of  the  materials, 

♦  J.  W.  Schauby  Transactions  American  Society  of  Civil  Engineers,  Vol.  LI,  p.  123. 
■f  Oscar  Lowinson,  Transactions  American  Society  of  Civil  Engineers,  Vol.  LI,  p.  125. 
X  C.  B.  Hegardt  in  Report  Chief  of  Engineers,  U.  S.  A.,  1902,  p.  2482. 

§  "Permeability  Tests  of  Concrete  with  Addition  of  Hydrated  Lime,"  by  Sanford  E.  Thompson, 
American  Society  for  Testing  Materials,  Vol.  VIII,  p.  500. 
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permissible  quantities  in  practice  ranging  from  5  to  15  per  cent  of  the 
weight  of  the  cement.  Results  of  tests  with  different  proportions  are  given 
in  the  paper  mentioned.* 

Lime  paste  made  from  a  given  weight  of  hydrated  lime  occupies  about 
2\  times  the  bulk  of  paste  made  from  th^  same  weight  of  Portland  cement 
and  is  therefore  very  efficient  in  void  filling. 

The  strength  of  concrete  has  been  found  in  some  cases  to  be  slightly 
reduced  by  the  addition  of  hydrated  lime,  but  not  in  a  sufficient  degree  to 
influence  its  use  in  a  water-tight  wall,  where  the  strength  is  seldom  a  deter- 
mining quality. 

The  effect  of  the  addition  of  lime  upon  the  strength  and  density  of  mortar 
is  discussed  on  page  i54d. 

Unslaked  lime  must  not  be  used  under  any  circumstances.     (See  p.  156.) 

Puzzolan  cement,  unlike  lime,  tends  to  increase  the  strength  even  of  neat 
cement  and  rich  mortars,t  in  many  cases  20%  by  weight  of  total  dry  ma- 
terials being  beneficial  if  the  Puzzolan  cement  is  ground  with  the  Portland. 
Undoubtedly  the  impermeability  is  similarly  increased,  since  mixtures  of 
Portland  and  Puzzolan  cements  have  been  found  to  well  resist  the  action 
of  sea- water.  J 

In  J24>an  in  the  Nagasaki  Dock,§  concrete  blocks  were  made  in  pro- 
portions 0.25  lime;  i  Puzzolana;  i  Portland  cement;  4  sand;  8  gravel: 

Clay.  Pure  clay,  finely  powdered  and  free  from  any  trace  of  vegetable 
matter,  has  been  found  to  appreciably  increase  the  water-tightness  of  con- 
crete, ||  especially  of  lean  mixtures.  In  certain  cases  5  per  cent  of  clay 
to  the  weight  of  the  sand  has  been  found  effective.  The  proportions  should 
vary  with  the  character  of  the  aggregates. 

Clay  acting  as  a  colloid  in  combination  with  an  electrolyte  such  as  alum 
sulphate  has  been  suggested  by  Mr.  Richard  K  Gaines1[  for  increasing 
water-tightness.  Tests  by  him  show  a  marked  decrease  in  the  flow  of  water 
due  to  these  materials  either  added  alone  or  in  combination. 

Pnlyeiised  Rock.  Mortars  i :  3  and  leaner,  and  concrete  made  with 
these  proportions  of  cement  and  sand  to  the  stone,  are  increased  in  strength,t 
and  probably  in  impermeability,  by  the  addition  of  rock  pulverized  as  finely 
as  the  cement  and  equal  to  it  in  weight,  although  if  the  natural  sand  is  very 

♦  "Permeability  Tests  of  Concrete  with  Addition  of  Hydrated  Lime,"  by  Sanford  E.  Thompson, 
American  Society  for  Testing  Materials,  Vol.  VIII,  1908,  p.  500. 

j-  Feret*8  Chimie  Appli<fuee,  1897,  p.  493. 

JSee  R.  Feret,  Chapter  XVI. 

S  N.  Shirrishi,  Transactions  American  Society  of  Civil  Enf'neers,  Vol.  LVI,  1906,  p.  76. 

DSee  paper  on  "Waterproofing  Cement  Structures,"*  by  James  L.  Davis,  Proceedings  National 
Association  of  Cement  Users,  Vol.  IV,  1908,  p.  328. 

Y  Transactions  American  Society  Civil  Engineers,  Vol.  LIX,  1907,  p.  159. 
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fine  or  contains  dust,  the  addition  of  nne  material  is  not  beneficial. 

Alum  and  Soap.  A  soap  and  alum  mixture  in  various  proportions 
sometimes  is  used  to  make  what  is  called  "waterproof  mortar."  The 
Sylvester  Process  mixture  employed  in  New  York  Harbor  by  Major  W.  L. 
Marshall!  was  made  by  "  taking  one  part  cement  and  2 J  parts  sand  and 
adding  thereto  J  of  a  pound  of  pulverized  alum  (dry)  to  each  cubic  foot 
of  sand,  all  of  which  was  first  mixed  dry,  then  the  proper  amount  of 
water — in  which  had  been  dissolved  about  J  of  a  pound  of  soft  soap  to  the 
gallon  of  water — was  added,  and  the  mixing  thoroughly  completed.  The 
mixture  is  little  inferior  in  strength  to  ordinary  mortar  of  the  same  pro- 
portions and  is  impervious  to  water,  and  is  also  useful  in  preventing 
efliorescence." 

The  effect  of  alum  and  soap  in  diminishing  the  permeability  has  been 
experimented  upon  by  Mr.  Edward  Cunningham§  and  Prof.  W.  K.  Hatt,§ 
and  found  useful  for  small  structures. 

LAYERS  OF  WATERPROOF  MATERIAL 

The  use  of  cement  plaster  has  already  been  described  on  page  419. 

Layers  of  waterproof  paper  or  felt  cemented  together  with  dsphalt  or 
bitumen  or  tar  are  extensively  used,  —  and  sometimes  asphalt  alone,  —  to 
form  an  impervious  layer .  A  mixture  of  alum  and  lye  has  also  been  tried. 

Paper  or  Felt  Waterproofing.  Layers  of  paper  or  felt  with  tar  or  asphalt 
between  them  are  employed  for  a  waterproof  course  in  concrete  floors, 
roofs,  and  walls  of  underground  structures  of  large  or  long  area,  like  tun- 
nels and  subways,  which  require  special  protection  from  infiltration  of 
water.  The  materials  range  from  ordinary  tarred  paper,  laid  with  coal 
tar  pitch,  to  asbestos  or  asphalted  felt,  laid  in  asphalt.  Coal  tar  products 
appear  to  be  satisfactor}'  when  made  to  contain  a  large  percentage  of  car- 
bon, and  are  being  used  by  many  in  preference  to  asphalt. 

In  the  New  York  Subway,  portions  of  which  are  built  below  tide-water, 
much  of  the  waterproofing  consists  of  layers  of  felt  laid  in  asphalt.  The 
specifications,**  approved  by  Mr.  William  Barclay  Parsons,  Chief  Engineer, 
contain  the  following  requirements  for  the  materials: 

The  asphalt  used  shall  be  the  best  grade  of  Bermudez,  Alcatraz,  or  lake 
asphalt,  of  equal  quality,  and  shall  comply  with  the  following  requirements: 
The  asphalt  shall  be  a  natural  asphalt  or  a  mixture  of  natural  asphalts,  con- 

♦  Scc  R.  Fcret,  Chapter  X,  also  in  Annales  des  Fonts  et  Chauss^s,  1901,  IV,  p.  194. 

t  Ferct's  Chimie  Appliqu^c,  1897,  p.  477. 

I  Report  Chief  of  Engineers,  U.  S.  A.,  190*,  p.  918. 

§  Transactions  American  Society  of  Civil  Engineers,  Vol.  LI,  pp.  127  and  128. 

♦♦Contract  No.  i,  June,  1902,  p.  107. 
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taining  in  its  refined  state  not  less  than  ninety-five  (95)  per  cent  of  natural  bitu- 
men soluble  in  rectified  carbon  bisulphide  or  in  chloroform.  The  remaining 
ingredients  shall  be  such  as  not  to  exert  an  injurious  eflFect  on  the  work.  Not 
less  than  two-thirds  (§)  of  the  total  bitumen  shall  be  soluble  in  petroleum 
naphtha  of  seventy  (70)  degrees  Baum^  or  in  Acetone.  The  asphalt  shall 
not  lose  more  than  four  (4)  per  cent  of  its  weight  when  maintained  for  ten 
(10)  hours  at  a  temperature  of  three  hundred  (300)  degrees  Fahrenheit. 

The  use  of  coal  tar,  so-called  artificial  asphalts,  or  other  products  sus- 
ceptible to  injury  from  the  action  of  water,  will  not  be  permitted  on  any 
portion  of  the  work,  or  in  any  mixtures  to  be  used. 

The  felt  used  for  waterproofing  shall  be  dipped  in  asphalt  and  weigh 
not  less  than  fifteen  (15)  pounds  to  the  square  of  one  hundred  (100)  feet. 
All  felt  shall  be  subject  to  the  inspection  and  approval  of  the  engineer. 

With  reference  to  the  laying  of  the  water- proofing  the  contract  required:* 

Each  layer  of  asphalt  fluxed  as  directed  by  the  engineer  must  completely 
and  entirely  cover  the  surface  on  which  it  is  spread  without  cracks  or 
blowholes. 

The  felt  must  be  rolled  out  into  the  asphalt  while  the  latter  is  still  hot, 
and  pressed  against  it  so  as  to  insure  its  being  completely  stuck  to  the 
asphalt  over  its  entire  surface,  great  care  being  taken  that  all  joints  in  the 
felt  are  well  broken,  and  that  the  ends  of  the  rolls  of  the  bottom  layer  are 
carried  up  on  the  inside  of  the  layers  on  the  sides,  and  those  of  the  roof 
down  on  the  outside  of  the  layers  on  the  sides  so  as  to  secure  a  full  lap  of 
at  least  one  (i)  foot.    Especial  care  must  be  taken  with  this  detail. 

None  but  competent  men,  esj)ecially  skilled  in  work  of  this  kind,  shall 
be  employed  to  lay  asphalt  and  felt. 

When  the  finishing  layer  of  concrete  is  laid  over  or  next  to  the  water- 
proofing material,  care  must  be  taken  not  to  break,  tear,  or  injure  in  any 
way  the  outer  surface  of  the  asphalt. 

Any  masonry  that  is  found  to  leak  at  any  time  prior  to  the  completion  of 
this  work  shall  be  cut  out  and  the  leak  stopped. 

Method  of  Lajring  Paper  or  Felt  The  waterproof  layer  of  a  floor  may 
be  laid  directly  upon  the  ground  if  the  soil  is  fairly  dry  and  firm,  but  is 
usually  spread  upon  a  layer  of  concrete  from  4  to  8  inches  thick.  In  the 
former  casef  the  first  layer  consists  of  strips  with  a  2  to  6-inch  lap  cemented 
with  asphalt,  and  the  remaining  layers  are  mopped  on.  Upon  a  concrete 
b^e  it  is  customary  to  first  spread  a  layer  of  asphalt  upon  the  concrete, 
although,  if  the  concrete  is  damp,  the  bottom  layer  of  paper  or  felt  may  be 
placed  dry,  as  described  above. 

The  "ply''  in  waterproofing, — ^that  is,  the  number  of  layers  which  cover 
all  parts  of  the  surface, — varies  from  2-ply  to  lo-ply.  It  is  considered  better 
practice  to  "shingle'*  the  strips  than  to  place  each  ply  or  layer  independently. 

♦  Contract  No.  2,  June,  1902,  p.  107. 

j"  This  method  was  followed  in  portions  of  the  floor  in  the  approaches  to  the  East  Boston  Tunnel. 
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If  the  surface  to  be  waterproofed  is  rough  it  may  be  leveled  with  cement 
mortar.  It  must  be  dry  before  applying  the  tar  or  asphalt.  The  asphalt 
is  heated  and  brought,  generally  in  buckets,  to  the  work.  Several  rolls  of 
paper  are  started  consecutively.  Ahead  of  each  roll,  as  it  is  unrolled,  the 
liquid  asphalt  is  swabbed  upon  the  concrete  with  a  mop,  so  that  the  paper 
or  felt  is  spread  directly  upon  the  fresh  hot  stuff.  As  soon  as  the  first  roll 
is  started  the  second  is  placed  to  overlap  the  first,  a  width  depending  upon 
the  number  of  ply  to  be  laid.  For  example,  if  the  felt  is  32  inches  wide  and 
is  laid  3-ply,  the  second  roll  is  lapped  upon  the  first  about  22  inches.  As 
this  is  unrolled  (in  the  same  general  direction  as  the  first  roll)  the  surface 
ahead  of  it  is  mopped  with  asphalt,  as  described  above.  A  third  roll  is 
immediately  started,  lapping  both  of  the  two  others,  and  so  on  for  the  entire 
width  of  the  surface  to  be  covered. 

A  waterproof  course  of  this  character  always  forms  a  distinct  joint  in  the 
mass,  thus  destroying  its  cohesion  upon  that  plane,  and  the  strength  of 
the  concrete  in  bending  on  the  two  sides  of  the  layer  must  be  considered 
independently. 

Asphalt  Waterproofing.  Asphalt  is  sometimes  laid  as  a  waterproof 
course  in  one  or  more  continuous  sheets,  and  is  also  used  for  filling  con- 
traction joints  in  concrete. 

In  the  sedimentation  basin  for  the  Albany  (N.  Y.)  Filtration  Plant* 
16  inches  of  clay  and  gravel  puddle  were  covered  with  6  inches  of  concrete 
laid  in  blocks  7  feet  square,  with  ^-inch  asphalt  joints  3  inches  deep,  that 
is,  extending  halfway  through  the  concrete.  This  proved  to  be  a  successful 
treatment. 

In  the  Astoria  (Ore.)  Water  Worksf  the  bottom  of  the  reservoir  consisted 
of  6  inches  of  concrete  in  approximate  proportions,  one  packed  cement : 
0.7  sand  :  3.5  fine  gravel  :  6.5  broken  stone,  covered  with  a  J-inch  finishing 
coat  of  I  :  I  mortar,  and  upon  this  two  layers  of  Alcatraz  brand  asphalt. 
The  first  layer  was  of  natural  liquid  asphalt,  and  the  second  was  the  prod- 
uct of  refining  natural  rock  asphalt  with  about  20%  of  the  liquid  as  a  flux. 
Mr.  Adams  made  the  rule  that  no  asphalt  should  be  placed  until  after 
the  concrete  had  set  at  least  two  weeks,  and  was  well  dried  out.  All 
dust  was  carefully  removed  from  the  concrete,  and  the  asphalt  was  applied 
with  twine  mops.  The  slopes  of  the  reservoir  were  lined  with  brick  laid  in 
asphalt  upon  6  inches  of  concrete.  Under  ordinary  conditions  such  com- 
plete measures  are  unnecessary. 

In  the  construction  of  government  fortifications  by  the  United  States 

♦  Allen  Hazcn  in  Transactions  American  Society  of  Civil  Engineers.  Vol.  XLIII,  p.  258. 

•\  Arthur  L.  Adams  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  XXXVI,  p.  29, 
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Army  Engineers,  numerous  methods  of  waterproofing  have  been  used,*  in 
some  cases  an  asphalt  course  being  placed  between  two  layers  of  concrete. 
Asphalt  paint  has  been  used  for  a  protective  coating  where  earth  is  to  be 
deposited  above  or  against  it.f 

A  i-inch  coating  of  asphalt  applied  hot  with  a  mop  upon  a  surface  already 
covered  with  grout  (see  p.  339)  has  been  satisfactorily  used  by  Mr.  J.  W. 
SchaubJ  for  coating  the  interior  of  tanks  where  the  head  is  greater  than 
10  feet.  He  considers  this  sufficient  to  withstand  a  water  pressure  of  60 
feet. 

Mr.  SchaubJ  also  suggests  the  method  of  building  the  wall  in  two  parts 
and  filling  the  core  or  hollow  space  between  with  asphalt. 

OONSTRUOTION  WITHOUT  WATERPROOFTNG 

New  York  Subway  Practice.  Formerly  asphalt  waterproofing  was 
required  on  the  floors,  walls  and  roof  of  the  New  York  Subway,  varying  in 
thickness  from  3  to  6-ply  or  else  using  two  layers  of  waterproofing  with 
one  or  more  layers  of  brick  dipped  in  asphalt.  It  was  found,  however, 
that  the  sections  of  subway  waterproofed  in  this  way  were  not  so  cool  as 
other  sections  because  the  waterproofing  prevented  radiation  of  heat.  Con- 
sequently, it  was  proposed  to  use  the  waterproofing  below  high  water  level 
but  extending  only  2  feet  above  it,  except  in  special  localities.  The  con- 
crete was  to  be  reinforced  longitudinally,  as  well  as  laterally,  using  a  rich 
mixture,  well  spaded.  This  was  further  protected  by  a  blind  drain  com- 
posed of  broken  stone  6  inches  thick  on  the  top  of  the  subway  and  hollow 
tile  built  against  the  walls.  § 

Philadelphia  Subway  Practice  In  all  of  the  subway  work  it  is  the  prac- 
tice to  rely  on  the  proper  placing  of  the  concrete  for  waterproofing  except 
that  on  the  roof  a  layer  of  asphalt  i-inch  thick  is  used.  Longitudinal  rein- 
forcement, generally  to  the  amount  of  0.3  per  cent.,  is  introduced  to 
prevent  cracking  of  the  walls.  || 

BIETHODS  OF  TESTING  PERBMABILITY 

Permeability  tests  are  somewhat  difficult  to  make  because  of  the  many 
variables  which  must  be  provided  for.  In  all  cases  it  is  advisable  to  meas- 
ure the  water  which  has  passed  through  the  specimen  and  not  the  water 

♦  Report  Chief  of  Engineers,  U.  S.  A.,  1901,  pp.  911  to  925,  and  1902,  pp.  2451  to  2484. 

f  Report  Chief  of  Engineers,  U.  S.  A..  1902,  p.  2473. 

i  Transactions  American  Society  of  Civil  Engineers,  Vol.  LI,  p.  123. 

§  Personal  correspondence  with  Henry  B.  Seaman,  Chief  Engineer,  1909. 

I  Personal  correspondence  with  Charles  M.  Mills,  Principal  Assistant  Engineer,  1909. 
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lowing  into  it.  Results  of  permeability  tests  are  comparable  only  among 
the  specimens  of  each  individual  series.  The  methods  which  have  been 
successfully  employed  may  be  outlined  as  follows: 

Cementing  a  pipe  upon  the  top  of  a  block  of  concrete  similar  to  the  plan 
employed  by  the  French  Commission  for  mortar.* 

Incasing  a  block  on  all  sides  except  the  top  and  bottom  and  forcing  the 
water  through. 

Making  thin  discs  and  confining  the  water  pressure  to  the  center  by 
means  of  gaskets. 

These  three  methods  as  they  have  been  developed  are  illustrated  in  Figs. 
113,  114  and  115. 

In  Fig.  113,  an  apparatus  designed  by  one  of  the  authors,t  the  pipe  is 
enlarged  to  4  inches  diameter  to  give  a  good  surface  of  concrete  and  permit 
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Fig.  113.     Detail  of  Specimen  for  Testing  Permeability.*  (Sec  p.  348.) 

thoroughly  chipping  it,  while  at  the  same  time  the  external  pipe  connections 
are  small,  so  that  tight  joints  can  be  made  readily.  The  walls  of  the  mold 
may  be  coated  with  neat  cement  as  well  as  the  bottom,  if  desired,  the  con- 
crete being  placed  in  any  case  before  the  neat  cement  has  begun  to  stiffen.  J 
The  apparatus  used  at  Jerome  Park§  is  a  still  better  although  some- 
what more  expensive  de^n  which  is  capable  of  mcxlification  to  suit  the  size 
of  the  specimen.  The  concrete  specimens,  which  are  described  at  length  in 
the  paper  referred  to,  were  made  first  and  afterward  coated  with  neat 


♦See  p.  128. 

■(•  "Permeability  Tests  of  Concrete  with  Addition  of  Hydratcd  Lime,'*  by  Sanford  E.  Thompson, 
American  Society  for  Testing  Materials,  Vol.  VIII,  p.  506. 

X  For  example  of  the  method  adopted  in  earlier  experiments,  see  "Consistency  of  Concrete," 
by  Sanford  E.  Thompson,   Proceedings  American   Society  for  Testing   Materials,  Vol.  \1,  iqo?* 

P-  374- 

S  Sec  "Laws  of  Proportioning  Concrete,'*  by  William  B.  Fuller  and  Sanford  E.  Thompson, 
Transactions  Americap  Society  Civil  Engineers,  Vol.  LIX,  iqo?,  p.  67. 


WA  TER-TIGHTNESS 


549 


cement  by  placing  in  a  mold  after  thoroughly  roughening  and  wetting  the 
surfaces.      (See  Fig.  114.) 

Molding  concrete  in  iron  pii^e  is  not  satisfactory  because  the  concrete 
shrinks  in  setting  and  there  is  consequently  danger  of  leakage. 

The  method  used  in  the  St.  Louis  Structural  Materials  Laboratory* 
is  illustrated  in  Fig.  115.  This  plan  requires  expensive  castings  and  great 
care  to  make  a  water-tight  joint  at  the  rubber  washers. 

In  tests  of  permeability  the  apparatus  must  be  designed  so  as  to  make 
all  the  water  pass  through  the  concrete;  the  surface  of  the  specimen  must 
be  cut  down  to  the  pure  interior 


concrete  to  prevent  surface 
effects;  the  mix  must  be  very 
uniform,  the  size  of  the  specimen 
being  proportioned  to  the  maxi- 
mum size  of  the  aggregate;  suffi- 
cient water  must  be  used  to 
produce  uniformity,  the  consist- 
ency depending  upon  the  purpose 
of  the  tests;  a  slight  excess  of 
sand  rather  than  a  deficiency 
must  be  .used  to  prevent  large 
voids;  if  neat  cement  is  used  as  a 
coating,  it  must  be  molded  with 
the  concrete  or  else  the  surface  of 
the  concrete  must  be  chipped 
rough  and  soaked  with  water 
before  applying  the  cement  paste, 
and  it  must  be  kept  wet  for  some 
time;  the  specimen  should  be 
soaked  for  24  hours  before  testing. 


tfinV  iDboitl* 


Fig.  114. 

Permeability  Specimen  used  at  Jerome 

Park.     {See  p.  348.) 


LAWS  OF  PERMEABILITY 

The  following  conclusions  have  been  reached  with  reference  to  the  per- 
meability of  concrete  and  mortar: 

(1)  The  permeability  or  flow  of  water  through  concrete  is  less  as  the 
percentage  of  cement  is  increased,  and  in  very  much  larger  inverse  ratio.* 

(2)  The  permeability  is  less  as  the  maximum  size  of  the  stone  is  greater. 
Concrete  with  maximum  size  stone  of  2j-inch  diameter  is,  in  general,  less 


♦  Bulletin  No.  329,  U.  S.  Geological  Survey,  1908,  by  Richard  L.  Humphrey. 
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permeable  than  that  with   i-inch  maximum  diameter  stone,  and  this  is 
less  permeable  than  that  with  ^-inch  stone  * 

(3)  Concrete  of  cement,  sand  and  gravel,  is  less  permeable  than  concrete 
of  cement,  screenings  and  broken  stone;  that  is,  for  equal  permeabilit>%  a 
slightly  smaller  quantity  of  cement  is  required  with  rounded  aggregates 
like  gravel  than  with  sharp  aggregates  like  broken  stone.* 

(4)  Concrete  of  mixed  broken  stone,  sand  and  cement,  is  more  per- 
meable than  concrete  of  gravel,  sand  and  cement,  and  less  permeable  than 


Fig.  115.     Penneability  Specimen  used  at  bt.  Louis.      (Seep.  349-) 

similar  concrete  of  broken  stone,  screenings  and  cement;  that  is,  for  water- 
tightness,  less  cement  is  required  with  rounded  sand  and  gravel  than  with 
broken  stone  and  screenings.* 

(5)  Permeability  decreases  materially  with  age.* 

(6)  Permeability  increases  nearly  uniformly  with  the  increase  in  pressure.* 

(7)  Permeability  increases  as  the  thickness  of  the  concrete  decreases,  but 
in  a  much  larger  inverse  ratio.* 

(8)  Of  mortars  containing  the  same  percentage  of  cement  but  of  variable 
granulometric  composition,  the  most  im|)ermeable  are  those  containing 

♦  "Laws  of  Proportioning  Concrete,''  by  Fuller  and  Thompson,  Transactions  American  Society 
Civil  Engineers,  Vol.  LIX,  1907,  p.  72. 
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equal  parts  of  coarse  grains,  G,  and  fine  grains,  F  (see  p.  142),  the  latter 
including  the  cement.* 

(9)  Decomposition  by  the  passage  of  sea- water  through  mortars  mixed 
in  equal  proportions  by  weight  increases  as  the  sand  contains  more  fine 
grains-t 

(10)  Medium  and  fairly  wet  consistencies  produce  concrete  much  more 
water-tight  than  dry  consistencies,  and  slightly  more  water-tight  than  very 
wet  consistencies.f 

(11)  The  surface  of  concrete  as  molded  is  much  more  water-tight  than 
the  bottom  of  a  specimen,  because  of  the  fine  material  which  rises  to  the 
top.f 

RESULTS  OF  TESTS  OF  PERBIEABILITY 

The  table  which  follows  gives  the  comparative  permeability  of  concrete 
specimens  18  inches  in  length  and  6  inches  square,  made  up  as  shown  in 
Fig.  114.  The  various  qualities  are  referred  to  in  paragraphs  which 
follow: 

Effect  of  Shape  of  Stone  Upon  Permeability.  In  the  table  it  is  notice- 
able that  the  most  permeable  concrete  is  that  composed  of  broken  stone  and 
screenings;  the  next, that  containing  broken  stone  and  natural  sand;  and 
the  most  water-tight  of  all  (comparing  similar  percentages  of  cement),  the 
concrete  of  gravel  and  sand.  The  rounded  gravel  stone  and  sand  evidently 
flow  better  and  make  a  more  homogeneous  mix.  It  is  noticeable  also  in 
the  Jerome  Park  permeability  tests  that  the  results  from  the  sand  and  gravel 
specimens  were  the  most  uniform. 

Effect  of  Percentage  of  Oement  Upon  Permeability.  The  table  on 
the  following  page  illustrates  the  very  great  increase  in  water-tightness  with 
the  richness  of  the  mixture.  The  most  extreme  differences  are  noticed  in 
the  specimens  with  broken  stone  and  screenings. 

Increase  of  Permeability  With  Pressure.  A  comparison  of  the  columns 
in  the  table  shows  that  the  rate  of  flow  increases  nearly  uniformly  with  the 
increase  of  pressure. 

Effect  of  Thickness  of  Concrete  Upon  Permeability.  Other  experi- 
ments, not  here  recorded,  indicate  that  the  rate  of  flow  increases  as  the  thick- 
ness of  the  concrete  decreases,  but  in  a  much  larger  inverse  ratio.     Speci- 

♦  R.  Feret  in  Annales  de  Fonts  ct  Chauss^s,  1892,  II,  p.  109. 

f  *'Thc  Consistency  of  Concrete,"  by  Saaford  E.  Thompson,  Froceedings  American  Society 
for  Testing  Materiab,  Vol.  VI,  1906,  p.  358. 
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mens  17  inches  in  length  in  proportions  i  :  6.5  by  weight  were  practically 
water-tight,  whereas  specimens  of  half  that  length  passed  considerable 
water. 

Effect  on  Permeability  of  Percentage  of  Cement,  Character  of  Aggregate  and 

Pressure, 

By  Fuller  and  Thompson*     (Seep.  351.) 

Thickness  of  Specimens  18  inches.    Area  of  contract  ^6  sqtuire  inches. 

Maximum  diameter  of  stone  2  J  inches. 


1 

PROPOR- 
TION8  BY 
WEIGHT 

PERCENTACiK 

OF  CEMENT 

TO  TOTAL  DRV 

MATERIALS 

KIND  OF  MATERIAL 

Stone        1           Sand 

TIME  IN 
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PREA8I7RR 

RATB  or  PLOW  OP  WATER  IN 
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15     j        22 

30 

38 
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1     ^50 
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u 
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5          8 

10       1 

12 
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1 

1 
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9 

4         11 

17 

22 

I  :  6.9 
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" 

10 

2           2 

3 

3 
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1    : 

• 

0  1        0     '     0.7 

1              ' 

1.4 

I  :  10.8 
I   :     8.4 
I  :     6.5 
I  :     5.3 

8.5 
10.6 

13-0 

Gravel 

1                    " 

1 

Sand 

li 

3 

'   100 

1  98 

15 
I 
0 

0 

1 

1 

1      ^5 

1        3 
0 
0 

38 
5 
0 
0 

43 
6 

0.5 
1.4 

Bate  of  Flow.  The  Jerome  Park  tests  indicate  that  if  the  surface  of 
the  concrete  is  clean  and  the  water  pure,  the  flow  is  very  nearly  constant 
for  a  considerable  period.  During  a  four  hours*  test  there  was  no  appre- 
ciable diflFerences  in  the  rate  of  flow.  This  result  is  somewhat  contrary 
to  other  tests,  but  it  is  probable  that  in  many  cases  the  apparent  plug^ng 
up  of  the  pores  is  due  to  impurities  in  the  water  or  to  the  early  age  of  the 
concrete. 

Effect  of  Size  of  Stone  Upon  Permeability.  The  following  table  gives 
the  comparative  permeability  of  concrete  in  the  same  proportions  mixed 
with  stone  of  different  maximum  size.  The  difference  in  this  case  is  evi- 
dently due  to  the  greater  density  of  the  concrete  composed  of  the  large  stone. 


♦Transactions  American  Society  Civil  Engineers,  Vol.  LIX,  1907,  p.  1-^2. 
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Effect  of  Size  of  Stone  on  Permeability 

By  Fuller  and  Thompson*    (See  p.  352.) 

Thickness  of  Specimens  18  inches.     Area  of  contact  36  square  inches. 

Aggregates,  crushed  stone  and  natural  sand. 


PROPORTIONS 
BY  WEIGHT 

PERCENTAGE  OP 

CEMENT  TO 

TOTAL  DRY 

MATERIAL 

MAXIMUM 

SIZE  OF 
8TONB 

TIME  IN 

WHICH 

WATER 

APPBARA 

RATE  OF  FLOW  OF  WATER  IN  GRAMS 

PER  MINUTE  AT  THE  FOLLOWING 

PRESSURES  PER  8Q.  IN. 

% 

in. 

min. 

20  lb. 

40  lb.     1     601b.     1    80  lb. 

I   .-2.9  .5.7 
I  :  2.9  .-5.7 
I  :  2.9  :  5.7 

10.  2 
10.2 
10.  2 

2l 

I 

J 

7 

26 
29 

I 
0 
0 

4  1          8                12 

5  1      10             15 
10        1      17              20 

i 

Effect  of  Coarseness  of  Sand  Upon  Permeability.  As  stated,  tests  by 
Mr.  Feret  have  indicated  that  for  maximum  watertightness  more  fine  sand 
is  required  than  for  maximum  strength.  This  is  borne  out  by  tests  by  one 
of  the  authors,  the  results  of  which  are  given  in  the  following  table.  The 
tests  were  made  in  connection  with  the  preparation  of  specifications  for 
the  Waltham  Reservoir. f 


Tests  to  determine  Relative  Permeability  of  Concrete  with  Coarse  and  Fine 

Bank  Sand 
By  Sanford  E.  Thompson.     {See  p.  353.) 


Proportions  1  .-3  :  6  by  Volume  or  i 

2.8  :  5.7  by  Weight.     Age  32  days 

CHARACTER  OF  SAND 

DENSITY 

c  +  »+  0 

WATER   PASSING  IN 
GRAMS  PER  MINUTE 

( I )  All  coarse 

0.853 

0.846 
0.843 
0.813 

I45-I 

10.4 

43-0 

30.2 

(2)  i  coarse,  i  fine 

(3)  §  coarse,  i  fine 

^4)  All  fine 

Analyses  of  Natural  Bank  Sand  and  Screened  Gravel  used  in  Tests 


TOTAL  PER  CENT  PASSING  BIBVBS 


Screened  Gravel 


I  inch 
J  inch . 
\  inch , 

No.       5 

No.     1 2 . 

No.     40. 

No.  200. 


^Transactions  American  Society  of  Civil  Engineers,  Vol.  LK,  1907,  p.  136. 
fScc  Chapter  XXVIII. 
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CHAPTER  XX 

STRENGTH  OF  PLAIN  CONCRETE 

The  strength  of  plain  concrete,  that  is,  of  concrete  without  steel  rein- 
forcement, is  governed  primarily  by 
(i)  The  quality  of  the  cement. 

(2)  The  texture  of  the  aggregate.* 

(3)  The  quantity  of  cement  in  a  unit  volume  of  concrete. 

(4)  The  densityt  of  the  concrete. 

The  percentage  of  cement  and  the  density  of  the  concrete,  which  are  of 
special  importance  to  the  user  in  determining  the  proportions  of  materials, 
may  be  expressed  more  explicitly  as  follows: 

(i)  With  the  same  aggregate  the  strongest  concrete  is  that  containing 
the  largest  percentage  of  cement  in  a  given  volume  of  concrete,  the  strength 
varying  nearly  in  proportion  to  this  percentage. 

(2)  With  the  same  percentage  of  cement  but  different  arrangement  of 
the  aggregates,  the  strongest  concrete  is  usually  that  in  which  the  ag- 
gregate is  proportioned  so  as  to  give  a  concrete  of  the  greatest  density, 
that  is  with  the  smallest  percentage  of  voids.  In  many  cases  relative 
densities  nearly  correspond  to  relative  weights. 

Although  these  laws  have  been  long  recognized  in  a  general  way,  having 
been  partially  proved  by  experiments  of  Mr.  John  (}rant  as  early  as  187 1, 
but  few  attempts  have  been  made  to  apply  them  practically  in  the  com- 
parison of  strengths  of  different  mixtures  of  concrete. 

The  authors  have  evolved  a  formula  (see  p.  356)  from  which,  knowing 
the  exact  quantities  of  the  raw  materials  entering  into  a  concrete  of  a 
certain  strength,  it  is  possible  to  estimate  the  approximate  strength  of  any 
other  concrete  mixed,  in  different  proportions  of  the  same  materials,  under 
similar  conditions  of  manufacture,  storage,  age,  and  methods  of  testing. 

The  compressive  fiber  strength  of  concrete,  which  is  an  essential  factor 
in  the  design  of  reinforced  concrete,  is  proportional  to  the  strength  of 
concrete  in  direct  compression. 

The  table  of  tests  of  beams  on  page  376  covers  so  wide  a  range  of 
proportions  that  it  may  be  employed  for  comparing  the  transverse 
strength  of  different  mixtures. 

*Thc  word  aggregate  is  defined  on  page  i. 

j-Thc  meaning  of  density  is  illustrated  on  pages  172  and  173. 
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Further  information  relating  to  the  strength  of  concrete  made  from 
different  materials  and  under  various  conditions  is  presented  under  sep- 
arate headings  in  this  chapter.  The  methods  of  making  concrete  speci- 
mens for  testing  are  outlined  on  page  395. 

COMPRESSIVE  STRENGTH  OF  OONORETE 

The  actual  strength  of  concrete  in  compression,  because  of  the  limited 
capacity  of  testing  machines,  can  be  determined  only  by  experiments  upon 
comparatively  small  specimens  from  4  to  12  inches  square.  The  resuhs 
from  tests  of  such  specimens  are  probably  slightly  lower  than  the  actual 
strength  of  concrete  in  practice,  carefully  mixed  and  laid,  because  of  the 
difficulty  in  obtaining  homogeneous  specimens.  Experiments  by  the 
authors  show  that  the  strength  of  the  same  mixture  tends  to  increase  with 
the  size  of  the  specimen  even  if  the  relative  dimensions  remain  constant. 
Of  course  carelessness  or  inexperience  will  produce  irregular  work  in 
either  actual  or  experimental  construction. 

The  experimental  strength  of  concrete  is  not  always  a  criterion  for 
fixing  the  proportions  of  mixture,  in  fact  most  concrete  must  be  made 
stronger  than  the  theoretical  loading  would  require.  A  lean  concrete,  for 
example,  although  it  may  gain  sufficient  strength  before  the  load  is  applied, 
may  not  be  sufficiently  strong  at  a  short  period  to  permit  the  removal  of 
the  molds  or  the  ordinary  wear  during  building,  or  for  many  purposes  the 
lean  concrete  may  be  too  porous.  Often  a  lean  Portiand  cement  con- 
crete may  thus  present  no  special  advantage  over  a  richer  natural 
cement  concrete.     (See  Chapter  IV.) 

Oomparatiye  Strength  of  Ooncretes  of  Different  Proportions.  The 
formula  for  strength  of  mortar  derived  by  Mr.  R.  Fcret  and  presented  on 
page  141,  as  Mr.  Feret  himself  states,*  is  not  applicable  to  concrete. 
Our  formula  for  concrete  mixtures  is  therefore  presented  as  a  practical 
working  formula  of  sufficient  accuracy  to  compare  the  compressive  strength 
of  mixtures  of  the  same  materials  in  different  proportions.  Starting  with 
the  principles  laid  down  in  the  two  fundamental  laws  stated  at  the  com- 
mencement of  the  chapter,  it  is  evolved  by  trial  by  the  method  given  on 
page  357,  to  fit  the  average  results  of  a  large  number  of  tests  made  in  this 
country  and  Europe. 

Let 
P  =  unit  compressive  strength  of  concrete. 
c    =  absolute  volumef  of  cement  in  a  unit  volume  of  concrete. 

♦Chimic  AppHqu^,  p.  512. 

'{'Method  of  determining  densities  and  absolute  volumes  are  described  on  page  135. 
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s    =  absolute  volume  of  sand  in  a  unit  volume  of  concrete. 

g    =  absolute  volume  of  stone  in  a  unit  volume  of  concrete. 

3f  =  a  coefficient,  constant  for  all  proportions  of  the  same  material  mixed 
and  stored  under  similar  conditions,  but  varying  with  the  texture  of 
the  coarse  aggregate  and  the  age  of  the  specimen. 
Then 


\i+c--{s+g)      "^-V 


(I) 


The  absolute  volumes,  as  indicated  on  page  138,  are  really  ratios  of  the 
actual  volume  of  the  concrete,  representing  the  actual  mass  or  total  volume 
of  solid  particles  in  a  unit  volume  of  concrete.  Since  ratios  are  indepen- 
dent of  the  unit  selected,  the  absolute  units  are  the  same  for  any  system  of 
measurement,  and  by  changing  the  value  of  M  the  formula  is  adapted  to 
English  or  Metric  System.  For  example,  if  P  expressed  in  terms  of  kilos 
grams  per  square  centimeter  requires  a  value  oi  M  =  880,  P  in  pounds 
per  square  inch  will  require  a  value  of  M  =  880  X  14.2*  =12  500.  It 
follows  that  knowing  for  a  given  age  the  value  of  M  and  the  strength  of  a 
concrete  composed  of  known  percentages  of  materials,  it  is  possible  to 
estimate  the  compressive  strength  at  the  same  age  of  any  other  concrete 
of  exactly  known  composition  made  under  like  conditions  from  similar 
materiab,  but  differently  proportioned. 

A  very  slight  variation  in  the  values  of  the  terms  will  so  largely  influence 
the  result  that  the  formula  is  only  useful,  on  the  one  hand,  where  the 
specific  gravities  of  the  materials  and  the  weights  entering  into  a  unit 
volume  of  concrete  are  determined  so  accurately  that  the  absolute  volumes 
can  be  calculated,  and,  on  the  other  hand,  for  comparison  of  the  strength 
of  different  mixtures  of  concrete  under  assumed  average  conditions.  For 
the  latter  purpose  the  specific  gravity  of  cement  may  be  taken  at  3.1  and 
of  sand  at  2.65,  the  weight  of  a  barrel  of  cement  as  376  pounds,  the  weight 
of  the  dry  sand  contained  in  a  cubic  foot  of  moist  sand  as  89  pounds,  and 
the  percentage  of  voids  in  the  stone  as  46%.  In  computations,  values  of 
absolute  volumes  must  be  carried  to  three  places  of  decimals. 

Now  let 
P'  =  compressive  strength  in  pounds  per  square  inch. 
Cf,  =  barrels  of  cement  contained  in  a  cubic  yard  of  the  concrete. 
5g    =-  cubic  yards  of  sand  contained  in  a  cubic  yard  of  concrete. 
g^    =  cubic  yards  of  stone  contained  in  a  cubic  yard  of  concrete. 
A/'  =  a  coefficient  adapted  to  pounds  per  square  inch. 
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Then  assuming  solid  cement  with  no  voids  to  weigh  193  lb.  per  cu.  ft. 
and  the  solid  particles  of  sand  165  lb.  per  cu.  ft.  formula  (i)  becomes, 


P'  =  M' 


P'  =  M\ 


H 

193 


7+  ^-^b  -  ^n^-'c  +  o  54^. ) 

193  V '65  / 


13-85  +^6-7.48(^. +^.) 


-0.1 


.  0.1 


(») 


This  formula,  as  stated  above,  is  only  adapted  for  average  comparative 
determinations,  or  where  the  conditions  exactly  correspond  to  those  as- 
sumed. It  may  be  adapted  to  other  sand  and  stone  by  altering  the  co- 
efficients of  s^  and^^.  The  table  on  page  360  is  based  upon  these 
formulas  (i)  and  (2). 

Formula  (i)  on  page  356  is  based  upon  the  actual  strength  of  concrete, 
as  determined  by  tests  of  Mr.  E.  Candlot  in  France  and  those  of  several 
other  authorities  at  the  Watertown  Arsenal,  U.  S.  A.     To  illustrate  its 


Fig. 


1 16.— Comparison  of  Authors'  Formula  with  Tests  of  E.  Candlot.    {See  />.  35*^0 
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agreement  with  actual  experiments,  tests  of  Mr.  Candiot  upon  broken 
stone  and  gravel  concrete  28  days  old,  quoted  in  full  on  page  367,  are 
plotted  on  the  diagram,  Fig.ii6,  page  357,  and  Mr.  George  A.  Kimball's 
tests  made  at  the  Watertown  Arsenal  on  specimens  6  months  old  in 
Fig.117. 
The  accuracy  of  the  formula  is  shown  by  the  nearness  of  the  points  on 
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Fig.  1 1 7.— Comparison  of  Authors'  Formula  with  Tests  of  George  A.  Kimball. 

(See  p,  358.) 

each  diagram  to  straight  lines  starting  from  the  origin.  The  abscissa  of 
each  point  is  determined  by  calculation  of  the  term  in  brackets  in  formula 
(i),  and  the  ordinate  is  the  actual  breaking  strength  of  the  specimen  at  the 
given  period.  The  value  of  M  in  each  case  is  the  tangent  of  the  straight 
line  drawn  through  the  points.  If  Mr.  Candlot's  tests  are  plotted  on 
cross-section  paper  and  smooth  curves  of  growth  in  strength  drawn  through 
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them,  it  wiU  be  found  that  the  new  values  taken  from  such  curves,  which 
partially  eliminate  inequalities  in  the  breaking,  approach  even  more  nearly 
to  the  straight  lines. 

After  a  study  of  the  strength  of  concrete  at  different  periods,  the  authors 
suggest  the  following  values  for  M  at  different  ages.  The  values  for 
broken  stone  concrete  are  based  upon  stone  ranging  in  size  from  2  to  2^ 
inch  down  to  J  to  J  inch.  For  broken  stone  of  finer  size  the  values  will 
be  slightly  lower.  The  composition  of  the  concrete  does  not  affect  the 
value  of  M,  since  the  term  of  the  formula  in  large  brackets  is  itself 
dependent  upon  the  proportions  of  the  mixture  and  the  density  of  the 
concrete.  The  values  of  M  are  directly  proportional  to  relative  strengths 
at  different  ages. 

Value  of  Coefficient  M  jor  Compressive  Strength  in  Pounds  per  Square  Inch. 

Coefficient  M        Ratio  of  growth 

for  broken  based  on  age 

Age.  stone  concrete  at  one  month 

7  days - 9  500  0.76 

I  month    12  500  1,00 

3  months    15600.  1.25 

6  months    16  900  i  .35 

I  year 18000  1.44 

The  ratios,  which  are  taken  from  the  curve  on  page  375,  are  based  on 
the  assumption  that  growth  in  strength  of  concrete,  mixed  under  similar 
conditions  and  of  similar  consistency,  is  the  same  for  all  proportions  of 
like  materials.  This,  as  stated  on  page  374,  is  not  strictly  true,  but  is 
sufficiently  acciuute  for  practical  purposes. 

Table  of  Oompressive  Strength.  The  strength  of  concrete  mixed  in 
various  proportions,  given  in  the  table  on  page  360,  is  based  upon  a  strength 
with  proportions  1:3:6,  that  Ls,  one  barrel  cement  to  1 1 .4  cubic  feet  sand 
to  22.8  cubic  feet  stone,  of  1950  lb.  per  square  inch  at  the  age  of  one  month, 
this  value  being  selected  as  the  average  of  tests  by  different  experimenters. 
It  corresponds  to  a  value  of  M  of  12  500.  Using  1950  lb.  per  square  inch 
for  1 : 3:  6  as  the  starting  point,  the  strengths  for  other  mixtures  are  cal- 
culated from  formula  (i)  page  356,  the  absolute  units  for  the  different 
proportions  being  deduced  from  the  average  quantities  of  cement,  sand, 
and  stone,  contained  in  a  unit  volume  of  concrete.  The  values  em- 
ployed are  similar  to  those  in  the  table  on  page  231,  except  that  it  was 
necessary  to  carry  them  to  three  places  of  decimals.  The  strength  at 
the  age  of  six  months  is  based  on  the  growth  in  strength  given  on  the 
curve  on  page  375.  The  assumption,  which  corresponds  to  average  con- 
ditions, is  made  that  a  cubic  foot  of  moist  bank  sand  contains  89  lb.  of 
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dry  grains  having  a  specific  gravity  of  2.65,  and  that  the  specific  gravity  of 
the  cement  is  3.1.  The  stone  is  assumed  equal  in  quality  to  sound,  hard 
limestone,  ranging  in  size  from  J  inch  to  2  inches.  Stone  of  i  inch  maxi- 
mum size  may  give  strength  about  20%  lower.  Specimens  mixed  of  very 
wet  consistency  show  lower  strength  especially  at  early  periods.  Cold 
weather  retards  strength.      Prisms  test  lower  than  cubes. 

The  values  in  the  table  may  be  readily  transformed  to  safe  working 
strength  by  dividing  by  the  proper  factor  of  safety. 


Relative  Compressive  Strength  of  Portland  Cemtni  Concrete  of  Different  Pro- 
portions. 
Based  on  Cube  Specimens  and  Medium  Consistency. 
{See  important  foot-notes,  also  p.  359.) 


Proportions. 


Age,  one  month. 


Voids  in  Broken  Stone  or  Gravel. 


1 

1 

I   II 

2 
3 
4 

2 

2 
2 
2 

3 
4 
5 
6 

2\ 

3 
4 

5 
6 

3 
3 
3 
3 

4 

5 
6 
8 

4 
4 
4 
4 

6 

7 
8 
10 

5 

10 

6 

12 

lb.  per 
sq.  m. 


2880 
2780 
2680 

2560 
2480 
240c 
2320 

2370 
2290 
2210 
2140 

2120 
2060 
1990 
i860 

1710 
j66o 
i6ro 
1510 

1310 

1060 


t45% 
lb.  Mr 
•q.  In. 


Uo% 
lb.  per 
sq.  in. 


2750 
2650 

2540 
2440 
2350 
2260 

2340 
2260 
2180 
2100 

2090 
2030 
1950 
1810 

1680 
1620 
1570 
1460   1420 


§30% 

lb.  per 
sq.  m. 


lb.  per 
sq.  in. 


2880   2840   2800   2760 


2720   2670  I  2610 
2610  I  2540   2460 


2510 
2410 
2310 
2230 

2320 
2230 
2130 
2060 

2060 
1990 
1910 
1770 


2460 

2350 
2230 
2140 

2270 
2180 
2070 
1980 

2020 

1930 
1840 
1680 


1650   1590 

1590 

1530 


1270 
1020 


1230 
980 


1530 
1460 
1340 

1160 

910 


2410 
2290 
2170 
2060 

2230 
2110 
2000 
1910 

1970- 
1870 
1770 
1600 

1530 
1460 
I4cx> 
1260 

1090 

840 


Age.  six  months. 
Voids  in  Broken  Stone  or  Gravel. 


*50% 

t45% 

lb.  per 

lb.  per 

sq.  m. 

iq.lR. 

lb.  per 
sq.  in. 


3890 

3750 
3620 

3460 
3340 
3230 

3200 
3090 

2980 
2890 

2860 
2780 
2680 
2510 

2310 
2240 
2170 
2040 

1770 
1430 


3870 
3710 
3570 


3840 
3680 
3520 


3420  3390 


3300 
3180 
3060 


3250 
3120 
3010 


3160  3130 
3050  3010 


2940 
2830 


2880 
2780 


2830  2780 
2740  2690 
2630  2580 
2440  I  2390 

2270  2220 
2190  2150 
2120  ,  2070 
1980  '  1920 

1720  ,  1660 


1380 


1320 


J30% 
lb.  per 
sq.  m. 


3780 
3600 
3430 

3320 

3170 
3010 
2890 

3070 
2940 
2790 
2670 

2720 
2610 
2480 
2280 

2140 
2060 
1970 
1810 

1570 
1230 


lb.  per 
sq.  in. 


3730 
3530 

3250 
3090 
2930 
2780 

3020 
2850 
2700 
2570 

2660 
2530 
2390 
2160 

2070 
1980 
1880 
1700 

1470 
TI40 


Note. — Proportions  are  based  on  a  barrel  of  3.8  cu.  ft.  Values  are  for  average  ultimate  strength, 
which  must  be  divided  by  a  factor  of  safety  for  working  loads.  Quality  of  materials  and  methods  of 
mixing  may  affect  the  strength  by  25%  in  either  direction,  while  the  relative  values  for  different  propor- 
tions are  not  materially  changed. 

•Use  50%  columns  for  broken  stone  screened  to  uniform  size. 

tUse  45%  columns  for  average  conditions  and  for  broken  stone  with  dust  screened  out. 

tUse  40%  columns  for  gravel  or  mixed  stone  apd  gravel 

fUse  these  columns  for  graded  mixtures. 
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In  the  table  the  stone  with  the  smaller  percentage  of  voids  gives  the  lower 
strength.  This  is  due  to  the  proportioning  by  volume.  To  illustrate,  a 
cubic  foot  of  stone  measured  loose  with  40%  voids  contains  more  solid 
material  than  stone  with  50%  voids,  and  hence  makes  a  greater  bulk 
of  concrete  with  the  same  proportions  by  volume.  This  is  further  illus- 
trated in  the  table  on  page  234.  Consequently,  there  is  less  cement  in  a 
unit  volume  of  the  concrete  when  the  stone  has  40  per  cent  voids;  and  while 
the  density  is  slightly  greater,  it  is  not  enough  greater  to  counterbalance 
the  decrease  in  the  percentage  of  cement.  If  the  proportions  had  been 
altered  so  as  to  use  less  sand  with  the  stone  having  40  per  cent  voids,  the 
concrete  would  have  been  stronger,  with  the  same  amount  of  cement  per 
cubic  yard  of  concrete,  because  of  the  greater  density. 

From  this  it  must  not  be  inferred  that  the  aggregate  with  the  largest 
percentage  of  voids  is  best  to  use.  As  indicated  above,  it  requires  more 
cement  to  a  given  volume  of  concrete,  and  the  concrete  is  apt  to  be  slightly 
less  dense  than  with  an  aggregate  having  fewer  voids,  so  that  the  latter  is 
usually  the  more  economical  even  although  it  is  sometimes  slightly  inferior 
in  strength.  In  the  example  in  the  preceding  paragraph,  with  Portland 
cement  at  $2  per  barrel,  the  concrete  with  stone  having  50%  voids  would 
require  o.i  i  bbl.  more  cement  per  cubic  yard  than  the  concrete  with  stone  hav- 
ing 40%  voids,  and  would  therefore  cost  22  cents  higher  y)er  cubic  yard. 

The  following  table  is  presented  to  indicate  in  round  numl^rs  the  probable 


Approximate  Average  Crushing  Strength  of  Concrete 


MROirM  rONBIHTKNCy. 


WET   CON818TBNCY. 


PROPORTIC 

)N8 
IE. 

Cubes. 

.-     _ 

Cut 



>e8. 

- 

8  by  16  inch  Cylinders 

BY  VOLU^ 

30  days. 

lb.  i^ersq. 

in. 

1       6  moB. 
lb.  persQ. 

1          in. 

'     30  days, 
lb.  per  sq. 
in. 

lb 

Bmofi. 
.  per  8<i. 
in. 

30  days, 
lb.  persq. 

1          »°- 

6mo8. 

lb.  per  sq. 

in. 

>h 

3 

2800 

3700 

2600 

4100 

1 

2300 

3600 

2 

4 

2500 

^^oo 

I  goo 

3100 

1700 

2700 

H 

5 

2200 

2()00 

1700 

2700 

1         1500 

2400 

3 

6 

IQOO 

2600 

1500 

2400 

1300 

2100 

4 

S 

1500 

2100 

J  000 

1600 

QOO 

1400 

Proportions  are  based  on  the  unit  measure  of  one  barrel  (4  bags)  cement  assumed  as  3.8cu.ft. 

The  first  column  of  strength  values  is  taken  from  the  table  on  the  opposite  page;  the  cylinders 
at  one  month  are  arranged  as  averages  of  a  large  number  of  tests  in  various  laboratories  made 
during  the  years  1904  to  1908;  the  ratio  of  strength  of  cubes  to  cyUnders  is  based  upon  the  St. 
Louis  tests  (p.  370)  and  the  growth  of  strength  of  wet  consistency  upon  tests  by  the  authors  (p. 
384).  The  ultftnate  strength  of  long  columns  is  probably  from  90  to  95  per  cent  of  the  strength 
of  cylinders  (p.  -^70.) 
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strength  of  diflFerent  mixtures  of  concrete  under  working  conditions.  As 
stated  on  the  opposite  page,  so  many  conditions  affect  the  strength  that 
such  data  can  be  presented  only  as  extremely  rough  approximations. 

Variation  in  Weight  of  Oonerete  of  Different  Proportions.  The  weights 
of  specimens  of  similar  concrete  are  of  interest  in  comparing  the  relative 
strength  of  different  mixtures  or  of  different  specimens  of  the  same  mixture. 
Of  twelve  pairs  of  duphcate  cubes  which  the  authors  had  tested  in  1903 
at  the  Watertown  Arsenal  and  the  Massachusetts  Institute  of  Technology, 
the  heavier  specimen,  except  in  one  case,  was  found  to  be  the  stronger. 

The  following  table  of  tests  selected  from  tests  of  concrete  and  mortar 
cubes  made  by  Mr.  James  E.  Howard*  at  the  Watertown  Arsenal  illus- 

Weighis  oj  Portland  Cement  Concrete  oj  Different  Proportions, 
Age  four  months.     Watertown  Arsenal.     {See  p.  362.) 


PROPORTIONS    BY   ' 
VOI.UMK 


9 

E 

4; 


i 
I 
2 

4 

5 
6 

I 
7 

8  I 

9  I 


I 
2 

I  3 

;  4 
5 

6 


3 

'  4 


Weight 
cu.  ft. 


lb. 

136.5 
1 34-2 
133.8 
120.Q 

11Q.3 
I16.Q 
iii.S 


Compressive 
strength 
per  sq.  in. 


4370 

2506 

1812 

830 

532 
169 
118 


'  PROPORTIONS   BY 

I      VOLUMK 


u 


II 

12 


150.7   I    2178 
146.9   i    1815 

143.2     I      1 1 35 


'    '3 

I 

14 

15 

16 

'7 

.8 

■9 

I 

^ 


10 
12 

2 
3 

4 
5 
6 

7 
8 


Weight       Compressive 

per         I     strength 
cu.  ft.         per  sq.  in. 


140.2      ' 

138.2  I 

140.3  I 
145.2 

149.1  I 

150.9 

15 1.2  I 
146.4 
142.4 


lb. 


797 
738 

1768 
1911 
2147 
3452 
2124 
1650 
1295 


trates  the  comparative  variation  in  weight  and  strength  of  concrete  mixed 
in  varying  proportions: 

Compressive  Tests  of  Plain  Oonerete.  The  tests  on  pages  363,  367, 
and  366  (Fig.  T 1 9),  are  selected  from  among  the  best  series  of  concrete 
experiments  on  record  in  America  and  Europe,  so  that  the  reader  may 
form  a  general  idea  of  the  results  obtained  by  expert  ex|>erimenters.  For 
practical  comparisons  of  strength  of  different  mixtures,  reference  should 
be  made  to  the  more  complete  table  on  page  360.  The  variation  in 
strength  of  concretes  mixed  in  the  same  proportions  is  due  not  only  to  the 
difference  in  the  materials,  but  also  to  the  different  methods  of  making 
the  tests,  and  to  the  fact  that  in  many  cases  the  unit  of  measurement 

♦Tests  of  Metals,  U.  S.  A.,  1899,  pp.  788-795. 

fltems  (8)  to  (12),  2J  inch  screened  broken  trap,  and  items  (13)  to  (19),  i  J  inch  screened 
broken  trap. 


I 

I 


S  8  i  S  g  ^^  ^i^^ 


364  A  TREATISE  ON  CONCRETE 

used  in  proportioning  is  indefinite,  and,  as  discussed  on  page  218,  similar 
nominal  proportions  may  apply  to  quite  different  actual  mixtures.  Not- 
withstanding these  opportunities  for  variation,  however,  it  is  noticeable 
that  the  results  reached  by  different  parties  really  show  less  percentage 


Rg.i  18.    Twelve-inch  Concrete  Cube  after  Crushing  in  Emery  Testing  Machine  at 
Watertown  Arsenal.     {See  p.  365.) 

variation  than  is  expected  in  the  tensile  tests  of  neat  cements  and  sand 
mortars  in  different  laboratories  even  with  the  same  brand  of  cement. 

In  the  tabFe  on  page  363  of  data  from  various  authorities,  only  tests  at 
the  age  of  one  month  are  recorded.     Strength  of  the  specimens  at  longer 
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and  shorter  periods  may  be  estimated  by  referring  to  the  curve  in  Fig.  122, 

page  375. 

The  appearance  of  a  concrete  cube  after  crushing,  showing  the  manner 
in  which  the  sides  flake  off,  leaving  a  double  pyramid,  and  the  shearing 
of  the  particles  of  stone,  is  illustrated  in  Fig.  118.  The  specimen  is  one 
of  a  series  tested  for  the  authors  at  the  Watertown  Arsenal,  U.  S.  A. 

Kimball's  Tests.  A  series  of  experiments  upon  1 2-inch  cubes  made  by 
Mr.  George  A.  Kimball,*  Chief  Engineer  of  the  Boston  Elevated  Railway 
Company,  and  tested  at  the  Watertown  Arsenal,  although  included  in  the 
above  table,  covers  so  wide  a  range  in  time  and  proportions  that  more 
complete  values  are  worth  quoting  and  are  presented  in  the  curves  on 
page  366.  Mr.  Kimball  also  determined  the  elastic  properties  of  these 
specimens,  and  tested  some  of  the  specimens  with  a  concentrated  load, 
as  referred  to  on  page  368.  He  states  that  the  stone  used  was  conglom- 
erate from  Roxbury,  Mass.,  containing  49.5  per  cent,  voids.  Its  analysis 
was  as  follows: 

Passing  2i-inch  ring 100.0% 

"         2-inch       "   95.2% 

1-inch       "   18.5% 

i-inch       "       0.5% 

The  sand  and  cement  were  made  into  a  mortar  of  about  the  consistency 
of  damp  sand,  and  then  spread  upon  the  stone,  which  previously  had  been 
drenched  with  water.  After  ramming  with  iron  rammers  and  tamping 
bars,  the  water  barely  flushed  to  the  surface  of  the  i :  o:  2  and  1:2:4  mix- 
txire,  while  the  surface  of  the  1:3:6  and  the  1:6:  12  mixtures  appeared 
merely  moist,  so  that  the  concrete  was  what  ordinarily  would  be  termed 
dry.  The  average  quantity  of  water  used  with  the  different  mixtures  in 
addition  to  the  water  for  wetting  the  stone  is  expressed  in  percentages  of 
the  weight  of  the  cement  and  of  the  cement  plus  sand  as  follows: 

Percentages  of  Water  Employed  in  Kimball* s  Tests. 

In  terms  of  weight         In  terms  of  weight 
of  cement.  of  cement  plus  sand.f 

Mixture     1:0:2 20.9%  20.9% 

1:2:4 30-3%  io-7% 

1:3:6 39.3%  10.5% 

1:6:12 71.1%  8.6% 

These  percentages  do  not  include  the  water  used  in  wetting  the  stone. 

The  specimens  were  made  in  cold  weather,  and  therefore  set  slowly. 

♦Tests  of  Metals,  U.  S.  A.,  1899,  p.  717. 
^Approximate. 
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They  remained  from  two  to  seven  days  (most  of  them  three  to  four  days) 
in  the  molds,  and  were  then  placed,  until  tested,  in  wet  ground.  Mr.  Kim- 
ball's remarks  with  reference  to  tht  leanest  mixtures  are  of  interest  as 
illustrating  the  frequent  necessity  ot  using  richer  proportions  than  the 
actual  loading  requires. 

The  i:6:i2  blocks  were  in  poor  ujndition.  This  was  due  to  the 
difficulty  of  getting  so  lean  a  mixture  well  rammed  into  the  comers  of 
molds  so  small  as  1 2-inch,  and  to  the  fact  that  the  concrete  had  not  at- 
tained sufficient  strength,  even  though  handled  with  care,  to  hold  together 
well  in  the  process  of  removal  from  the  molds.  The  cubes  of  this  mixture 
should  have  had  a  longer  time  to  set  before  taking  them  out  of  the  forms. 
In  our  foundation  work  we  have  used  this  mixture  only  as  a  filling  with 
which  to  replace  soft  ground  and  on  which  to  build  the  foundations  proper. 

The  diagram  in  Fig.  119  shows  Mr.  KimbalPs  resultant  curves*  for  the 
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FiG.i  19. — ^Tests  on  Concrete  Cubes  by  Geo.  A.  Kimball  (Watertown  Arsenal,  1889). 

{See  p.  365.) 

4'From  data  presented  to  the  authors  by  Mr.  KimbalL 
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different  proportions  based  on  an  assumed  weight  of  cement  of  100  lb.  per 
one  cubic  foot  at  the  various  ages.  The  results  from  individual  brands 
of  cements  are  shown  by  separate  points. 

OandloVs  Tests.  The  table  below,  giving  results  of  tests  by  Mr. 
E.  Candlot,*  of  France,  converted  into  English  units,  is  of  special 
value  because  of  the  accuracy  in  recording  the  data,  the  extreme  varia- 
tion in  proportions  and  the  number  of  periods  at  which  specimens  were 

Tests  of  Strength  oj  Concrete  made  with  Differeitt  Proportions, 
By  E.  Candlot.    {See  p.  367.) 
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cu.ft. 

lb. 
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Q 
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1636 

> 

1:6.4:  8.2 

45.0.  6.36 

58.3 

95 

144.8 

1031 

1387IT280 

54-8 

10. 1 

142.3 

1316 

1600 

l-^ 

i:3'>:  4-7 

67 

992  35-3    46.6]   7.42 

61.1 

16.2 

147.3 

1458 

2454 

2583 

3225 

56.9 

17.4 

J47.9 

2240 

2845 

'^l 

1:2.5:  36 

67 

I433I3S.3'   SO-O'  8.55 

65.0 

22.0 

150.4 

2312 

3094 

3485 

4385 

61.1 

23.4 

149.8 

2845 

3485 

5026 

1:  1.6:  2.8 

67 

2205 

35-3    62.0 

10.77 

78.0 

28.0 

149.8 

2632 

3414 

3579 

5500 

73X> 

30.6 

151.6 

3985 

4303 

4623 

5974 

1:6.4:10.0 

SO 

SSI 

35-3 

60., 

6.36 

67.8 

8.1 

142.3 

747 

924 

1031 

1707 

63.6 

8.7 

142.3 

1316 

1387 

1494 

1683 

1:3.6:  6.3 

50 

992 

353 

62.2 

7.42 

70.6 

14.0 

145-4 

1743 
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2536  2964 

67.1 

14.7 

146.6 

2098 

2241 

2845 
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91. 1 

24.2 

150.4 
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3592 

4054  5050 
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3556 
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7S-0 

6.36 

79-5 
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676 
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'^75 

70.6 

7.8 

1435 

1280 

1316 

T138 

1778 

1:3-6:  7.8 

40 

992 

35-3 

77.7 

7.42 

84.8 

11.7 

142.3 

103 1 

1494 

1 5 18 

2608 

78.8 

12.6 

142.3 

1494 

1778 

2347 

2822 

1:2.5:  5  0 

40 

1433 

35-3 

84.8 

8.SS 

90.4 

159 

1454 

"45 

1992 

2654 

3247 

85.5 

16.7   I46x> 

2205 

2525 

2963 

320I 

i:  i/>:  4.7 

40 

2205 

3S-3 

103.3 

10.77 

106.7 

20.7 

149.2 

2454  2560 

33»9 

4503 

102.4 

21.5   146.6 

256o'3200 

3532 

3936 

Note.  —  The  ^vel  wdghed  96.8  lb.  per  cu.  ft.  and  contained  40%  voids.  The  l»roken  stone  weighed  85.5  lb.  per 
ru.  ft.  and  contained  47>4%  voids.  Botn  the  gravel  and  broken  stone  had  been  passed  throtigh  a  screen  havinff 
aaeshes  of  i^'  diameter.  The  sand  weighed  81.2  lb.  per  cu.  ft.,  thus  containing  50.4%  voids,  aiM  had  been  paaaeii 
4>rough  a  No.  la  sieve.    The  cubes  were  10  centimeters  (4  in.)  on  an  edge. 

crushed.    The  application  of  these  tests  to  the  authors'  formula  for  strength 
is  discussed  on  page  357. 

The  Effect  of  Ooncentrated  Loading.  In  concrete  foundations  for 
piers  and  in  concrete  footings  it  is  customary  to  load  an  area  smaller  than 
that  of  the  surface  of  the  concrete.  The  question  at  once  arises  whether 
the  stress  shall  be  based  upon  the  load  divided  by  the  total  area  of  the 
concrete  footing  or  by  the  area  of  contact.  Experiments  made  upon  con- 
crete and  other  materials  show  that  neither  of  these  methods  is  correct, 
but  that  an  intermediate  area  should  be  selected  for  computation. 

'HDandlot^s  Ciments  et  Chaux  Hydrauliques,  1898,  pp.  446,  447. 
f  Assuming  3.8  cu.  ft.  in  i  bbl  of  376  lb. 
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In  connection  with  the  designing  of  concrete  footings  for  the  Boston 
Elevated  Railway,  12-inch  cubes  were  crushed  by  concentrating  the  load 
upon  plates  10  by  10  inches  and  8  by  8 J  inches.*  At  Lehigh  University 
in  1908  a  set  of  experiments  was  made  upon  the  strength  of  6  by  6  inch 
cubes  of  1 :2:4  proportions  where  the  compressed  area  varied  from  the  entire 
area  of  the  specimen  down  to  1.21  square  inches. 

In  the  diagram,  Fig.  1 20,  both  sets  of  valuesf  are  plotted.  The  two  sets 
agree  where  they  overlap,  and  also  are  similar  in  general  direction,  and,  in 
fact,  in  actual  values  of  the  ordinates,  to  curves  drawn  by  Prof.  J.  B.  John- 
sonj  illustrating  Bauschinger's  tests  ufxm  other  materials  than  concrete. 


i}3  in      "      o  OT" 


Fig.  120.     Concentrated  vs.  Distributed  Loading.     (Seep.  368.) 

In  considering  the  smaller  areas,  as  indicated  by  the  smaller  ratios  of 
area,  the  fact  must  be  considered  that  the  compressed  surface  deforms^ 
that  is,  actually  compresses  under  the  load,  and  the  amount  of  deforma- 
tion, which  may  be  approximately  estimated  from  the  modulus  of  elas- 
ticity, may  sometimes  be  the  limiting  consideration.  Also,  in  the  small 
areas  the  i)ossibility  of  punching  through  must  be  considered. 

The  meth(Kl  of  using  the  curve  shown  in  Fig.  120  is  l)est  illustrated  in 
the  following  examples: 


*  Tests  of  Metals,  U.  S.  A.,  1899,  p.  740. 

f  From  data  presented  to  the  authors  by  Mr.  George  A.  Kimball  and  by  Prof.  Frank  P.  McKibben. 

t  Johnson's  Materials  of  Construction,  p.  33. 
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Eocample  i. — Whatdimensionsof  pedestal  would  be  required  to  safely  sup- 
port a  load  of  40  tons  concentrated  upon  a  plate  10  inches  square,  assuming  an 
allowable  distributed  stress  upon  the  concrete  of  650  lb.  per  square  inch  ? 
Solution, — Forty  tons  or  80  000  pounds  on  100  square  inches  represents 
800  lb.  per  square  inch,  and  the  ratio  of  pressure  required  under  the  con- 
goo 
centrated  load  to  the  allowable  pressure  is  therefore  -      =1.23;  hence 

650 

r  X  I     .      1  f  •     100  sq.  in. 

from  the  curve,  the  total  area  of  concrete  necessary  is -    —182 

0-55 

square  inches. 

Eocample  2. — The  breaking  strength  of  a  12-inch  cube  of  1  :  2  :  4  concrete 
having  chamfered  edges,  so  that  the  area  of  contact  of  the  load  is  reduced  to 
9  by  9  inches,  or  81  square  inches,  is  324  000  pounds.  What  may  be  con- 
sidered as  the  ultimate  strength  of  the  concrete  when  loaded  over  its  full 
area? 

Solution, — The  strength  per  s(}uare  inch  of  the  cube  figured  on  its  cham- 
fered surface  is  ~ =4  000  lb.  per  square  inch.     The  ratio  of  the 

compressed  surface  to  the  total  area  is         =-  0.56,  and  from  the  diagram  we 

144 

find  the  ratio  of  strength  to  be  1.22.     Dividing  4  000  pounds,  the  unit 

strength  on  the  concentrated  surface  by  this  gives  as  the  probable  ultimate 

of  the  concrete  when  loaded  over  its  full  area,  3  280  lb.  per  square  inch. 

The  Strength  of  Short  Prisms.  The  theoretical  angle  of  rupture  in 
crushing  is  about  60°  with  the  horizontal,  and,  as  a  matter  of  fact,  cubes 
or  prisms  of  concrete .  will  leave,  after  crushing,  pyramids  whose  surfaces 
are  at  an  angle  of  about  60°  with  the  base.  To  develop  simply  the  normal 
compressive  strength,  the  height  of  a  specimen  should  be  at  least  i^  times, 
and  preferably  5  times,  its  least  lateral  dimension. 

The  following  formula  evolved  by  Prof.  Johnson*  by  plotting  results  of 
experiments  by  Prof.  Bauschinger  with  sandstone  prisms,  and  by  Mr. 
Charles  Bouton  with  cast-iron  prisms,  may  be  used  for  comparing  approxi- 
mately the  strength  of  prisms  and  cubes.  Prof.  Johnson  states  that  the 
law  holds  between  ratios  of  height  to  breadth  of  0.4  to  5.0,  the  limits  of 
the  observations. 

strength  of  prism  «    .  ^  /  x 

.      \u     /   K     "  ^-77^  +  0.222-  (3) 

strength  of  cube  h 

where  b  =  least  lateral  dimension  of  specimen, 

and  h  =  height  of  specimen. 

♦Materials  of  Construction,  1903,  p.  31. 
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Although  we  have  not  sufficient  data  to  prove  that  this  formula  is  exactly 
applicable  to  concrete,  a  study  by  the  authors  of  tests  at  the  Watertown 
Arsenal*  tends  to  show  that,  considering  the  variability  of  the  material, 
it  is  probably  sufficiently  accurate  for  practical  use.  In  the  Arsenal 
experiments  square  prisms  were  employed,  varying  in  cross-section  from 
4  by  4  inches  to  1 2  by  1 2  inches  and  ranging  in  height  from  i  to  2  inches 
up  to  that  of  a  cube.  In  every  case  the  shorter  prisms  gave  much  higher 
strength  than  the  cubes. 

Example, — If  the  compressive  strength  per  square  inch  of  a  12-inch 
cube  is  4  000  lb.,  what  strength  may  be  expected  from  a  prism  12  inches 
square  and  18  inches  high? 

Solution. — Substituting  in  formula  (3),  we  have 

X 

0.778    -f-    0.222t| 


4000 

X    =    3704 

Theoretically,  specimens  of  the  same  shape,  as,  for  example,  all  sizes  of 
cubes,  should  have  the  same  strength  per  unit  of  area.  In  practice,  large 
concrete  cubes  are.  apt  to  show  higher  unit  strength  than  smaller  ones; 
experiments  by  the  authors,  for  example,  giving  in  every  case  higher  um't 
strength  for  12-inch  than  for  similar  8-inch  cubes.  However,  the  average 
unit  weight  of  the  8-inch  cubes  was  much  lower  than  that  of  the  12-inch 
cubes  made  from  the  same  batches  of  materials,  indicating  the  difference 
in  strength  to  be  due  to  the  fact  that  the  materials  can  be  more  compactly 
placed  in  a  large  than  in  a  small  mold. 

The  standard  compression  specimen  adopted  by  the  Joint  Committee  on 
Concrete  and  Reinforced  Concrete  is  a  cylinder  8  inches  in  diameter  by 
6  inches  long. 

Strength  of  Cubes  vs.  Cylinders  vs.  Columns.  Computations  from 
the  United  States  Government  tests  at  St.  Louisf  comparing  the  strength 
of  6  inch  cubes  and  standard  cylinders  8  inches  diameter  by  16  inches  long 
gives  a  ratio  of  strength  of  cylinders  to  cubes  at  ages  of  thirteen  and  twenty- 
six  weeks  as  0.88.     This  coincides  almost  exactly  with  the  above  formula. 

But  few  comparative  tests  of  cylinders,  and  columns  are  available,  but 
these  indicate  that  the  above  formula  is  fairly  correct  and  on  the  safe  side 
when  comparing  the  probable  strength  of  a  column  with  the  given  strength 
of  a  cylinder. 

♦Quoted  and  tabulated  by  Committer  on  Compressive  Strength  of  Cements  of  the  American 
Society  of  Civil  Engineers  in  Transactions,  Vcl.  XVIII,  p.  264. 
t  U.  S.  Geological  Survey,  Bulletin  344,  1908. 
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Plain  Concrete  Oolomns.  There  are  few  comparative  records  of  the 
strength  pf  concrete  columns  of  different  heights,  but  both  theory  and 
experiments  tend  to  show  that  there  is  no  appreciable  difference  in  the 
compressive  strength  of  columns  of  heights  differing  within  ordinary  limits, 
ranging,  say,  from  a  height  of  3  to  14  times  the  least  lateral  dimension, 
provided  the  loading  is  exactly  central.  Prussian  regulations,*  1904, 
require  that  computation  shall  be  made  for  flexure,  if  the  height  exceeds 
18  times  the  least  diameter. 

In  1897  tests  were  made  at  the  Watertown  Arsenalf  on  12  by  12  inch 
columns  of  plain  concrete,  built  by  the  Aberthaw  Construction  Company, 

Compressive  Strength  of  Mortar  and  Concrete  Columns, 

Length  of  Columns  8  feet, 

Watertown  Arsenal  {See  p.  371.) 


Ck>mpoeition. 

Age. 

. 

^•2 

Id 

15' 

g.^ 

1  |s 

Nominal  size  of 

1 

column. 

0 

i  ^ 

1^ 

•ii'3 

1 

1 

Kind  of  stone. 

1 

i 

0 

III 

s 

M 

s 

/-v 

~' 

fi  s 

10"  Diameter 

neat 

0 

0 

None 

10 

25 

129 

ayooo 

1907 

p.  186 

10"  Diameter 

' 

* 

0 

None 

6 

'' 

132 

4320 

1906 
p-473 

12''  X  12" 

2 

0 

None 

6 

0 

130 

3070 

1905 
P-  379 

12*  X  12'' 

' 

I 

I 

r  to  r  trap 

7 

10 

142 

3522 

1907 
p.  182 

12"  X  12" 

I 

2 

J*  to  I  J' trap 

5 

7 

154 

3900 

1905 
P-33^ 

2  0"  Diameter 

li 

3 

i^to  1^"  trap 

10  : 

23 

152 

3576 

1907 
p.  192 

12"  X  12" 

_ 

^ 

4 

{"to  I  J"  trap 

6 

5 

150 

1990 

1905 
P-  334 

13"  Diameter 

I 

6 

i''  to  14"  trap 

5 

5 

146 

b    1446 

1906 

12*  Diameter 

I 

3 

6 

Cinders 

5  1 

0 

lOI 

698 

P-  535 
1906 

P-  537 

<i  Maximum  load  applied;  column  not  ruptured. 

h  A  similar  column  failed  at  750  lb.  per.  sq.  in.  but  the  lowrr  end  of  this  column  was  less  sound 
than  the  upper  part  because  of  leakage  of  the  mold. 

ranging  from  2  to  14  feet  in  length.     The  results  of  these  tests  concur  with 
the  theory  of  columniS  in  showing  that  up  to  at  least  14  diameters  there  is 
but  little  decrease  in  strength  as  the  length  of  the  column  increases. 
The  table  presented  above  gives  results  selected  from  tests  made  by  Mr. 

♦See  Engineering  Recordj  July  2,  1904^  p.  25. 
f  Tests  of  Metals,  U.  S.  A.,  1897,  p.  383. 
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Howard  at  the  Watertown  Arsenal*  in  1905,  1906  and  1907,  on  con- 
crete and  mortar  columns.  Generally  the  first  sign  of  failure  in  the  columns 
appeared  in  the  form  of  oblique  and  longitudinal  cracks,  occurring  usually 
from  o  to  3  feet  distant  from  one  end,  although  sometimes  extending  the 
entire  length. 

A  comparison  of  the  strength  of  plain  and  reinforced  columns  is  presented 
in  the  next  chapter. 

Strength  of  Machine  vs.  Hand  Bd[ixed  Ooncrete.  Mixing  in  a  well 
designed  machine  produces  a  more  homogeneous  concrete  than  is  possible 
by  hand  except  with  excessive  labor.  The  relative  strength  of  the  concrete 
of  course  varies  with  the  conditions,  but  tests  indicate  that  ordinarily  10 
to  20  i)er  cent  greater  strength  may  be  expected  in  a  first-class,  machine 
mixed  concrete,  properly  handled.  It  is  probable  that  this  more  thorough 
mixing  at  least  balances  the  extra  care  given  to  laboratory  specimens,  so 
that  in  ordinary  practice,  strength  as  great,  if  not  greater,  than  in  the  labor- 
atory, may  be  expected. 

Eccentric  Loading.  The  effect  of  eccentric  loading,  that  is,  of  having 
the  center  of  gravity  of  the  load  one  side  of  the  center  of  the  column,  is 
to  lessen  its  compressive  strength.  A  similar  effect  is  produced  by  loading 
a  column  already  bent,  or  by  constructing  it  of  unsymmetrical  shape,  as 
by  bulging  one  side. 

Most  columns  in  actual  structures  are  loaded  more  or  less  eccentrically, 
and  this  is  especially  the  case  with  wall  columns,  which  have  all  the  floor 
loading  upon  one  side.  This  must  be  allowed  for  in  designing  the  columns. 
The  ordinary  formula  for  the  compressive  fiber  stress  due  to  eccentric 
loading  upon  solid  rectangular  columns,  as  illustrated  in  Fig.  121,  is  as 
follows: 
Let 

P   =  total  load. 

A    =  area  of  columns. 

e    =  eccentricity. 

b    =  breadth  of  column. 

/     =  average  unit  pressure. 

/'    =  total  unit  pressure  on  outer  fiber  nearest  to  line  of  vertical  pressure, 
•Then 

The  use  of  the  formula  is  illustrated  by  the  following  example. 

♦  Tests  of  Metals,  U.  S.  A.,  1905,  1906,  1907. 
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Example,  —  What  will  be  the  increase  in  pressure  in  a  column 

2  feet  square  due  to  placing  the  loading  6  inches  oflf  center? 

P 
Solution. — With  central  loading  the  pressure  is,  /  =  — — 


hence 


''-'{- t) 


Substituting  the  values  «  =  0.5  and  6=2 

Fio.  121.  ^^^  ^^»  ^^^  pressure  on  outer  fibre  is  increased  2^  times. 
^J5J^  Ooncrete  vs.  Brick  Oolumns.  The  compressive  strength  of 
^g{^*  brick  piers  is  of  interest  to  the  concrete  engineer  for  comparing 
37*5  brick  and  concrete  columns.  Tests  made  at  the  Watertown 
Arsenal  and  quoted  by  the  Committee  of  the  American  Society  of  Civil 
Engineers  on  the  Compressive  Strength  of  Cement*  give  the  ultimate 
strength  of  common  brick  piers  about  eighteen  months  old  as  ranging 
from  800  to  2  400  pounds  per  square  inch,  the  results  for  brick  laid  with 
lime  mortar  averaging  nearer  the  lower  figure,  and  those  for  1:2  Portland 
cement  mortar  nearer  the  higher  figure. 

Prof.  William  H.  Burr,t  after  discussing  the  strength  of  brick  piers 
under  various  conditions,  states  that 

The  results  of  all  the  exp)erimental  investigations  available  in  connec- 
tion with  brick  masonry  and  experiences  in  the  best  class  of  engineering 
work  indicate  that  masonry  laid  up  of  good  hard-burnt  common  brick  may 
safely  carry  a  working  load  of  15  to  20  tons  per  square  foot  or  210  to  280 
pounds  per  square  inch.  In  the  construction  of  this  class  of  masonry 
where  the  duties  are  to  be  severe  it  is  of  the  utmost  importance  that  the 
best  class  of  Portland  cement  mortar  be  employed,  as  the  carrying  capacity 
of  brick  masonry  depends  largely,  if  not  chiefly,  upon  the  character  of  the 
mortar. 

These  working  stresses  are  about  one-half  those  recommended  for  good 
1:2:4  concrete  in  the  chapter  which  follows. 

More  recent  tests  by  Professors  Talbot  and  AbramsJ  indicate  that  the 
strength  of  the  brick  column  varies  with  the  quality  of  the  brick,  the  quality 
of  the  mortar  and  the  care  in  laying. 

SAFE  STRENQTH  OF  CONCRETE 

The  working  strength  to  be  used  for  concrete  is  fully  discussed  in  the 

♦  Transactions  American  Society  of  Civil  Engineers,  Vol.  XV,  p.  717,  and  Vol.  XVIII,  p.  164. 
-f  Burr's  Materials  of  Engineering,  1903,  p.  428. 
t  University  of  Illinois,  Bulletin  No.  27,  Sept.  1908. 
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chapter  which  follows.  For  proportions  and  conditions  differing  from 
those  presented  there,  reference  may  be  made  to  the  relative  strengths  dis- 
cussed in  the  preceding  pages. 

In  many  structures  the  actual  strength  of  the  concrete  does  not  enter 
into  the  calculation.  The  dimensions  of  a  concrete  foundation,  for  ex- 
ample, are  often  determined  by  the  area  of  the  superimposed  structure, 
or  else,  on  the  other  hand,  by  the  bearing  power  of  the  soil.  In  such  cases 
it  often  would  be  theoretically  possible  to  come  nearer  to  the  working 
strength  of  the  concrete  by  using  very  lean  proportions,  were  it  not  pro- 
hibited by  the  porosity  of  the  mass  or  its  low  strength  at  short  periods. 
However,  by  grading  the  materials  so  as  to  reduce  the  voids,  a  lean  mixture 
is  often  economical. 

The  unit  pressure  to  l)e  selected  depends  not  only  upon  the  strength  of  the 
concrete  as  determined  by  its  proportions,  the  character  of  the  raw  materials, 
and  the  methods  of  mixing,  but  also  upon  the  character  and  importance 
of  the  structure,  the  nature  of  the  pressure, — whether  by  direct  compression 
or  bending,  whether  from  a  live  or  dead  load,  or  whether  acting  directly 
or  through  a  cushion  of  inert  material, — and  the  time  of  setting  before 
placing  the  load. 

QROWTH  IK  STBENQTH  OF  CONCRETE 

Records  from  various  tests  made  upon  similar  specimens  of  concrete  at 
different  periods  are  plotted  in  the  diagram,  Fig.  122.  The  curve  illustrates 
the  growth  in  strength  which  may  be  expected  in  ordinary  average  concrete 
made  with  first-class  materials.  The  ordi nates  on  the  diagram  represent 
ratios  of  the  strength  at  various  periods  to  the  strength  at  the  age  of  one 
month,  in  order  that  the  curve  may  be  of  general  application  to  various 
mixtures.  If,  for  example,  the  strength  of  any  concrete  at  one  month  is 
found  to  be  2  000  pounds  per  square  inch,  the  strength  of  the  same  concrete 
at  the  age  of  six  months  may  be  assumed  to  be  2  000  multiplied  by  1.35, 
the  ordinate  at  six  months,  or  2  700  pounds  per  square  inch. 

The  curve  does  not  allow  for  the  fact  that  the  growth  in  .strength  varies 
to  a  certain  extent  with  different  materials,  with  different  proportions,  and 
with  different  percentages  of  water  employed  in  mixing.  As  stated  on 
page  386,  with  age,  the  strength  of  gravel  concrete  appears  to  gain  on  the 
strength  of  broken  stone  conaete.  The  growth,  too,  at  periods  beyond, 
say  three  months,  is  undoubtedly  affected  by  the  hardness  or  strength  of 
the  particles  of  the  coarse  aggregate,  since  a  concrete  of  poor  material  will 
reach  its  ultimate  strength  earlier  than  one  of  good  material.  The  tests 
of  Mr.  Kimball  (see  page  366)  tend  to  show  that  the  increase  with  age 
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is  greater  with  rich  than  with  lean  concrete,  but  on  the  other  hand,  tests 
of  specimens  made  at  the  Watertown  Arsenal  indicate  the  reverse.  The 
diflFerence  is  slight  in  both  cases,  however,  and  it  may  be  assumed  for 
practical  purposes  that  the  rate  of  growth  is  approximately  the  same  what- 
ever the  proportions.  A  wet  consistency  of  the  concrete  produces  lower 
strength,  especially  at  early  periods,  and  a  larger  percentage  of  growth 
than  is  indicated  in  the  diagram.     (See  page  383.) 

The  curve  does  not  apply  to  concretes  of  Natural  cement  mortar.  1 2-inch 
cubes  of  concrete  in  various  proportions  made  from  Akron  Star  cement 
tested  at  the  Watertown  Arsenal  for  William  Wirt  Clarke  &  Son*  show  an 
average  ratio  of  increase  in  strength  between  one  month  and  one  year  of 
1.96.  With  this  series  of  specimens  the  average  strength  at  the  age  of  one 
year  was  no  greater  than  at  seven  months,  but  this  is  probably  an  excep- 
tional case,  since,  for  instance,  tests  by  Capt.  William  M.  Black  on 
Natural  cement  concrete  show  a  slower  and  continual  growth,  with  an 
equally  large  ultimate  strength. 

TRANSVERSE  STRENGTH  OF  CONCRETE 

The  strength  of  a  beam  of  plain  concrete  is  limited  by  the  tensile  strength 
of  the  concrete  at  the  place  of  greatest  strain,  which,  with  vertical  loadin^g, 
is  its  lowest  surface.  The  value  of  this  transverse  ** fiber"  strength  or 
modulus  of  rupture  is  of  less  importance  than  the  crushing  strength,  be- 
cause, on  account  of  the  brittleness  of  concrete  in  tension,  that  is,  its 
liability,  to  crack  from  shrinkage  or  sudden  loading,  it  is  seldom  safe,  and 
usually  is  not  economical,  to  construct  beams  or  girders  without  metal 
reinforcement.  Most  formulas  for  reinforced  design  disregard  the  tensile 
strength  of  the  concrete.  In  certain  computations,  however,  the  tensile 
strength  must  be  considered.  Since  concrete  beams  can  be  broken  with 
less  powerful  and  less  expensive  apparatus  than  crushing  specimens,  this 
form  of  specimen  is  often  convenient  for  comparing  the  relative  strength 
of  different  mixtures  or  different  materials,  and  while  the  ratios  thus  ob- 
tained will  not  exactly  coincide  with  those  for  crushing  strength,  they  will 
be  sufficiently  close  for  many  purposes. 

Fuller's  Beam  Tests.  The  tablef  on  page  376  gives  the  results  of  a 
comprehensive  series  of  tests  of  6  by  6  by  72-inch  beams  made  by  Mr. 
William  B.  Fuller  at  Little  Falls,  N.  J.  Although  different  materials 
than  those  used  by  Mr.  FuUer  will  of  course  show  slightly  different 
strength,  the  table  is  sufficiently  representative  of  average  conditions  to 
permit  its  use  for  comparisons  of  different  proportions,  and,  with  a  proper 

♦Tests  of  Metals,  U.  S.  A.,  1901,  p.  609. 
fEspecially  prepared  for  this  treatise  by  Mr.  Fuller. 
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factor  of  safety,  as  a  working  guide  to  the  safe  transverse  strength  of  con- 
crete. 

The  proportions  are  given  by  weight  but  can  be  transformed  to 
volume  measure  by  referring  to  the  footnote.  The  various  coiiunns 
present  valuable  data  on  weights  and  volumes  and  voids. 

The  curves  in  Fig.  123  are  plotted  from  the  results  in  the  table,  and 
illustrate  also  the  proportions  corresponding  to  maximum  strength  for  a 
given  per  cent,  of  cement. 

Tests  by  other  authorities  are  mentioned  under  Strength  of  Beams  in 
References,  Chapter  XXXI. 
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ATLAS  POftTLANO  CEMENT.  RIVEM  SILICA  SAND. 

ORAOEO  SIZES  OP  TRAP  ROCK  i  TO  S  INS. 
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Fig.  123.  Curves  showing  strength  of  beams  in  pounds  per  square  inch  for  various 
proportions  by  weight  of  sand  and  stone  to  one  part  Portland  cement.    Age  34  days 

Formula  for  Transverse  or  Bending  Stress  in  Plain  Concrete.    The 

common  formulas  for  representing  the  longitudinal  forces  of  compression 
and  tension  upon  a  beam  are  usually  expressed  with  the  following  notation: 

Let 
/  .    =  intensity  of  stress  at  any  point  in  the  beam. 
M  =  bending  moment. 
/     =  moment  of  inertia  about  its  neutral  axis  of  section  containing  the 

point  under  consideration. 
y     =  distance  of  the  point  from  the  neutral  axis. 
b     =  breadth  of  beam. 
h     =  height  of  beam. 


Then 


(5) 


also,  M  = 


// 


(6) 
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For  rectangular  sections,  /  =  — -  and  up  to  the  elastic  limit  for  beams 

12 

of  homogeneous  material  (but  not  for  reinforced  beams),  y  =^  ih. 
Hence  for  rectangular  beams  of  homogeneous  material, 

/ «  ^  (7)  also,  M  ^—Jb'h^  (8) 

In  considering  the  strength  of  a  beam,  since  the  stress  is  greatest  at  one 
or  the  other  of  the  surfaces,  y  is  generally  understood  to  represent  the  dis- 
tance of  the  most  strained  fiber  from  the  neutral  axis,  and  /  the  intensity  of 
stress  upon  this  fiber. 

The  neutral  axis  —  which  is  the  line  formed  by  the  intersection  of  any 
cross  section  with  the  neutral  plane,  the  plane  upon  which  there  is  no 
longitudinal  stress  of  either  tension  or  compression  —  in  a  beam  of  homo- 
geneous material  passes  through  the  center  of  gravity  of  the  cross  section. 
This  is  true  for  mortar  and  concrete  which  contain  no  reinforcement  in  the 
earlier  stages  of  loading.  Since,  however,  the  neutral  axis  passes  through 
the  center  of  gravity  of  the  beam  only  within  the  elastic  limit,*  the  fiber 
stress,  /,  at  the  breaking  point,  as  obtained  by  the  common  formula,  does 
not  represent  the  actual  tensile  stress  upon  the  material.  The  comparative 
relations  between  different  results,  however,  are  unaffected  by  this  limita- 
tion of  the  law,  and  the  formula  can  therefore  be  used  for  comparing  the 
strength  of  beams  composed  of  similar  material.  For  example,  while 
the  stresses  at  the  instant  of  breaking,  that  is,  the  moduli  of  rupture,  as 
figured  by  the  formula,  are  not  strictly  correct  either  for  8  or  lo  inch 
beams,  they  are  nearly  proportional  to  the  actual  stresses,  so  that  the 
strength  of  plain  concrete  beams  of  different  dimensions  may  be  com- 
pared by  means  of  the  formula  without  appreciable  error. 

For  convenience  in  designing,  a  table  is  given  in  Chapter  XXI  for 
bending  moments  caused  !)y  uniformly  distributed  loads  and  for  loads 
concentrated  at  different  points.  Also,  in  the  same  chapter,  the  moments 
of  inertia,  I,  for  various  sections  are  tabulated.  These  tables  are  applic- 
able for  the  most  part  to  both  plain  and  reinforced  beams. 

♦  Although  concrete  and  mortar  have  no  true  elastic  limit  the  general  principles  apply  to 
beams  of  these  materials. 
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Relation  of  Transverse  to  Oompressive  Strength  of  Concrete.  There 
is  no  fixed  relation  between  the  tensile  fiber  stress  of  concrete  beams  and 
the  crushing  strength  of  specimens  made  from  the  same  material  under 
identical  conditions.  The  growth  of  strength  is  diflferent  in  the  two  classes 
of  tests,  and  although  the  general  laws  of  increase  in  strength  due  to  in- 
creasing the  percentage  of  cement  and  the  density  appear  to  hold  in  both 
cases,  the  authors'  formula  given  on  page  356  for  compressive  strength  is 
not  applicable  to  transverse  tests. 

Experiments  by  the  authors  comparing  8-inch  cubes  and  8-inch  beams 
of  1 :  2^:  5  concrete  give  a  ratio  of  crushing  strength  to  modulus  of  rupture 
at  one  and  two  months  of  6:  i. 

Mr.  A.  Fairlie  Brucef  states  from  his  experiments  on  the  strength  of 
concrete  bars  and  arch  ribs  that  he  found  the  ratio  between  the  crushing 
strength  of  the  arch  and  the  modulus  of  rupture  of  the  bars  to  be  about 
6:  I  for  concrete  two  to  four  weeks  old,  then  increasing  to  about  10:  i  at 
the  age  of  six  months. 
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Fig.  1 24^Fatigue  of  Neat  Cement  under  Compression.    {Seh  p.  381.) 

THE  FATIGUE  OF  OEMENT 

The  action  of  cement  under  repeated  stresses  has  been  slightly  investi- 
gated by  Prof.  J.  L.  Van  Omum*  at  Washington  University.  The  ex- 
periments were  made  upon  2-inch  neat  Portland  cement  cubes  four  weeks 
old.  The  results  of  tests  on  92  blocks  are  shown  in  the  diagram  in  Fig.  124. 
The  effect  upon  concrete  of  repeated  applications  of  a  load  is  discussed 
in  the  following  chapter. 


t  Engineering  Record,  Oct.31,  1903,  p.  533. 

*  Transactions  American  Society  of  Civil  Engineers,  Vol.  LI,  p.  443. 
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STRENGTH  OF  OONORETE  IK  SHEAR 

The  actual  strength  of  concrete*  in  direct  shear  is  much  greater  than 
was  formerly  supposed  because  in  many  of  the  earlier  tests  this  was  con- 
fused with  diagonal  tension  which,  as  indicated  in  the  following  chapter, 
may  be  dangerous  in  a  beam  even  when  the  vertical  shear  is  small.  Owing 
to  the  difficulty  in  eliminating  in  experiments  the  eflfect  of  bearing  action, 
diagonal  tension  and  beam  stresses  in  general,  it  is  not  easy  to  devise  a  form 
of  test  specimen  and  a  manner  of  testing  which  will  determine  satisfactorily 
the  resistance  of  concrete  to  direct  shear.  In  tests  made  at  the  Massa- 
chusetts Institute  of  Technology  under  the  direction  of  Prof.  Charles  M. 
Spoflford  in  1904  and  1905,  the  final  failure  of  the  specimens  appeared  to 
be  by  true  shear.    These  tests  gave  a  shearing  strength  ranging  in  general 

Shearing  Strength  of  Concrete 
By  Prof.  Charles  M.  Spofford. 

MoMachuBctta  InttUutt  of  Technology.     (Sre  p.  382) 

Age  of  Concrete  24  to  32  days. 
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Method  of 

Shearing  Strength  lb.  ] 
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lb.  per  HO. 

Compression 
to  Shear. 
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inch. 

2   :  4 

Air 

1630 

960 

1310 

2070 

0.63 

2:4; 

Water 

2090 

1         I180 

1650 

2620 

0.63 

3:5^ 

Air 

1590 

890 

1240 

1         1310 

0-95 

3  '  5 

Water 

1380 

840 

II20 

1         1360 

0.82 

3:61 

Air 

1450 

950 

I  180 

950 

1.24 

3:6  ! 

Water 

1200 

1040              1 1  20 
3  :  5  Concrete 

1270 

0.88 

Average  Ratio 

for  I   :  2 

4  and  I  : 

J        0.76 

from  60  to  80  per  cent  of  the  compressive  strength  of  the  concrete,  which 
agrees  substantially  with  experiments  made  by  Prof.  Arthur  N.  Talbotf 
in  1906. 

This  direct  shear  mnst  not  be  confounded  with  shear  in  a  beam  inyoly- 
ing  diagonal  tension  where  the  concrete  may  break  with  a  shearing 
stress  10%  of  the  crashing  strength. 

At  the  Institute  three  grades  of  concrete  were  used,  and  the  specimens 
were  stored  both  in  air  and  water.  The  test  specimens  were  cylinders  5 
inches  in  diameter  by  18  inches  long,  and  in  testing,  the  end  thirds  of  the 

♦  Shearing  tests  of  mortar,  by  Mr.  Feret,  are  recorded  on  page  136. 
I  University  of  Illinois,  Bulletin  No.  8,  1906. 
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cylinders  were  held  rigidly  by  cast  iron  yokes,  the  pressure  being  applied 
through  a  cast  iron  half  cylinder  bearing,  fitting  between  the  two  yokes, 
so  as  to  shear  the  concrete  across  two  planes.  To  compare  the  compressive 
strength  of  the  concrete  with  the  shearing  strength,  six  extra  cylinders  of 
the  same  dimensions  were  crushed.  The  following  table  gives  the  relation 
between  the  shearing  and  crushing  tests. 

From  the  experiments  made  at  the  University  of  Illinois,  referred  to,  the 
conclusion  was  drawn  that  the  resistance  to  shear  is  dependent  upon  the 
strength  of  the  stone  as  well  as  upon  the  strength  of  the  mortar,  and  for 
the  richer  mixture  the  strength  of  the  stone  probably  exerts  the  greater 
influence. 

EFFECT  OF  THE  OONSISTENOT  UPON  THE  STRENGTH 

The  general  result  of  experiments  and  practice  tends  to  show  that  the 
strongest  concrete  can  be  secured  with  a  mixture  containing  only  sufficient 
water  to  produce  a  film  of  mortar  upon  the  surface  after  very  hard  ramming 
in  thin  layers,  but  with  a  wetter  "quaking"  mixture  the  ultimate  strength 
will  be  nearly  as  high  as  with  the  dry  mixture,  and  because  of  the  greater 
ease  in  laying  and  obtaining  a  homogeneous  mass,  it  is  generally  to  be 
preferred.  An  excess  of  water  injures  the  cement  by  decomposing  parts 
of  it  before  it  has  had  opportunity  to  set.  The  actual  strength  of  concrete 
is  often  of  less  importance  than  other  consideiations.  If,  as  in  many  classes 
of  structures,  there  is  an  excess  of  strength,  cheapness  in  placing,  the  ap- 
pearance of  the  surface,  or  the  proper  imbedding  of  reinforcing  metal, 
may  be  of  primary  importance.  In  such  cases  the  quantity  of  water  must 
be  suited  to  the  attendant  conditions. 

The  curves  in  Fig.  1 25  are  plotted  from  experiments  by  the  authors*  upon 
the  strength,  densityf ,  and  permeability  of  the  concrete  mixed  with  different 
percentages  of  water.  In  the  three  curves  the  points  of  maximum  density, 
strength  and  water-tightness  all  lie  not  far  from  the  medium  quaking  con- 
sistency, although  for  maximum  water-tightness  a  still  softer  consistency 
appears  to  be  slightly  more  efficient. 

These  tests  further  indicate  that  (i)  the  consistency  which  will  pro- 
duce the  densest  concrete  will  result  in  the  greatest  ultimate  strength  pro- 
vided an  excess  of  water  is  not  employed ;  (2)  dry  mixtures  attain  highest 
strength  at  short  periods,  but  mixtures  of  quaking  consistency  approach 
the  dryer  specimens  after  longer  setting;  (3)  very  wet  mixtures,  especially 
of  lean  proportions,  may  be  chemically  injured,  by  the  excess  of  water. 

♦  Proceedings  of  American  Society  for  Testing  Materials,  Vol.  VT,  1906,  p.  358. 
fSee  p.  I  for  definition  and  p.  138  for  method  of  determining  density. 
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Effect  of  "Laitance."  Whenever  concrete  is  laid  under  water,  the 
water  is  likely  to  be  clouded  by  what  appear  to  be  particles  of  cement 
floating  up  from  the  mass  which  is  being  laid.  This  whitish  substance  is 
generally  termed  "laitance/'    A  similar  formation  occurs  on  the  surface 
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Fig.   125. — Comparative  Permeability,  Strength  and   Density  of  i  :2}:jJ 
Concrete,   mixed    with    Different  Percentages   of   Water, 
By  Taylor  and  Thompson.     (See  p.  3^$-) 


of  concrete  laid  with  a  large  excess  of  water.  In  certain  cases,  we  have 
found  as  much  as  J  inch  rising  from  a  layer  of  i  :  2J  :  5  concrete  less  than 
five  inches  thick. 
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Chemical  and  microscopical  analyses,  which  Mr.  Clifford  Richardson 
has  very  kindly  made  for  us,  show  that  this  laitance  has  nearly  the  same 
chemical  composition,*  except  for  a  large  loss  on  ignition,  as  normal  Port- 
land cements,  but  consists  largely  of  amorphous  material  of  an  isotropic 
nature, — that  is  t6  say,  it  does  not  affect  polarized  light,  and  has  almost 
no  setting  properties. 

It  is  evident,  therefore,  that  when  concrete  or  mortar  is  laid  under  water, 
or  with  a  large  excess  of  water,  a  portion  of  the  cement  is  rendered  incapable 
of  setting,  and  the  strength  of  the  mass  is  consequently  reduced  in  propor- 
tion to  this  loss.  The  conclusion  is  naturally  reached  that  for  concrete 
laid  under  water,  or  in  locations  where  a  large  excess  of  water  is  required 
in  mixing,  a  higher  percentage  of  cement  than  usual,  about  one-sixth 
more,  should  be  employed. 

A  lean  mixture  has  been  found  to  be  more  seriously  injured  by  an  excess 
of  water  than  a  rich  one,  probably  because  the  water  has  a  greater  oppor- 
tunity to  penetrate  the  mass,  and  therefore  to  dissolve  the  cement. 

QRAVEL  VS.  BROKEN  STONE  CONCRETE 

Comparative  tests  of  broken  stone  and  gravel  concretes,  in  the  same 
proportions  by  volume,  show  almost  invariably  that  concrete  made  from 
hard  broken  stone,  such  as  trap,  or  hard  limestone,  gives  higher  compressive 
strength  than  concrete  made  from  gravel.  This  appears  to  be  the  rule 
not  only  when  the  materials  are  mixed  by  measured  volumes,  regardless  of 
the  percentages  of  voids,  but  also  when  the  broken  stone  and  gravel  are 
each  screened  to  substantially  the  same  sizes. 

The  relative  values  of  gravel  and  broken  stone  concrete  in  the  table 
which  follows  are  based  on  the  comprehensive  series  of  a  comparative  test 
made  by  Mr.  Candlot  in  France  and  tabulated  on  page  367. 

Comparative  Strength  of  Broken  Stone  and  Gravel  Concrete. 

From  Candlot's  Experiments 

Ratio  of  strength  of  broken  !>tone  concrete  to  gravel  concrete. 
Broken  stone  47  4%  voids. 
Age.  With  equal  voids  Gravel,  40%  voids. 

7days     1.30  1.33 

I  month     1.26  1. 19 

6        "    1.18  1.20 

I  year     1.12  1.09 

Each  ratio  gives  the  extra  strength  of  broken  stone  over  gravel  con- 
crete of  similar  age.     For  example,  if  a  concrete  containing  gravel  having 

♦  See  page  30X 
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40  %  voids  tests  2  000  lb.  per  sq.  inch  at  the  age  of  six  months,  a  concrete 
in  similar  proportions  by  volume  containing  broken  stone  with  47.4% 
voids  should,  according  to  Candlot's  experiments,  test  1.20  times  greater 
or  2  400  lb.  per  sq.  inch. 

The  last  column  is  averaged  directly  from  Candlot's  table,  and  may  be 
taken  as  applicable  to  average  conditions.  It  is  noticeable  that  the  gravel 
concrete  approaches  the  broken  stone  concrete  as  its  age  increases.  Since 
in  many  cases  the  ultimate  strength  of  concrete  is  determined  by  the  strength 
of  its  coarse  aggregate,  it  follows  that  at,  say,  the  age  of  a  few  months 
a  gravel  concrete  may  reach  or  surpass  the  strength  of  a  broken  stone 
concrete  having  a  coarse  aggregate  of  soft  stone  of  low  strength. 

Although  the  claim  is  frequently  made  that  gravel  concrete  is  stronger 
than  broken  stone  concrete,  the  authors  have  failed  to  find  substantial 
proof  of  this.  On  the  other  hand,  various  records,  among  them  a  number 
of  tests  at  the  Watertown  Arsenal,*  as  well  as  the  tests  tabulated  on  page 
388,  tend  to  show  the  probable  accuracy  of  Candlot's  tests. 

Another  argument  in  favor  of  broken  stone  concrete  lies  in  the  fact  that 
gravel  is  often  covered  with  a  film  of  dirt,  difficult  to  remove,  which  lowers 
the  strength.  In  experiments  for  the  East  Boston  Tunnelf  by  Mr.  Howard 
A.  Carson,  Chief  Engineer,  concrete  beams  made  with  washed  gravel  were 
about  one-third  stronger  than  beams  made  with  gravel  coated  with  a  thin 
film  of  dirt. 

Advocates  of  gravel  concrete,  among  them  Mr.  R.  Feret,t  assert  that 
as  the  rounded  stones  slip  more  readily  into  place,  it  is  easier  to  make 
with  them  a  compact  mass.  Loose  rounded  stones  also  contain  a  smaller 
percentage  of  voids  than  angular,  but  this  is  at  least  partly  offset  by  the 
fact  shown  by  the  experiments  of  the  authors,  tabulated  on  page  171,  that 
broken  stone  compresses  more  on  ramming. 

Although  the  weight  of  evidence  apparently  favors  broken  stone  concrete, 
it  by  no  means  follows  that  broken  stone  always  should  be  used  to  the 
exclusion  of  gravel.  In  many  instances,  the  ultimate  strength  of  the  con- 
crete is  of  minor  importance  because  the  proportions  of  the  concrete  are 
determined  by  other  considerations.  Often,  where  strength  is  the  cri- 
terion, but  gravel  is  cheaper  than  broken  stone,  an  additional  percentage 
of  cement  may  be  economical.  Moreover,  the  ultimate  strength  of  gravel 
concrete  is  undoubtedly  greater  than  that  of  concrete  made  with  a  poor 
quality  of  broken  stone.     With  fixed  proportions,  as  discussed  on  page  15, 

♦  Tests  of  Metals,  U.  S.  A.,  1898,  pp.  649  to  654. 

f  Boston  Transit  Commibsion,  yih  Annual  Report,  1901,  p.  39. 

i  Chimie  Appliqu^,  p.  533. 
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gravel  is  cheaper  for  the  contractor  than  broken  stone,  because  a  given 
loose  volume  makes  a  larger  quantity  of  concrete. 

As  indicated  on  page  388,  in  mixtures  of  like  proportions  by  volume, 
the  gravel  concrete  will  have  less  cement  in  a  cubic  yard  of  concrete  than 
a  broken  stone  concrete  unless  the  stone  is  well  graded.  Under  ordinary 
conditions  to  attain  concretes  of  nearly  equal  strength,  with  gravel  and 
with  broken  stone,  the  sand  should  be  proportioned  in  each  according  to 
the  volume  and  dimensions  of  the  voids  in  the  stone,*  and  the  quantity 
of  cement  per  unit  volume  of  compacted  concrete  should  be  the  same  in 
each.  The  gravel  concrete  thus  will  be  apt  to  be  the  denser,  and  this 
will  tend  to  overcome  the  slight  diflFerence  in  strength  due  to  the  varying 
character  of  the  surfaces  of  the  particles  of  the  gravel  and  broken  stone. 

Sometimes  it  is  advantageous  to  mix  a  small  percentage  of  gravel  with 
broken  stone. 

In  comprehensive  tests  at  the  U.  S.  Government  Laboratories,  St.  Louis,t 
upon  concrete  beams,  cylinders  and  cubes  of  different  aggregates,  a  granite 
concrete  was  about  10  per  cent  stronger  than  a  gravel  concrete  made  of 
exceptionally  clean  hard  gravel  pebbles,  while  the  gravel  concrete  showed 
a  strength  about  10  per  cent  greater  than  that  attained  by  a  limestone 
concrete. 

Tests  made  by  Messrs.  William  B.  Fuller  and  Sanford  E.  Thompsonf 
at  Jerome  Park  Reservoir,  New  York  City,  in  1905,  upon  the  density  and 
strength  of  concrete  with  different  aggregates  are  illustrated  in  the  curves 
in  Fig.  i26.§  Because  of  the  greater  density,  the  proportions  by  volume 
being  the  same,  the  specimens  made  with  gravel  and  sand  contained,  in  the 
set  concrete,  a  slightly  larger  percentage  of  cement,  so  that  the  strength  of 
the  gravel  concrete  is  slightly  higher  than  if  allowance  had  been  made  for 
this.  The  relatively  low  strength  of  the  concrete  with  broken  stone  and 
screenings  may  be  due  in  part  to  the  character  of  the  screenings,  since  tests 
by  other  experimenters  have  sometimes  given  exceptionally  high  strength 
when  screenings  were  used. 

The  following  conclusion  was  drawn  with  reference  to  the  relative  strength 
of  broken  stone  and  gravel  concrete. 

A  concrete  with  an  angular  coarse  aggregate,  such  as  broken  stone,  is 
stronger  than  one  with  a  rounded  coarse  aggregate,  like  gravel,  and  the 

♦  This  can  be  better  accomplished  by  trial  mixtures,  thoroughly  compacted,  of  the  dry  aggregate, 
or,  still  better,  of  small  batches  of  concrete,  than  by  water  measurements  of  the  voids.  The  propor- 
tions of  the  a^;regate8  giving  the  smallest  bulk  of  concrete  to  a  given  weight  of  the  mixture  of  aggre- 
gates will  be  the  best.    Also,  see  Chapter  XI  oA  Proportioning. 

f  U.  S.  Geological  Survey,  Bulletin  No.  344,  1908. 

t  Transactions  American  Society  of  Civil  Engineers,  Vol.  LIX,  p.  67,  1907 

I  Engineering  News,  May  30,  1907,  p.  599. 
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same  sand  and  cement — although  the  rounded  aggregate  produces  greater 
density — ^thus  indicating  a  stronger  adhesion  of  cement  to  broken  stone 
than  to  gravel.     However,  if  the  sand  is  also  angular,  like  screenings,  but 
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Fig.  126. — Comparative  Density   and  Strength  of  Concrete  made  with 
Different  Aggregates.     By  Fuller  and  Thompson.     (See  p.  387) 


with  its  grains  of  the  same  sizes  as  the  sand,  the  concrete  with  rounded 
coarse  and  fine  aggregate  is  the  stronger,  probably  because  of  its  greater 
density. 
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EFROT  OF  THE  SIZE  OF  STONE  OR  GRAVEL  UPON  THE  STRENGTH 

OF  CONCRETE 

The  dimensions  of  the  largest  particles  of  stone  and  gravel  which  may 
be  used  in  a  concrete  are  often  limited  by  practical  considerations  of  mixing 
and  placing.  For  ordinary  work  it  is  often  specified  that  the  stone  shall 
pass  through  a  2-inch,  or,  more  often,  through  a  2^inch  ring.  For  ordinary 
mass  concrete  of  wet  consistency  the  limit  may  be  placed  as  high  as  3 
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Fig.    127. — Comparative    Density  and    Strength  of    Concrete    made  from 

Broken  Stone  of  Different  Maximum  Sizes.     Proportions  1 13 :6. 

Age,   140  Days.     (See  p.  390.) 

inches.  In  some  cases,  however,  the  stone  must  be  small  enough  to  pack 
readily  around  reinforcing  metal,  while  in  walls  whose  surface  is  to  be 
picked  or  washed  as  described  on  page  289,  a  better  appearance  will  result 
with  stones  under,  say,  one  inch  diameter,  although  the  strength  of  con- 
crete appears  generally  to  increase  with  the  size  of  the  largest  particles  cf 
stone  in  the  mixture.  This  is  illustrated  with  the  gravel  and  the  finer  trap 
in  experiments  by  Mr.  Howard*  at  the  Watertown  Arsenal  upon  12-inch 

♦  Test  on  MetaU,  U,  S.  A.,  1898,  p.  654, 
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cubes  of  I  :  I  :  3  concrete  made  with  uniform  stone  of  different  sizes.  The 
weights  of  the  specimens  indicate  that  the  increase  of  strength  is  due  pri- 
marily to  the  density.  The  higher  the  limit  of  size  the  greater  the  variation 
in  the  sizes  of  material  and  therefore  the  greater  the  density  of  the  mixture. 

John  Kyle*  nearly  doubled  the  strength  of  i  :  2  : 6  concrete  made  with 
i^-inch  stone  by  substituting  4  parts  of  3^inch  stone  for  a  like  portion  of 
the  ij-inch. 

Tests  by  Messrs.  Fuller  and  Thompsonf  showing  the  effect  of  aggre- 
gates of  different  maximum  size  are  illustrated  in  the  curves  in  Fig.  127. 

From  these  tests  the  following  conclusions  were  drawn: 

I. — Stone  of  the  largest  size  makes  the  strongest  concrete  under  both 
compression  and  transverse  loading,  i.e.,  a  graded  aggregate  in  which  the 
maximum  size  of  the  stone  is  2^  in.  in  diameter  gives  stronger  concrete  than 
a  graded  aggregate  with  i-in.  maximum  size,  and  the  i-in.  stone  gives  a 
stronger  concrete  than  ^-in.  stone.  A  concrete  in  which  the  graded  aggre- 
gate runs  to  I  in.  in  maximum  size  will  require  for  equal  strength  about 
one-sixth  more  cement,  and  with  an  aggreate  running  to  ^-in.  maximum 
size,  about  one-third  more  cement  than  concrete  with  an  aggregate  in  which 
the  maximum  size  is  2^  in. 

2. — ^The  largest  stone  makes  the  densest  concrete.  Concrete  made  with 
graded  stone  having  a  maximum  diameter  of  2\  in.  is  noticeably  denser 
than  that  with  i-in.  stone,  and  this  is  denser  than  that  with  ^-in.  stone. 

EFFECT  OF  THE  QUALITT  OF  THE  STONE  UPON  THE  STRENGTH 

OF  CONCRETE 

The  ultimate  strength  of  concrete  is  often  limited  by  the  texture  or 
strength  of  the  coarse  aggregate.  This  is  evidently  the  case  with  cinder 
concrete.  Experiments  by  Mr.  Geo.  W.  Rafter  J  gave  the  strength  of  con- 
crete made  with  hard  broken  sandstone  and  various  proportions  of  mortar 
from  1.5  to  2.4  times  the  strength  of  similar  mixtures  of  broken  shale  and 
mortar,  and  this  discovery  led  to  the  rejection  of  the  latter  as  a  material 
for  concrete. 

Tests  of  the  authors  upon  12-inch  cubes  broken  at  the  Watertown 
Arsenal  lead  them  to  believe  that  at  least  in  certain  cases  the  ultimate 
strength  of  a  concrete  is  actually  fixed  by  the  shearing  strength  of  the 
particles  of  stone  which  make  up  the  aggregate.  Cubes  in  proportions 
I  :  2J  :  4§, — based  on  a  cement  barrel  of  3.8  cubic  feet, — attained  an  ulti- 
mate strength  of  5000  to  5500  pounds  per  square  inch.     On  account  of 

♦  Proceedings  Institution  of  Ci\'il  Engineers,  Vol.  LXXXVII,  p.  88. 

-f  Transactions  American  Society  of  Civil  Engineers,  Vol.  LIX,  p.  67,  1907. 

i  Second  Report  on  the  Genesee  River  Storage  Project,  New  York,  1894. 
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diflferences  in  the  methods  of  mixing  and  ramming,  some  of  the  speci- 
mens reached  this  limit  at  the  age  of  two  months  while  others  did  not 
attain  it  for  six  months;  but  it  was  noticeable  that  at  whatever  period  the 
ultimate  strength  was  reached  the  planes  of  fracture  were  smooth,  break- 
ing through  each  piece  of  stone,  whereas  before  the  ultimate  strength  was 
reached  many  of  the  stones  pulled  out  from  the  concrete,  leaving  jagged 
instead  of  smooth  surfaces  on  the  pyramids  remaining  after  the  cubes 
were  broken  to  destruction.  The  stone  employed  for  these  specimens  was 
a  hard,  dense  trap.  If  a  weaker  stone  had  been  used,  it  is  probable  that 
the  pieces  would  have  sheared  at  a  much  earlier  period  and  the  ultimate 
strength  would  have  been  lower. 

Tests  at  the  United  States  Government  Laboratories  at  St.  Louis§  upon 
6-inch  cubes  of  exceptionally  good  1:2:4  concrete  26  weeks  old,  made  with 
different  coarse  aggregates,  show  the  following  average  ultimate  strengths: 

Granite  concrete,  4750  pounds  per  square  inch. 

Gravel  concrete  (quartz  pebbles),  3810  pounds  per  square  inch. 

Limestone  concrete,  3460  pounds  per  square  inch. 

Cinder  concrete,  2320  pounds  per  square  inch. 

If  concrete  is  mixed  in  such  proportions  or  by  such  methods  that  the  ulti- 
mate strength  is  reached  before  the  stones  shear,  the  strength  of  the  particles 
of  stone  is  a  much  smaller  factor  in  the  result. 

Tests  of  crushing  strength  of  building  stone  made  by  Mr.  Richard  L. 
Humphrey*  give  the  relative  strength  of  specimens  of  several  kinds  of 
stone: 

The  average  of  a  large  niunber  of  tests  of  2-inch  cubes,  part  on  edge 
and  part  on  bed,  by  Gen.  Q.  A.  Gillmore,  and  quoted  in  Burr's  "  Materials 
of  Engineering,  "t  shows  average  results  for  granite  and  sandstone  almost 
identical  with  the  average  of  Hmnphrey's  tests  on  these  materiab,  while 
the  average  strength  of  specimens  of  limestone  and  marble  was  about 
13  000  lb.  per  square  inch.  Tests  at  the  Watertown  ArsenalJ  give  the 
crushing  strength  of  4-inch  cubes  of  sound  trap  rock  as  33  300  lb.  per 
square  inch,  and  of  seamy  trap  as  19  400  lb. 

The  table  giving  results  of  Mr.  Humphrey's  test  is  especially  interesting 
as  showing  in  a  general  way  that  the  heaviest  rock  is  apt  to  have  the  highest 
strength.  Of  the  8-inch  cubes  tested  on  their  bed,  so  as  partially  to  elimi- 
nate the  effect  of  cleavage  planes,  the  specimen  of  quartzite  is  the  only  one 
which  does  not  follow  this  rule.    In  Gillmore's  tests  mentioned  above,  the 

i  U.  S.  Geological  Survey  Bulletin,  No.  344,  1908. 

♦  As  tabulated  by  Edwin  C.  Eckel  in  Engineering  and  Mining  Journal,  June  20,  1903,  p.  931. 

f  Edition  of  1903,  p.  433. 

t  Tests  of  Metals,  U.  S.  A.,  1898,  p.  577. 
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variation  in  the  same  kind  of  stone  from  different  localities  is  large,  but  in 
each  kind  the  heavier  rocks  usually  give  the  higher  resistances.  We  may 
state,  therefore,  as  a  general  rule  in  comparing  rocks  of  the  same  kind,  that 
those  of  the  highest  specific  gravity  are  apt  to  be  the  strongest,  and  this  rule 
may  be  extended  in  many  cases  to  the  comparison  of  different  kinds  of  rock 

Crushing  Tests  oj  Cubes  oj  Stone, 


By  Richard  L.  Humphrey.     {See  p.  391 

) 

•s 

1 

s 
i 

lb. 

0 

J 

Average  Crushing  Strength. 

3-inch  cube. 

8-inch  cube. 

Location. 

Bed. 

£8" 

Edge. 

Bed. 

Edge 

M 

xSSf 

Chester,  Pa 

Gneiss 

Gneiss 

Granite 

Mica  schist 

Sandstone 

Quartzite 

165.71 
176.23 
190.46 
177.76 
146.00 
158.19 

2.69 

2.825 

3-085 

2.91 

2.40 

2.63 

1 
0.38s    6  007 

5  446 
IS  555 

14  348 

15  680 

8  013 
no  test 

9  505 
II  636 
17  274 
10  417 

7  513 
14  841 

6  i2e 

Germantown,   Pa 

French  Creek,  Pa 

Conshohocken,  Pa 

CurwensWlle,  Pa 

Lumberville,  Pa 

0.135 
0.155 
0.155 
2.335 
0.998 

19  891 

19  997 

20  038 
10  218 
no  test 

13984 
7  910 
7  532 
4  463 
8637 

EFFECT  OF  PERCENTAGE  OF  CEBfENT  UPON  THE  STRENGTH 

OF  CONCRETE. 

The  Strength  of  concretes  rtf  the  same  density  made  with  similar  mate- 
rials varies  approximately  with  the  percentage  of  cement,  so  that  the  com- 
parative strength  of  concrete  in  different  proportions  sometimes  may  be 
estimated  sufl&ciently  close  for  practical  purposes.  The  following  table 
gives  the  results  of  certain  of  the  Jerome  Park  tests*  by  Messrs.  Fuller  and 
Thompson,  where  the  density  of  the  concrete  was  maintained  nearly 
constant. 

DESTRUCTIVE  AGENCIES 

The  effect  of  sea  water,  frost,  fire,  and  rust,  are  treated  in  Chapters  XVI, 
XVII  and  XVIII. 

EffectB  of  Adds.  Experience  shows  that  after  concrete  has  thoroughly 
hardened,  it  resists  the  attack  of  diluted  acids,  such  as  are  found  in  sewage, 
and  that  it  is  only  seriously  affected  by  strong  acids  which  injure  nearly  all 
other  materials.  Concrete  has  proved  to  be  the  most  successful  lining  for 
digesters  in  pulp  mills,  where  sulphurous  acid  is  present  under  high  heat 
pressure. 


♦  Transactions  American  Society  of  Civil  Engineers,  Vol.  LIX,  p.  67,  1907. 
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Effect  of  Bfannre.  Concrete  of  good  quality  after  hardening  is  not 
affected  by  manure,  although  it  may  be  injurious  to  green  concrete.* 

Effect  of  Oils.  Testsf  indicate  that  mineral  oils  do  not  injure  concrete 
even  if  applied  to  it  when  only  a  week  or  two  old.  Animal  fat  and  vegetable 
oils  tend  to  disintegrate  it  if  applied  when  the  concrete  is  green,  but  these 
appear  to  be  successfully  resisted  if  the  concrete  has  thoroughly  hardened. 
Hardened  concrete  may  be  affected  by  the  vapor  from  the  melting  of  animal 
fat,  probably  because  of  the  acid  which  it  contains.     Mr.  TochJ  states  that 


Comparative  Density  and  Strength  of  Similar  Concrete  with  Different  Percentages 
of  Cement  ana  2\-inch  Stone  Graded  as  an  EUi^  se  and  Straight  Line. 


By  Fuller  and  Thompson.     {See  p.  392.) 
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*  In  gravel  and  sand  mixtures  the  percentage  by  weight  of  cement  was  increased  in  each  case 
to  balance  the  di£Ference  in  specific  gravity  between  this  and  the  crushed  material. 

the  action  of  fat  or  vegetable  oil  is  due  to  expansion  caused  by  the  formation 
of  crystak  of  stearate  and  oleate  of  lime.  Light  oils,  like  kerosene  or 
naphtha,  penetrate  any  substance  very  readily,  so  that  if  concrete  tanks  are 
used  for  their  storage,  special  precautions  must  be  taken  in  their  construc- 
tion. 

Effect  of  Electrolytic  Action.  Tests§  and  experience  indicate  that  con- 
crete is  injured  by  electrolysis.  However,  there  is  less  danger  for  plain  con- 
crete or  for  reinforced  concrete  than  for  structural  steel  even  if  the  latter 
is  incased  in  concrete  or  other  masonry. 

♦See  ** Investigation  of  Collapse  of  Filter  Roof  during  Construction  at  Lawrence,  Mass./'  by 
Sanford  E.  Thompson,  Journal  New  England  Water  Works  Association,  Vol.  XXII,  No.  2. 

"I"  James  C.  Hain  in  Engineering  News,  Apr.  20,  1905,  p.  279. 

X  Engineering  News,  Apr.  20,  1905,  p.  419. 

f  By  A.  A.  Knudsen,  American  Institute  Electrical  Engineers,  Vol.  26,  p.  133,  by  Maximilian 
Todi,  Engineering  Record,  June  30,  1906,  p.  794,  and  by  N.  J.  Nicholas,  Engineering  News,  Dec. 
14,  1908,  p.  71a 
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variation  in  the  same  kind  of  stone  from  different  localities  is  large,  but  in 
each  kind  the  heavier  rocks  usually  give  the  higher  resistances.  We  may 
state,  therefore,  as  a  general  rule  in  comparing  rocks  of  the  same  kind,  that 
those  of  the  highest  specific  gravity  are  apt  to  be  the  strongest,  and  this  rule 
may  be  extended  in  many  cases  to  the  comparison  of  different  kinds  of  rock 

Crushing  Tests  of  Cubes  of  Stone. 
By  Richard  L.  Humphrey.     {See  p,  39 1 .) 
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Sandstone 

Quartzite 

165.71 
176.23 
190.46 
177.76 
146.00 
158.19 

2.69 

2.825 

3-085 

2.91 

2.40 

2.63 

o.iSt;    6  007 
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IS  555 

14  348 
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8  013 
no  test 
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6  42C 

Germantown,   Pa 

French  Creek,  Pa 
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Lumberville,  Pa 
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0.155 
0.155 
2-335 
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19  891 
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10  218 
no  test 

13  984 
7  910 
7  532 
4  463 
8637 

EFFECT  OF  PEROENTAOE  OF  OEBfENT  UPON  THE  STRENGTH 

OF  OONORETE. 

The  Strength  of  concretes  of  the  same  density  made  with  similar  mate- 
rials varies  approximately  with  the  percentage  of  cement,  so  that  the  com- 
parative strength  of  concrete  in  different  proportions  sometimes  may  be 
estimated  sufl&ciently  close  for  practical  purposes.  The  following  table 
gives  the  results  of  certain  of  the  Jerome  Park  tests*  by  Messrs.  Fuller  and 
Thompson,  where  the  density  of  the  concrete  was  maintained  nearly 
constant. 

DESTRUOTIVE  AOENOIES 

The  effect  of  sea  water,  frost,  fire,  and  rust,  are  treated  in  Chapters  XV7, 
XVII  and  XVIII. 

EffectB  of  Adds.  Experience  shows  that  after  concrete  has  thoroughly 
hardened,  it  resists  the  attack  of  diluted  acids,  such  as  are  found  in  sewage, 
and  that  it  is  only  seriously  affected  by  strong  acids  which  injure  nearly  all 
other  materials.  Concrete  has  proved  to  be  the  most  successful  lining  for 
digesters  in  pulp  mills,  where  sulphurous  acid  is  present  under  high  heat 
pressure. 


*  Transactions  American  Society  of  Civil  Engineers,  Vol.  LIX,  p.  67,  1907. 
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Effect  of  Bfannre.  Concrete  of  good  quality  after  hardening  is  not 
affected  by  manure,  although  it  may  be  injurious  to  green  concrete.* 

Effect  of  Oils.  Testsf  indicate  that  mineral  oils  do  not  injure  concrete 
even  if  applied  to  it  when  only  a  week  or  two  old.  Animal  fat  and  vegetable 
oils  tend  to  disintegrate  it  if  applied  when  the  concrete  is  green,  but  these 
appear  to  be  successfully  resisted  if  the  concrete  has  thoroughly  hardened. 
Hardened  concrete  may  be  affected  by  the  vapor  from  the  melting  of  animal 
fat,  probably  because  of  the  acid  which  it  contains.     Mr.  TochJ  states  that 

Comparative  Density  and  Strength  of  Similar  Concrete  with  Different  Percentages 
of  Cement  ana  2\-inch  Stone  Graded  as  an  EUi^  se  and  Straight  Line. 


By  Fuller  and  Thom 

psox.      {See  p.  sg2.) 
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*  In  gravel  and  sand  mixtures  the  percentage  by  weight  of  cement  was  increased  in  each  case 
to  balance  the  difference  in  specific  gravity  between  this  and  the  crushed  material. 

the  action  of  fat  or  vegetable  oil  is  due  to  expansion  caused  by  the  formation 
of  crystals  of  stearate  and  oleate  of  lime.  Light  oils,  like  kerosene  or 
naphtha,  penetrate  any  substance  very  readily,  so  that  if  concrete  tanks  are 
used  for  their  storage,  special  precautions  must  be  taken  in  their  construc- 
tion. 

Effect  of  Electrolytic  Action.  Tests§  and  experience  indicate  that  con- 
crete is  injured  by  electrolysis.  However,  there  is  less  danger  for  plain  con- 
crete or  for  reinforced  concrete  than  for  structural  steel  even  if  the  latter 
is  incased  in  concrete  or  other  masonry. 

♦See  ''Investigation  of  Collapse  of  Filter  Roof  during  Construction  at  Lawrence,  Mass.,'*  by 
Sanford  E.  Thompson,  Journal  New  England  Water  Works  Association,  Vol.  XXII,  No.  2. 

f  James  C.  Hain  in  Engineering  News,  Apr.  20,  1905,  p.  279. 

t  Engineering  News,  Apr.  20,  1905,  p.  419. 

f  By  A.  A.  Knudsen,  American  Institute  Electrical  Engineers,  Vol.  26,  p.  133,  by  Maximilian 
Todi,  Engineering  Record,  June  30,  1906,  p.  794,  and  by  N.  J.  Nicholas,  Engineering  News,  Dec. 
14,  1908,  p.  710. 


396  Expt.  No..  

File  Waltham  Reservoir. 
Date     2/g/o6. 
Form  for  Recording  Data  on  Concrete  Specimens 

(TBy.  (Figures  in  (  )  refer  to  Item  Numbers.) 

1 .  Nominal  Proportions i :  j,8  :  4.1 

2.  Car  No 00 

3.  Kind  of  Cement    Atlas 

4.  Kind  of  Sand    iu.c.  \G 

5.  Analysis    No ^20  and  ^21 

6.  Kind   of  Coarse  Aggregate    W.   Gravel 

7.  Analysis  No ^22 

8.  Weight    of    Cement    Used    ^.12 

Weight    of   Sand    Used 5.7.? 

Weight   of  Coarse  Aggregate   Used 12.8^ 

Weight  of  Water  Used r.jj 

Per  Cent  Water  to  Weight  of  Cement  plus  Sand 20% 

Temperature  of  Water (fo°  F. 

Temperature  of  Laboratory 70°  F. 

Total  Weight  of  Material  (8)   +   (9)    4-    (10)  -I-  (ri) 2^.^6 

Weight  of  Mold  Empty    2.00 

Weight    of    Mold    Filled 26.30 

Weight  of  Concrete  Net ^S-S^ 

Weight   of   Concrete    Left    Over 0.00 

Weight  Unaccounted  for — Assumed  as  Solid  Material* 0.16 

Weight  Unaccounted  for — Assumed  as  Water 0.00 

Volume  of  Fresh  Specimen   (cu.  ft.) o.i§2j 

Weight   of   Specimen^— Mold    Removed 22.7 

Method    of    Storage    Atr 

Weight  of  Specimen   Before  Testine 22. S 

Measurements  of  Specimen  Before  Testing.  ..  .7. pp*'   X  8.02"  X  4.12' 

Date  and   Hour  Specimen   Made "?/^~-J  P^- 

Date  Tested 3/9-10  a.m. 

Specific  Gravity  Cement.  .  .  .3.15      30.  Sand.  . .  .2.65     31.  Stone.  . .  .2.75 

(18) 
32.     Weight  of  Cement  in  Fresh  Concrete  (8)  X  (igV  +~r     )  4-  7 — ^ 3'^ 

ii-     Weight  of  Sand  in    Fresh  Concrete  (9)   X    (ig)  -}-  (19)  -}-  (20)    '  '  '5'^ 

34.  Weight  of  Coarse  Aggregate  in  Fresh  Concrete 

(18) 

('°>  X  (18)  -f  (19)  +  (20) '^7^ 

35.  Weight  of  Water  in  Fresh  Concrete  (11)  X    /^gx    ..>>■; — v i.j6 

36.  Absolute  Volume  Cement  in  Fresh  Concrete  (assume  i  cu.ft.water,  62.4  lb.) 

(32) 

(22)  X  62.4  X  (29) ^'^^^ 

37.  Absolute  Volimie  §and  in  Fresh  Concrete 

(ii) 

(22)   X   62.4X(3o) ^-^^■> 

38.  Absolute  Volume  Coarse  Aggregate  in  Fresh  Concrete 

(34) ^ 

(22)  X62.4  X  (31) ^"^^7 

^9.     Absolute  Volume  Water  in    Fresh   Concrete    7 — .    '    .^ r o.i8± 

^  (22;  X  (02.4;  ^ 

40.  Total  Absolute  Volume  Materials  (36)    -f   (37)    -|-   (38)    -I-   (39)  .  .o.QQg 

41.  Tensity    (36)  +(37)  +  (38). 0.815 
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42.      I'etnarks 

♦  Adhering  to  1 
into  Items  (20)  and  (21). 


Computed  by     G.  B. 
Checked   by  5.   E,    T. 
♦Adhering  to  Tools  and  Trays.      Divide  the  Total  Loss,  (15)  —[(18)  +(19)),  by  Estimation 
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by  the  capacity  of  the  testing  machine.  The  Emery  Machine  at  the 
Watertown  Arsenal,  one  of  the  largest  in  the  world,  has  a  capacity  of 
800000  pounds,  and  the  authors  have  had  12-inch  concrete  cubes  tested 
there  which  reached  this  limit,  so  that  1 2  inches  on  a  side  may  be  fixed  in 
general  as  the  maximum  size  for  specimens.  For  a  lower  limit  it  is  doubtful 
if  specimens  less  than  6  inches  square  can  be  made  to  give  accurate  results. 
A  series  of  comparative  tests  by  the  authors  upon  8-inch  and  12-inch  cubes 
gave  much  higher  breaking  strength  per  square  inch  for  the  larger  size 


Fig.  128. -Mold  for  Concrete  Cubes.    {See  p,  395.) 

specimens.  It  was  evident  from  the  lower  unit  weight  of  the  smaller 
specimens,  that  the  difference  was  due,  at  least  in  part,  to  variation  in 
homogeneity. 

Cubes  have  been  the  common  form  of  compression  specimens  and  are 
suitable  for  comparative  tests  of  ultimate  breaking  strength,  but  for  study- 
ing the  real  value  of  concrete  in  compression,  or  for  determination  of 
elastic  properties,  long  prisms  are  preferable. 

For  column  tests,  the  length  of  a  specimen  should  be  at  least  five  times 
the  largest  lateral  dimension.  Both  theory  and  practice  show  that  beyond 
this  point  there  is  but  little  variation  in  the  strength  per  square  inch,  pro- 
viding the  loading  is  central.     See  p.  369. 
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The  specimen  recommended  for  crushing  tests  by  the  Joint  Committee 
on  Concrete  and  Reinforced  Concrete,  and  used  at  the  U.  S.  Government 
Laboratories  at  St.  Louis,  is  a  cylinder  8  inches  diameter  by  i6  inches  long. 

For  reinforced  concrete  beams  the  Committee  recommended  8  by  ii 
inches  by  13  feet  long,  testing  this  on  a  12-foot  span. 

Beams  for  testing  the  transverse  strength  of  concrete  are  usually  made 
from  6  to  12  inches  square.  The  smaller  size  is  satisfactory  provided  the 
mixture  is  a  fairly  wet  one  so  that  the  comers  and  surfaces  of  the  molds 
can  be  filled.  For  specimens  6  inches  square  a  convenient  length  is  6 
feet,  to  be  broken  on  a  60-inch  span.  The  halves  of  the  specimens  may 
be  afterwards  broken  to  average  with  the  full  beam  test  or  to  compare  the 
strength  at  different  periods.  Experiments  prove  that  the  ultimate  fiber 
stress  in  the  half  beams  will  be  practically,  as  well  as  theoretically,  the  same 
as  that  in  the  whole  beams. 

Specimens  for  crushing  must  be  faced  with  some  material  which  will 
transmit  the  strain  to  all  points  in  the  surfaces.  At  the  Watertown  Arsenal 
plaster  of  Paris  or  neat  cement  is  employed.  After  spreading  the  surface 
with  a  coat  of  plaster  or  cement,  a  block  of  polished  steel  is  placed  upon 
it,  and  it  is  allowed  to  set.  Before  crushing,  the  surface  is  tested  with  a 
straight-edge,  and  any  irregularities  are  smoothed  oflF  with  its  sharp  edge. 

Spedmens  for  Bough  Tests.  If  the  quality  of  sand  is  questioned  and  a 
laboratory  is  not  available,  a  rough  test  may  be  made  by  mixing  up  a  block 
of  mortar  or  concrete,  using  the  same  aggregates  mixed  in  the  same  propor- 
tion and  to  the  same  consistency  that  is  to  be  employed  in  the  work  and 
examining  the  specimens  from  day  to  day.  If  kept  in  a  warm  room  under 
a  moist  cloth,  the  mortar  or  concrete  should  harden  after  24  hours  so  as  to 
resist  the  pressure  of  the  thumb  and  at  the  end  of  a  week  in  the  air  it  should 
])e  hard  and  sound. 

Method  of  Quartering.  To  obtain  an  average  sample  from  a  pile  of 
sand,  gravel,  or  stone,  the  method  of  quartering  is  useful.  Shovelfuls  of 
the  material  are  taken  from  the  various  {)arts  of  the  pile,  mixed  together 
and  spread  in  a  circle.  The  circle  is  quartered,  as  one  would  quarter  a 
pie,  two  of  the  opposite  quarters  are  shoveled  away  from  the  rest,  thor- 
oughly mixed,  spread,  and  quartered  as  before.  The  operation  is  re- 
peated until  the  quantity  is  reduced  to  that  required  for  the  sample. 


REINFORCED  CONCRETE  DESIGN  399 


CHAPTER   XXI 
REINFORCED  CONCRETE  DESIGN 

Reinforced  concrete  h  concrete  in  which  steel  or  other  metal  is  imbedded 
to  increase  its  strength.  Although  it  has  been  employed  generally  as  a 
building  material  for  only  a  few  years,  the  laws  governing  the  eflFective 
combination  of  concrete  and  steel  are  now  sufficiently  well  established  to 
enable  the  engineer  to  design  a  structure  with  assurance  of  permanent 
strength  and  durability. 

Occasional  failures  have  occurred  in  reinforced  concrete  construction 
through  neglect  of  essential  principles.  The  causes  have  been  (i)  poor 
design,  particularly  in  the  details  which  do  not  occur  in  steel  design;  (2) 
poor  materials,  especially  poor  sand;  (3)  misplacement  of  reinforcement; 
and  (4)  too  early  removal  of  forms.  These  are  all  readily  preventable 
causes  under  careful  engineering  and  superintendence.  Some  of  the  more 
important  points  to  guard  against  are  outlined  in  Chapter  II,  page  28a. 

Until  recently  there  has  been  considerable  divergence  in  the  theory  of  beam 
design  and  of  column  design.  Authoritative  reports  were  brought  out  in 
Europe  in  1907  and  1908.  In  America,  the  Joint  Committee  on  Concrete 
and  Reinforced  Concrete  presented  its  first  Progress  Report  early  in  1909. 
This  Joint  Committee  is  composed  of  members  selected  from  the  American 
Society  of  Civil  Engineers,  the  American  Society  for  Testing  Materials,  the 
American  Railway  Engineering  and  Maintenance  of  Way  Association,  and 
the  Association  of  American  Portland  Cement  Manufacturers,  and  there- 
fore represents  the  highest  authority  in  the  United  States.  Its  recommen- 
dations have  tended  to  standardize  general  practice. 

In  this  chapter  the  recommendations  on  design  of  this  American  Joint 
Committee  have  been  followed,  not  only  because  of  their  general  acceptance 
as  a  standard,  but  because  they  agree  with  the  views  of  the  authors  and 
represent  the  most  satisfactory  rules  thus  far  formulated.  This  has  necessi- 
tated no  changes  in  the  methods  of  analysis  given  in  the  first  edition,  since 
the  theory  of  stress  there  presented  has  since  been  generally  adopted. 

Results  of  recent  tests  have  made  possible  a  more  complete  treatment  of 
the  details  of  design,  and  extensive  study  and  investigation  have  led  to  the 
addition  of  simple  working  formulas  and  practical  recommendations. 

In  general,  only  brief  discussions  together  with  the  rules  and  principal 
formulas  for  design  are  given  in  the  text,  the  analytical  treatment  of  each 
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subject  being  transferred  to  the  Appendix  or  printed  in  footnotes  for  the 
use  of  readers  interested  in  the  theory. 
In  the  following  pages,  then,  are  discussed: 

Fundamental  principles  of  the  combination  of  steel  and  concrete .     400  to  4 1 6 
General  prinaples  01  design  and  formulas  for  rectangular  beams 

and  slabs 4 1 6  to  422 

Simple  formulas  for  T-beams 433  to  426 

Design  of  the  ends  of  continuous  beams  next  to  the  supports. ...     427  to  430 

Reinforcement  for  diagonal  tension  and  shear     441  to  456 

Bond  of  steel  to  concrete 456  to  461 

Details  of  beam  design 44 1  to  46 1 

An  example  of  floor  design 468  to  475 

Theory  of  the  design  of  mt  slabs 483 

Bending  moments  and  shears  from  an  elementary  standpoint ...  433 

Distribution  of  loads 431 

Tables  and  curves  for  beam  and  slab  design 507  to  526 

Tests  of  reinforced  beams 477 

Columns  of  plain  concrete,  vertically  reinforced,  and  hooped 488 

Reinforcement  for  temperature  contraction 500 

Types  of  reinforcement 504 

Analyses  for  the  derivation  of  beam  formulas  including 

Simple  rectangular  beams 751 

T-beams 754 

Beams  with  steel  in  both  tension  and  compression 757 

Beams  with  concrete  bearing  tension 760 

Simple  beams  treated  by  the  parabolic  theory 762 

In  other  parts  of  the  treatise  are  discussed  various  special  types  of 
reinforced  concrete  construction  and  details  of  design,  including: 

Arch  design 533 

Retaining  wall  design 659 

Footings 644 

Building  construction 607 

Chimney  desi^ 630 

Analysis  for  arcular  beams  and  chimneys 765 

Conduits 679 

Tunnels 689 

Dams 674 

Reservoirs  and  tanks 695 

Specifications  for  first-class  or  high  carbon  steel    38 

Protection  of  metal  from  corrosion  and  fire 347 

The  notation  adopted  in  the  formulas  is  the  Standard  Notation  as 
adopted  by  the  Joint  Committee 529 

OENERAL^RINOIPLES  OF  REINFORCED  BEAMS 

A  concrete  beam,  when  reinforced  with  iron  or  steel  r6ds  properly  placed, 
develops  a  capacity  for  carrying  loads  several  times  greater  than  its  carry- 
ing capacity  when  without  reinforcement.  It  is  evident  that  the  location 
of  the  reinforcement  in  the  beam  must  conform  to  the  principles  of  mechanics 
so  that  the  concrete  shall  be  strengthened  in  its  weakest  part.  Hence,  since 
concrete  is  comparatively  weak  in  its  resistance  to  pull,  reinforcing  metal 
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should  be  placed  where  it  will  aid  the  concrete  in  carrying  tension.  In  a 
beam  or  slab  the  metal  should  be  as  near  to  the  surface  on  the  tension  side 
of  the  beam  as  is  consistent  with  properly  imbedding  it  and  providing  a 
sufficient  thickness  of  concrete  to  protect  it  from  rust  and  fire. 

Since  concrete  is  a  brittle  material  and  steel  a  comparatively  ductile  one, 
it  might  be  expected  that  the  stretching  of  the  tension  surface  of  a  beam 
would  result  in  the  formation  of  cracks  on  the  under  surface  of  the  concrete, 
and  that  all  the  pull  would  be  imposed  upon  the  steel.  Tests  by  Prof. 
Frederick  E.  Tumeaure*  and  others  have  shown  that  cracks  in  the  concrete 
are  actually  produced  by  the  tension  and  that  the  tension  load  is  thus  trans- 
ferred to  the  metal.  However,  while  these  cracks  reduce  the  strength  of  the 
concrete,  they  are  so  minute,  being  at  first  invisible  to  the  naked  eye,  and 
so  distributed  over  the  section,  that  the  reinforcing  metal,  as  shown  by 
tests,  is  protected  by  the  concrete  from  corrosion  even  up  to  the  point  of  the 
elastic  limit  of  the  steel.f 

Not  only  must  the  steel  be  correctly  located,  but  it  is  essential  to  have  the 
proper  quantity  of  metal  in  the  beam.  It  is  obvious  that  if  the  cross-section 
of  the  metal  is  too  large  as  compared  with  the  area  of  the  concrete  in  com- 
pression, the  beam,  in  case  of  failure,  will  give  way  by  compression  in  the 
concrete,  whereas,  if  the  area  of  the  metal  is  too  small,  weakness  will  show 
itself  as  soon  as  the  metal  has  reached  its  yield  point,  which  is  usually  not 
far  from  one-half  the  actual  breaking  strength  of  the  steel.  The  area  of  the 
reinforcing  metal  in  rectangular  beams  and  slabs  is  apt  to  vary  according 
to  the  conditions  from  about  i%  to  ii%  of  the  area  of  the  cross-section  of 
the  reinforced  beam  above  the  steel.  For  example,  a  beam  10  inches  wide 
and  II  inches  deep  with  steel  one  inch  above  its  bottom  surface  (100  square 
inches  net  area)  requires,  according  to  circumstances,  from  ^  square  inch 
to  i^  square  inches  section  of  steel.  In  any  given  design  this  area  of  rein- 
forcement should  be  determined  from  the  character  of  the  member  and  the 
strength  and  elasticity  of  the  concrete  and  the  steel.  More  than  1%  of 
steel  is  not  usually  economical  in  a  rectangular  beam  unless  the  concrete  is 
allowed  to  be  stressed  beyond  the  high  pressure  of  750  pounds  per  square  inch. 

In  designing  a  beam  composed  of  concrete  with  steel  imbedded  in  it, 
the  bending  moment  produced  by  the  superimposed  load, — which  is  termed 
the  live  load, — plus  the  weight  of  the  beam  itself,  the  dead  load,  must  be  no 
greater  than  the  moment  of  resistance  of  the  beam  (i.e,,  the  moment  of  the 
internal  resisting  forces  of  the  strength  of  the  concrete  and  steel)  divided  by 
a  proper  factor  of  safety. 

*  Proceedings  American  Society  for  Testing  Materials,  1904. 

fSee  pag?   4xa  "^ 
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That  which  differentiates  the  study  of  a  reinforced  concrete  beam  from 
that  of  a  beam  composed  of  a  single  homogeneous  material  is  the  determina- 
tion of  the  pull,  which  is  borne  by  the  steel  alone,  and  of  the  compression, 
sustained  entirely  by  the  concrete.  The  problem  is  rendered  the  more  com- 
plex because  the  strength  and  elasticity  of  concrete  vary  through  a  wide 
range  according  to  the  nature  of  its  ingredients  and  their  proportions. 
Current  practice,  borne  out  by  exp)eriments  made  at  various  American  uni- 
versities, indicates  that  beams  may  be  designed  on  the  assumption  that  the 
concrete  in  the  upper  part  of  the  beam  resists  all  the  compression  and  the 
steel  in  the  bottom  of  the  beam  takes  all  of  the  pull.  This  is  always  on  the 
safe  side,  since  the  concrete  assists  the  steel  in  tension  to  a  slight  degree. 
The  theories  of  the  distribution  of  the  stresses  in  reinforced  concrete,  which 
are  based  on  the  elasticity  of  the  concrete  and  the  steel,  are  sufficiently 
accurate  for  the  practical  purposes  of  design.  Before  giving  formulas  and 
tables  to  be  used  in  the  design  of  reinforced  beams,  the  principles  govern- 
ing the  assumption  of  the  distribution  of  stresses  and  the  properties  of  the 
materials  will  be  considered. 

A  Plane  Section  Before  and  After  Bending.  While  experiments  at 
the  Massachusetts  Institute  of  Technology  indicate  that  the  law  of  plane 
sections  before  and  after  loading  does  not  apply  exactly  to  reinforced 
concrete  beams,  nevertheless,  it  is  sufficiently  accurate  for  practical 
purposes  to  assume  it  correct,  viz:  that  if  a  plane  section  is  taken  through 
a  beam  before  loading,  after  loading,  this  section,  even  though  inclined  to 
its  original  position  by  the  bending  due  to  the  load,  remains  a  plane  section. 
From  this  it  follows,  as  in  the  common  theory  of  beams,  that  the  stretching 
or  shortening  per  unit  of  length  of  any  fiber  which  cuts  the  section  consid- 
ered may  be  assumed  as  proportional  to  the  distance  of  this  fiber  from  the 
neutral  axis  of  the  section. 


MODULUS  OF  ELASTIOITT  OF  STEEL 

The  moaulus  of  elasticity  of  steel  varies  from  28  000  000  pounds  per 
square  inch  to  31  000  000  pounds  per  square  inch;  30  000  000  is  customarily 
taken  as  an  average  value,  and  is  the  value  adopted  in  this  treatise. 

All  Steel,  irrespectiye  of  its  Ultimate  Strength,  Elastic  Limit  or  Chemi- 
cal Composition,  has  SubstantiaUy  the  Same  Modulus  of  Elasticity.  It 
follows  therefore  from  the  principles  of  elasticity  that  the  stretch  under  a 
given  pull  is  independent  of  the  character  of  the  steel. 
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The  modulus  of  elasticity  is  an  important  item  in  reinforced  concrete 
design  and  is  discussed  at  length  in  the  pages  which  follow.  For  practicftl 
design  it  is  recommended  that  the  ratio  of  the  modolns  of  elasticity  of 
steel  to  that  of  concrete  be  taken  at  16,  corresponding  to  a  concrete  modu- 
lus of  2  000  000. 
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OKPORMATION  PER  UNIT  OP  LENQTM 

Fig.  120.  Stress  Deformation  Diagram,  Limestone  Concrete  Cylinders  of 
Medium  Consistency  and  Extra  Good  Quality.*    (See  p.  404). 

Determination  of  Modulus  of  Elasticity.  The  modulus  of  elasticity,  £, 
may  be  taken  as  the  quotient  of  the  stress  per  unit  of  area  divided  by  the 
deformation  (that  is,  the  elongation  or  the  shortening)  in  a  unit  length.    In 

*  Bulletin  No.  ^4^,  U,  St  Geological  Survey,  p.  33* 


404  A  TREATISE  ON  CONCRETE 

customary  English  units  where  the  modulus  is  in  pounds  per  square  inch, 

stress  per  square  inch 
defoliation  per  linear  inch 

It  is  determined  in  the  laboratory  by  measuring  the  deformation  for  the 

loads  successively  applied  and  plotting  them  as  shown  in  Fig.  1 29.    The 

cuives  in  the  diagram  represent  the  deformations,  at  different  stages  of  the 

loading,  for  a  typical  cylinder  8  inches  in  diameter  by  16  inches  high  of  extra 

strong  1:2:4  concrete,  tested  at  the  St.  Louis  Government  Laboratory  in 

1907.    The  set,  which  is  the  permanent  deformation  when  the  load  is 

released,  is  not  indicated  in  the  diagram  because  the  total  deformation  is 

that  which  must  be  used  in  reinforced  concrete  analysis. 

The  form  of  the  deformation  curve  is  approximately  a  parabola,*  but 

the  tests  at  St.  Louisf  indicate  that  for  first-class  concrete  the  modulus  is 

nearly  constant  for  about  one-third  of  the  ultimate  strength.    The  modulus 

800 

at  this  point  is ,  or  3  200  000  pounds  per  square  inch,  in  the  four 

0.00025 

weeks  old  concrete  tested. 

Results  of  Tests.  Numerous  tests  have  been  made  to  determine  the 
modulus  of  elasticity  of  concrete  which  indicate  as  large  a  range  in  results 
.  obtained  by  different  experimenters,  even  with  concrete  of  the  same  pro- 
portions of  cement  to  aggregate,  as  from  i  500  000  to  5  000  000  per  square 
inch.  The  reasons  for  this  are  not  yet  fully  determined;  it  has  been 
conclusively  proved,  however,  that  the  age  of  concrete,  its  richness  and 
its  density  have  undoubtedly  a  large  influence  on  this  variation. 

The  following  table,  compiled  from  various  tests,  may  be  of  value  as 
suggesting  approximate  values  of  the  modulus  for  different  proportions  of 
concrete  based  upon  the  total  deformation  at  one-third  the  crushing 
strength  of  cylinders  at  an  age  of  thirty  days.  Two  columns  are  given,  one 
for  ordinary  wet  concrete  of  medium  quality,  and  one  for  concrete  very 
carefully  made  with  a  dense  mixture  of  mushy  consistency  and  kept  wet 
during  hardening.  The  "ordinary*'  values  are  slightly  below  those  which 
should  be  expected  in  practice  on  construction  work. 

The  modulus  of  elasticity  of  concrete  probably  bears  a  definite  relation 
to  its  ultimate  strength,  but  the  factors  which  enter  into  this  relation 
probably  will  never  be  determined  exactly.  Plotting  the  results  of  a  large 
number  of  tests  made  at  the  Watertown  Arsenal,  at  the  Government  Labora- 

*  See  discussion  by  Prof.  Talbot  in  University  of  Illinois  Bulletin,  No.  10,  Feb.  i,  1907,  p.  21. 
■j"  Bulletin  No.  344,  U.  S.  Geological  Survey,  pp.  36-53. 
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tory  at  St.  Louis,  and  at  many  of  the  colleges,  indicates  an  approximate 

ratio  of  1300  between  the  modulus  of  elasticity  and  the  ultimate  strength. 

Kimball'B  Tests.    The  moduli  at  different  loads  from  tests  of  Mr.  George 

A.  Kimball  made  at  the  Watertown  Arsenal  upon  12-inch  cubes  are  given 


Moduli  of  Elasticity  of  Concrete  of  Different  Propori 
Average  Values,     (See  p.  404) 

ORDINARY  WET  CONCRKTE. 

^ions.     Approximate 

EXCSPnONALLT  STRONG 
CONCRETE. 

PROPORTIONS.!  Crushing 
1                           Strength 
,  at  30  days. 
j                         jlb.per  sq.in. 

I 

Modulus 

of 

Elasticity 

lb.  per  sq.  in. 

Crushing 

Strength 

at  30  days. 

Ib.per  sqin, 

Modulus 
of 
•    Elasticity 
lb.  per  sq.  in. 

Broken    stone    or| 
gravel  concretei  i 

1  j 

:  ij  :  3        2300 
12:4          1700 
:  2j  :  5        1500 
13:6     !     1300 
: 4  :  8           900 
:  2  :  5     ,       700 

2  500  000 
2  000  000 
I  800  000 
I  600  000 
I  300  000 
900  000 

2800 
2500 
2200 
1900 
1500 
1000 

3  600  000 
3  200  000 
2  800  000 
2  500  000 
2  000  000 
I  300  000 

Note — ^A  modulus  of  2  000  000,  corresponding  to  a  ratio  of  15)  is  recommended  for  general 
use. 

in  table  below.  The  moduli  are  computed  with  the  set  deducted  from 
the  deformation,  so  that  the  values  are  slightly  higher  than  would  be  obtained 
from  total  deformation. 

Elastic    Properties   oj   Broken   Stone    Concrete    12-inch  Cubes, 
Portland  cement,*  bank  sand  and  broken  conglomerate  stone. 

By  George  A.  Kimball  at  Watertown  Arsenal.    {See  p.  405.) 


COMPOSITION 

Age 

MODULUS  OP    ELASTICFTY  BETWEEN  LOADS 
PER  SQUARE  INCH  OP 

Compressive 
strength 
per  sq.in. 

lb. 

1 

1 

100 

and 
600 
lb. 

100 

and 

1000 

lb. 

1000 
and 

9000 

lb. 

*       * 

2 
2 
2 
2 

3 
3 

3 
3 

6 
6 
6 

4 

4 
4 
4 

6 
6 
6 
6 

12 
12 
12 

7  days 
I  mo. 
3  mos. 

6  mos. 

7  days 
I  mo. 
3  mos. 
6  mos. 

I  mo. 
3  mos. 
6  mos. 

2593000 
2  662  000 
3671000 
3646000 

1  869000 

2  438  000 
2  976000 
3608000 

I  376000 
I  642  000 
I  820000 

2  054000 

2445000 
3170000 
3567000 

1530000 
2  135000 
2  656000 
3503000 

I  364000 
I  522  000 

I  351000 

1  462000 

2  158000 
2  582  000 

I  219000 
I  805000 
1868000 

1  730 
2567 
2975 
3989 

2  260 

2741 
3068 

I  146 
1359 
1592 
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Various  other  tests  of  modulus  of  elasticity  may  be  found  in  Tests  of 
Metals,  U.  S.  A.,  during  the  years  1898  to  1907. 

Tests  of  Mortar  PrismB.  Elastic  properties  of  prisms  of  neat  Portland 
cement  and  cement  mortar,  from  tests  made  by  Mr.  Howard*  at  the 
Watertown  Arsenal,  are  presented  in  the  following  table: 

Elastic  Properties  oj  Cement  and  Mortar  Prisms  6  by  6  by  iS  inches. 
Watertown  Arsenal.    (See  p,  406.) 


RrnnH 

COMPOSITION 

Age 

MODULUS  OF  ELASTICITY   BETWEEN 
LOADS  PER  SQUARE  INCH  OF 

loads  per 
square  inch  of 

III 

lb. 

Cement 

u 

^ 

TOO 

and  600 

100 
and  I  000 

1 000 
and  3000 

600 

1000 

3000 

1 

Days 

lb. 

lb. 

lb. 

Inch 

Inch 

Inch 

Alp!ia 

Neat 

0 

7 

7143000 

5000000 

8  333  000 

0. 

0. 

0. 

4783 

7 

4  167  000 

3  600000 

3448000 

0. 

0. 

UX)02 

5  000 

Alpha 

I 

I 

15 

3125000 

2  812  000 

2  326000 

-.0002 

-.0002 

.0007 

3846 

36 

2  381  000 

2  500000 

2  Q41  000 

0. 

.0002 

.0012 

4763 

30 

2  632  000 

2  727  000 

3030000 

.0001 

.0002 

.0010 

4948 

Alpha 

I 

2 

15 

I  724000 

1475000 

.0005 

.0023 

1376 

^? 

2  27^000 
2  778000 

2  195000 

1538000 

.0001 

.0006 

.0040 

2  184 

3« 

2812  000 

2325000 

0. 

.0004 

.0020 

2  755 

Gaged  length,  lo  inches. 

ModnluB  of  Elasticity  in  Beams  vs.  Ck)liiximB.  The  modulus  of  elasticity 
in  beams  as  determined  by  measurements  and  computations  by  Professor 
Talbot  is  approximately  the  same  or  possibly  slightly  lower  than  in  col- 
umns. 

Effect  of  Consistency  of  Concrete  upon  the  Modulus  of  Elasticity.  An 
excess  of  water  in  the  concrete  not  only  decreases  the  strength  (see  page 
382),  but  also  affects  the  deformation  curve  so  as  to  show  a  more  vari- 
able modulus  near  the  beginning  of  the  test.  The  moduli  of  concrete 
of  different  consistencies  and  at  different  ages  are  shown  in  the  tables  from 
tests  of  the  authors  on  following  page, 

Relation  of  Stress  Deformation  Curve  to  the  Theory  of  Beams.  The 
theory  of  beams  is  worked  out  under  the  assumption  that  a  section  plane 
before  bending  remains  plane  after  bending  so  that  the  deformation  or  stretch 
at  any  point  in  the  compressive  portion  of  the  beam  is  proportional  to  the 
distance  of  this  point  from  the  neutral  axis.  According  to  this  assumption 
the  distribution  of  stresses  is  also  proportional  to  the  distance  from  the 
neutral  axis  so  long  as  the  moment  of  elasticity  is  constant.    This  distribu- 

*  Testa  of  Metals,  U.  S.  A.,  1898. 
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tion  may  be  then  represented  by  a  straight  line  as  shown  in  Fig.  131,  p.  417. 
When,  however,  the  modulus  of  elasticity  changes  Hook's  law — that  stress 
is  proportional  to  deformation — ^is  no  longer  applicable,  since  the  intensity 
of  stress  is  no  longer  proportional  to  the  distance  from  the  neutral  axis  but 
changes  according  to  the  relation  of  the  moduli  of  elasticity  at  different  load- 
ings, and  the  line  representing  the  distribution  becomes  a  curve.* 


Modulus  of  Elasticity  of  Concrete  of  Different  Consistencies. "f 

Volume  I,  :  2l  14^ 
By  Taylor  and  Thompson.     (See  p.  406.) 


Proportions  by 


TERY  WET. 


Approzunate. 
age  in 
months. 


Since  the  modulus  is  nearly  constant  within  the  working  limits  the  authors 
have  adopted  the  straight  line  theory  of  distribution  of  stress  as  simplest  and 
most  practical. J 

Formerly  the  parabolic  distribution  of  pressure  in  concrete  above  the 
neutral  axis  was  used  in  preference  to  the  straight  line  theory  because 
it  corresponds  somewhat  more  nearly  to  actual  test.  The  two  theories, 
however,  require  practically  identical  percentages  of  steel  and  the  only 
difference  is  in  the  determination  of  the  unit  stress  in  the  concrete.  When 
using  the  parabola  theory,  about  15%  lower  compressive  stress  in  the  con- 
crete must  be  used  than  when  figuring  by  the  straight  line  theory  to  obtain 
similar  results.  For  example,  650  pounds  per  square  inch  safe  compres- 
sion by  the  straight  line  theory  corresponds  to  about  565  pounds  per  square 
inch  by  the  parabola  theory. 

*  A  comprehensive  anafytical  discussion  of  the  eflPect  of  a  vaiying  modulus  of  elasticity  upon  the 
pressure  in  a  beam  under  different  loadings  is  presented  by  Prof.  Talbot  in  Journal  Western  Society 
of  Engineers,  Aug.  1904. 

t  "The  Consistency  of  Concrete,"  by  Sanford  E.  Thompson,  American  Society  for  Testing 
Materials.    Vol.  VI,  1906. 

$  It  is  also  recommended  by  the  Joint  Conmiittee,  1909. 
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Value  to  Use  for  the  Ratio  of  Elasticity  in  OompreBtion.  For  beam 
and  slab  design  and  also  for  column  design,  tests  indicate  that  a  practical 
value  of  15  for  the  ratio  of  the  moduli  of  steel  to  concrete  corresponding  to  a 
concrete  modulus,  E^  =  2  000  000,  best  satisfies  the  conditions  for  ordinary 
1:2:4  concrete,  and  without  serious  error  may  be  used  for  all  classes  of 
concrete,  and  is  therefore  recommended  for  general  use.*  For  calculations 
relative  to  deflections  where  the  tensile  strength  of  the  concrete,  taken  into 
account,  a  value  of  8  to  12  maybe  used  as  should  properly  be  giving 
results  corresponding  more  nearly  to  actual  conditions.  The  value  of  15 
has  been  adopted  in  the  American,  British,  German  and  Austrian  rules 
up  to  1909.  The  French  rules  for  1907  authorize  a  range  from  8  to  15, 
according' to  conditions. 

A  lower  modulus  of  elasticity  for  concrete  (that  is,  a  higher  ratio)  should 
be  used  in  determining  the  location  of  the  neutral  axis  in  beam  design  than 
the  values  obtained  at  working  loads  in  compression  tests,  to  compensate 
for  the  neglect,  in  the  ordinary  formulas,  of  the  effect  of  tension  in  the 
concrete.  The  use  of  a  high  ratio  is  generally  on  the  safe  side  also,  since  it 
lowers  the  apparent  location  of  the  neutral  axis  and  increases  the  amount 
of  steel  required.  These  reasons  explain  the  selection  of  a  ratio  of  15, 
which  is  a  higher  value  than  is  obtained  in  compression  tests.  On  the 
other  hand,  when  the  modulus  is  to  be  used  to  determine  the  deflection  of 
a  beam,  a  lower  ratio  (i.  e.,  a  higher  modulus)  should  be  used  to  make  up 
for  the  omission  of  the  tensile  stress  unless  this  is  allowed  for  in  the  formulas. 

In  column  design,  while  the  use  of  a  low  ratio  is  most  conservative,  a 
high  ratio  (i.  e.,  a  low  modulus)  corresponds  more  nearly  to  actual  condi- 
tions, because  if  there  is  a  weak  spot  in  the  column  or  unusual  loading,  the 
steel  will  be  brought  into  action  to  an  amount  indicated  by  the  lower 
modulus. 

The  ratio  of  modulus  of  elasticity  within  working  limits  in  beams  figured 
by  the  parabola  and  by  the  straight  line  methods  is  indicated  by  Prof. 
Talbot's  studiesf  to  be  in  the  ratio  of  about  13  to  12. 

Modulus  of  Elasticity  in  Tension.  But  few  tensile  tests  of  concrete  have 
been  made,  but  these  indicate!  that  the  elastic  modulus  in  tension  is 
probably  the  same  as  the  modulus  in  compression. 

ELONGATION  OR  STRETCH  IN  CONCRETE 

According  to  tests  of  Professor  Tumeaure,  already  mentioned,  reinforced 
concrete  imder  a  pull,  as  in  the  lower  portion  of  a  beam,  will  usually  stretch 

*It  is  thus  recommended  by  the  Joint  Committee,  1909. 
f  University  of  Illinois,  Bulletin  No.  4,  April  18,  1906. 
X  Prof.  W.  Kendrick  Hatt,  Journal  Association  Engineering  Societies,  June  1904,  p.  32. 
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DEFORMATION  PER  UNIT  OF  LENGTH 

Fio.  130.    Typical  Deformation  and  Deflection  Curves  of  a  Reinforced  Beam 
By  Prof.  A.  N.  Talbot.    (S99  p,  410.) 
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o.oooi  to  0.0002  of  its  length,  that  is,  o.oi  per  cent  to  0.02  per  cent,  before 
showing  minute  cracks  or  "water-marks."  Cracks  become  noticeable  at 
a  stretching  varying  in  different  specimens  from  0.0003  to  o.ooio  of  their 
length.  At  this  stretch,  the  steel  imbedded  in  the  concrete  will  have  a  stress 
of  9  000  to  30  000  pounds  per  square  inch.  Even  then,  however,  the  cracks 
are  still  so  small  and  are  so  well  distributed  by  steel  properly  placed  that 
they  are  not  apt  to  be  noticed  in  a  reinforced  structure  until  the  steel  has 
nearly  reached  its  elastic  limit. 

The  concrete  in  a  reinforced  beam  stretches  similarly  to  the  concrete  in 
a  plain  beam  except  that  the  plain  concrete  beam  breaks  when  the  limit  of 
stretch  is  reached,  while  if  reinforced,  the  puU  is  borne  partly  by  the  steel 
and  partly  by  the  concrete,  and  they  both  stretch  together  up  to  the  point 
where  cracks,  so  minute  at  first  as  to  be  almost  invisible,  occur  in  the  con- 
crete. 

The  action  of  the  reinforced  concrete  is  shown  in  the  deflection  curve  in 
Fig.  130.  The  inclination  of  this  curve  changes  at  about  the  same  load 
that  is  required  to  break  a  similar  beam  of  plain  concrete. 

The  diagram  shows  a  typical  result  of  Prof.  Talbot's  tests  of  the  defor- 
mation of  the  concrete  and  the  deformation  of  the  steel,  the  deflection  of 
the  beam,  and  the  various  measured  positions  of  the  neutral  axis  during 
flexure.    Among  other  conclusions.  Prof.  Talbot  draws  the  following: 

1.  The  composite  structure  acts  as  a  true  combination  of  steel  and  con- 
crete in  flexure  during  the  first  or  preliminary  stage,  and  this  stage  lasts 
until  the  steel  is  stressed  to,  say,  3  000  pounds  per  square  inch,  and  the 

lower  surface  of  the  concrete  is  elongated  about of  its  length. 

°  10  000 

2.  During  the  second  or  readjustment  stage  there  is  a  marked  change 
in  distribution  of  stresses,  the  neutral  axis  rises,  the  concrete  loses  part  of 
its  tensional  value,  and  tensile  stresses  formerly  taken  by  the  concrete  are 
transferred  to  the  steel.  During  this  stage  minute  cracks  probably  exist, 
quite  well  distributed,  and  not  easily  detected. 

3.  In  the  third  or  straight-line  stage  the  neutral  axis  remains  nearly 
stationary  in  position  and  the  concrete  gradually  loses  more  of  its  tensional 
value.  Visible  cracks  appear  and  gradually  grow  larger,  though  no  change 
in  the  character  of  the  load-deformation  diagram  results.  It  would  seem 
probable  that  at  these  cracks  the  stress  in  the  steel  is  more  than  is  indicated 
by  the  average  deformation  for  the  full  gage  length. 

Professor  Talbot  states  that  at  the  load  when  the  curve  changes  charac- 
ter,— which  in  the  beam  shown  in  the  diagram  is  about  8  000  pounds  total 
load, — there  are  probably  invisible  cracks  in  the  lower  portion  of  the  beam 
This  change  in  direction  of  the  curve,  indicating  a  suddenly  increased  load 
upon  the  steel,  is  strong  proof  of  the  loss  in  tensional  resistance  of  the  con- 
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Crete.  Professor  Tumeaure,  moreover,  in  his  experiments,  at  loads  some- 
what beyond  the  point  of  change  in  direction,  actually  discovered  these 
minute  cracks.  He  tested  his  beams  upside  down,  that  is,  the  load  was 
applied  upward,  and  the  minute  cracks  or  water-marks  were  shown  by 
hair  lines  on  the  wet  surface  of  the  concrete.    Professor  Tumeaure*  says: 

It  has  been  found  that  by  testing  the  beams  when  somewhat  moist,  a 
crack  is  made  visible  when  exceedingly  small,  it  appearing  first  as  a  narrow, 
wet  streak  perhaps  \  inch  wide  and  a  Uttle  later  as  a  dark  hair-like  crack. 
It  was  not  necessary  to  search  for  the  lines  with  a  microscope  as  under  these 
conditions  they  were  readily  found. 

That  the  wet  streak,  called  a  "watermark"  hereafter,  shows  the  presence 
of  an  actual  crack  was  demonstrated  last  year  by  sawing  out  a  strip  of  the 
concrete  containing  such  a  watermark;  the  strip  fell  apart  at  the  water- 
mark. 

In  the  plain  concrete  no  watermarks  or  cracks  were  observed  before 
rupture.  Comparing  the  observed  and  calculated  elongations  of  the 
reinforced  concrete  with  those  for  the  plain  concrete  at  rupture,  it  will  be 
seen  that  the  initial  cracking  in  the  former  occurs  at  an  elongation  practi- 
cally the  same  as  in  the  latter. 

The  significance  of  these  minute  cracks  is  an  open  question.  It  has  been 
supposed  that  concrete  reinforced  by  steel  will  elongate  about  ten  times 
as  much  before  rupture  as  will  plain  concrete.  These  experiments  show 
very  ctearly  that  rupture  begins  at  about  the  same  elongation  in  both  cases. 
In  the  plain  concrete  total  failure  ensues  at  once;  in  the  reinforced  con- 
crete rupture  occurs  gradually,  and  many  small  cracks  may  develop  so 
that  the  total  elongation  at  final  rupture  will  be  greater  than  in  the  plain 
concrete.  In  other  words,  the  steel  develops  the  full  extensibUity  of  a 
non-homogeneous  material  that  otherwise  would  have  an  extension  cor- 
responding to  the  weakest  section. 

These  results  are  somewhat  at  variance  with  the  conclusions  reached  by 
Mr.  Consid^ef  in^  France.  He  was  not  able  to  locate  these  fine  cracks 
and  therefore  concluded  that  while  the  stretch  of  plain  concrete  was  about 
0.0001  of  its  length  or  about  0.01%,  in  combination  with  steel  it  could 
actually  attain  a  stretch  twenty  times  this,  or  0.2%.  Because  of  this  appar- 
ent action  of  the  concrete,  Mr.  Consid^e  in  his  formula  for  beams  assumes 
the  concrete  to  resist  a  certain  amount  of  tension. 

The  stretch,  or  deformation,  in  the  concrete  of  a  reinforced  beam  may  be 
estimated  approximately  from  the  pull,  or  stress,  upon  the  steel  and  the 
modulus  of  elasticity  of  the  latter,  since 

stress 

elastic  deformation  =  — ~-. ^—. — ^  .- 

modulus  of  elasticity 

*  Proceedings  American  Society  for  Testing  Materials,  1904. 
t  C^onsid&fe's  Reinforced  Concrete,  p.  35. 
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For  example,  if  the  steel  is  pulled  to  i6  ooo  pounds  per  square  inch,  the 
stretch  per  unit  of  length  (disregarding  initial  tension)  is 

i6  ooo 

-   =  0.00053 
30  000  000 

Knowing  the  stretch  in  the  concrete  (and  therefore  the  stretch  in  the  steel 
imbedded  in  it)  the  stress  in  the  steel  is  readily  computed  from  the  same 
formula. 

Tensile  ReBistance  in  the  Ooncrete.  Professors  Talbot  and  Tumeaure 
both  concluded  from  their  tests  in  1904  that  the  tensile  strength  of  concrete 
may  be  disregarded  in  the  consideration  of  the  ultimate  load  carried  by  a 
beam.  This  has  since  been  adopted  as  current  practice  in  design  and  is 
in  accordance  with  the  recommendations  of  1908  and  1909  in  America  and 
Europe.  The  tensile  resistance  of  the  concrete  affects  the  deformation  and 
deflection  of  the  beam  under  the  smaller  loads,  but  if ,  as  is  customary,  the 
working  strength  is  taken  as  a  definite  fraction  of  the  resistance  at  the  elastic 
limit  of  the  steel,  the  tensile  resistance  of  the  concrete  need  not  be  con- 
sidered in  the  design  of  reinforced  beams. 

Prof.  Tumeaure  says: 

The  presence  of  the  cracks  of  course  seriously  afiFects  the  tensile  strength 
of  the  concrete,  and,  as  they  appear  at  an  elongation  corresponding  to  a 
stress  in  the  steel  of  5  000  pounds  per  square  inch  or  less,  it  would  seem  that 
no  allowance  should  be  made  for  the  tensile  resistance  of  the  concrete. 
Furthermore,  if  such  cracks  are  present  the  calculation  of  the  tensile  resist- 
ance of  reiniforced  concrete  by  the  method  used  by  Considere  leads  to  no 
useful  result.  In  his  tests  Considere  determines  the  stress  in  the  steel  from 
measurements  of  its  elongation  and  then  assumes  the  concrete  to  carry  the 
remainder  of  the  load.  Assuming  the  value  of  E  to  be  uninfluenced  by  the 
concrete,  this  would  be  correct  so  long  as  the  stress  in  the  steel  and  in  the 
concrete  is  uniform  between  points  of  measurement.  As  stated  by  Considere 
himself,  such  results  are  only  average  values.  But  the  concrete  may  be 
cracked  entirely  through  and  yet  possess  a  very  considerable  average  tensile 
strength  over  a  length  of  several  inches.  Obviously  in  that  case  an  average 
is  of  no  value;  the  strength  of  the  concrete  is  really  zero. 

In  practical  design  the  most  important  question  which  arises  is  how  far  a 
concrete  beam  may  be  cracked  without  exposing  the  steel  to  corrosive 
influences.  In  this  respect  it  seems  to  the  writer  that  the  minute  cracks 
which  appear  in  the  early  stages  of  the  tests  can  have  very  little  influence. 
However,  the  entire  question  of  the  effect  of  cracks  and  pores  in  the  concrete 
on  the  corrosion  of  the  steel  needs  careful  investigation.* 

*For  later  information  on  this  point,  see  p.  318. 
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QUAUTT  OF  REINFOROINO  STEEL 

It  k  generally  recognized  in  reinforced  beam  design  that  the  yield  point  of  the 
steel  should  be  considered  as  the  point  of  failure  of  this  material.  Tests 
show  that  when  the  metal  reaches  its  yield  point,  the  beam  sags,  and  this 
deflection,  due  to  the  stretch  of  the  steel  and  in  some  cases  to  the  slipping 
of  the  steel  because  of  its  reduced  cross-section,  is  likely  to  produce  crush- 
ing in  the  concrete. 

The  yield  point  of  ordinary  mild  steel  purchased  in  the  open  market,  as 
determined  by  the  drop  of  the  beam  in  testing  (the  true  elastic  limit  is  several 
thousand  pounds  lower)  cannot  safely  be  fixed  at  a  higher  value  than  30  000 
pounds  per  square  inch,  although  frequently,  and  in  fact  in  the  majority  of 
cases,  a  value  of  at  least  36  000  pounds,  and  in  many  cases  40  000  pounds 
will  be  found. 

High  steel,  that  is,  steel  containing  a  high  percentage  of  carbon,  has  a 
much  higher  yield  point  than  mild  steel.  If  of  first-class  quality,*  a  mini- 
mum yield  point  may  be  placed  at  50  000  or  55  000  pounds  per  square  inch 
and  much  of  it  will  reach  60  000  pounds.  The  ultimate  strength  should 
be  not  less  than  85  ooq,  pounds  per  square  inch.  Thus,  if  it  can  be  safely 
employed  in  reinforced  concrete,  it  is  adapted  to  carry  much  higher  stress 
than  mild  steel,  and,  conversely,  a  smaller  percentage  of  it  is  required  for 
the  same  moment  of  resistance.  Many  engineers  do  not  approve  of  the  use 
of  high  steel  because  of  its  brittleness  when  of  poor  quality,  and  the  danger 
of  sudden  accident,  and  because  of  the  fact  that  it  is  prohibited  in  ordinary 
structural  steel  work. 

Brittleness  in  steel,  however,  is  less  dangerous  in  reinforced  concrete 
than  in  many  classes  of  structural  steel  work  because  the  concrete  protects 
it  from  shock,  and  also  because  smaller  sections  of  steel  are  used  in  concrete 
beams  than  in  steel  beams,  and  the  large  and  irregular  shapes  of  the  latter 
render  them  much  more  sensitive  to  irregular  cooling  during  the  process  of 
their  manufacture. 

Mild  steel,  that  is,  ordinary  market  steel,  is  manufactured  and  sold  under 
such  standard  conditions  that  for  unimportant  structures  it  often  may  be 
used  without  other  test  than  the  bending  test  given  on  page  415.  High 
steel,  on  the  other  hand,  must  be  very  thoroughly  tested.  When  tested, 
however,  as  per  our  specifications,  page  38,  it  is  entirely  safe  and  to  be 
preferred  to  mild  steel.  The  objection  to  it  for  reinforced  concrete  is 
based  largely  upon  the  use  of  a  poor  quality  of  material  and  the  extra 
cost.    Another  objection  which  has  been  raised  is  that  before  the  elastic 

*  See  Spedficationt  for  First-class  Steel,  p.  38. 
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limit  is  reached,  the  stretch  in  the  high  steel  may  produce  excessive  cracking 
in  the  concrete  in  the  lower  portion  of  the  beam,  and  thus  expose  the 
steel  to  corrosion.  The  mere  fact  that  cracks  are  visible  does  not  prove 
that  they  are  dangerous,  because  the  steel  is  always  designed  to  take  the 
whole  of  the  tension.  Mr.  Considcre*s  and  Professors  Talbot's  and 
Tumeaure's  tests  indicate  that  there  is  no  dangerous  cracking  even  with 
high  steel  until  the  yield  point  of  the  steel  is  reached. 

Tests  made  in  Europe  in  1907  (see  p.  336)  prove  quite  conclusively  that 
the  cement  protects  the  steel  from  ordinary  and  even  extraordinary  corrosive 
action  until  the  elastic  limit  of  the  steel  is  nearly  reached.  In  cases  where 
very  minute  cracking  of  the  concrete  may  cause  anxiety  (even  although  not 
dangerous),  the  steel,  whatever  its  quality,  should  not  be  stressed  beyond 
the  ordinary  limits  of,  say,  16  000  pounds  per  square  inch. 

A  yield  point  in  steel  of  30  000  pounds  per  square  inch  corresponds  to  a 
stretch  of  0.0010  of  its  length  and  a  yield  point  of  50  000  to  a  stretch  of 
0.00167.     (See  p.  411.) 

If  steel  could  be  made  with  a  high  modulus  of  elasticity  it  would  be  par- 
ticularly serviceable  for  reinforced  concrete,  because  the  higher  the  mod- 
ulus of  elasticity  of  a  material,  the  less  is  the  deformation  under  any  given 
loading.  Unfortunately,  however,  all  steel,  whether  high  or  low  in  carbon, 
has  substantially  the  same  modulus  of  elasticity  (30000000  lb.  per  sq.  in.). 

It  may  be  stated,  then,  that  high  carbon  steel,  say,  0.56%  to  0.60%  carbon, 
of  the  quality  used  in  the  United  States  for  making  locomotive  tires,  fa 
better  than  mild  steel  for  reinforced  concrete  provided  the  steel  is  well 
melted  and  rolled,  and  fa  comparatively  free  from  impurities,  such  as 
phosphorus.  However,  a  high  carbon  steel,  unless  limited  by  chemical 
analysfa,  and  made  under  careful  inspection,  fa  in  danger  of  being  more 
brittle  than  low  carbon  steel.  Its  use,  therefore,  should  be  limited  strictly 
to  work  important  enough  to  warrant  the  ordering  of  a  special  steel  and  the 
taking  .of  sufficient  trouble  on  the  part  of  the  purchaser  to  insure  strict 
adherence  to  the  specifications.  Since  manufacturers  cannot  always  be 
depended  upon  to  exactly  follow  specifications  of  this  nature,  it  fa  necessary 
that  an  inspector  be  sent  to  the  works  either  by  the  dealer  or  the  purchaser. 

The  specifications  for  first-class  steel  on  page  38  are  sufficiently  explicit 
so  that  steel  which  comes  up  to  them  can  be  safely  used  and  a  working  stress 
of  20  000  lb.  per  sq.  in.  will  not  be  excessive.  A  steel  which  can  be  em- 
ployed with  safety  for  all  the  locomotive  and  car  wheefa  of  the  country  certainly 
cannot  be  discarded  as  unsafe  for  concrete,  provided  similar  precautions 
are  taken  in  its  purchase;  on  the  other  hand  the  extra  cost  may  prohibit 
its  use  except  under  special  conditions. 
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Bending  Test  for  Steel.  The  most  important  test  in  the  specifications 
is  the  bending  test  and  no  steel  which  fails  to  pass  this  bending  test 
should  be  used  under  any  circumstances.  The  bending  test  is  as  follows: 
Test  specimens  for  bending  shall  be  bent  cold  to  the  following  angles 
without  fracture  on  the  outside  of  the  bent  portion: 

Around  twice  their  diameter.  Around  their  own  diameter. 

Specimens  i  inch  thick,  80°.  Specimens  {  inch  thick,  130°. 

Specimens  f  inch  thick,  90^.  Specimens  ^  inch  thick,  140° 

Specimens  \  inch  thick,  110°  Specimens  J  inch  thick,  180*^. 

Steel  with  high  elastic  limit,  whether  due  to  high  carbon- or  to  manipula- 
tion in  manufacture,  should  be  purchased  with  these  reservations  even  if 
the  working  stress  is  to  be  no  higher  than  is  used  with  mild  steel,  say,  16  000 
pounds  per  square  inch,  because  it  is  liable  to  be  brittle.  In  case  a  lot  of 
steel  has  been  delivered  without  previous  test  by  the  purchaser,  one  bar 
selected  at  random  in  every  100  should  be  subjected  to  this  test  and  if  it 
fails  to  pass,  the  portion  from  which  it  is  taken  should  be  rejected. 

THE  STRAIGHT  LINE  THEORT 

For  reasons  discussed  in  the  preceding  paragraphs,  the  authors  have 
selected  the  straight  line  theory  of  distribution  of  stress  with  the  concrete 
taking  no  tension. 

This  theory  assumes  the  following  hypothesis  as  a  basis  for  practical 
design: 

(i)  A  plane  section  before  bending  remains  plane  after  bending. 

(2)  Tension  is  borne  entirely  by  the  steel. 

(3)  Initial  tension  or  compression  is  absent  in  the  steel. 

(4)  Adhesion  of  concrete  to  steel  is  perfect  within  working  limits. 

(5)  Modulus  of  elasticity  of  concrete  within  the  usual  limits  of  stress  is 
a  constant. 

Our  reasons  for  selecting  this  theory  may  be  briefly  recapitulated  as 
foUows: 

(a)  Beams  designed  by  it  and  properly  built  will  be  imquestionably  safe. 

(b)  Fine  cracks  are  formed  in  the  tension  portion  of  the  beam  at  an 
early  stage  in  the  loading  which  actually  destroy  nearly  all  of  the  tensile 
resistance  of  the  concrete. 

(c)  The  modulus  of  elasticity  in  many  tests  has  been  shown  to  be  approxi- 
mately a  constant  within  working  loads. 
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(d)  This  theory  is  the  simplest,  and  the  most  easily  understood. 

(e)  It  has  been  adopted  by  the  highest  authorities  in  America  and 
Europe. 

(f)  The  results  from  it  may  be  readily  compared  with  other  theories. 
These  assumptions  lead  to  the  formulas  given  in  this  chapter. 
During  the  period  termed  by  Prof.  Talbot  the  first  stage  (see  p.  410)  it  is 

necessary  in  scientific  computations  involving  the  deflection  of  the  beam 
to  take  the  tension  of  the  concrete  into  account  by  the  methods  given  on 
page  760. 

LOOATION  OF  NEXTTRAL  AXIS 

The  location  of  the  neutral  axis  after  the  load  has  been  transferred  to  the 
steel,  is  given  in  formula  (6)  on  page  420  and  numerical  values  for  different 
moduli  of  elasticity  and  different  percentages  of  steel  on  page  521.  As  is 
evident  from  the  formula,  it  varies  with  the  strength  and  elasticity  of  both 
the  concrete  and  steel.  Because  of  the  peculiar  action  of  the  deformations, 
as  illustrated  in  Fig.  130,  page  409,  the  location  of  the  neutral  axis  changes  as 
the  load  is  applied.  The  question  is  much  simplified  in  practice  by  assum- 
ing a  constant  rado  of  moduli  of  15. 

An  empirical  formula  suggested  by  Prof.  Talbot  for  the  location  of  the 
neutral  axis  under  normal  loading  is  given  on  page  479. 

Tests  show  that  the  neutral  axis  for  small  loadings  is  just  below  the  center 
line  of  the  beam.  For  greatei  loadings  it  moves  gradually  nearer  to  the 
compression  side.  As  the  first  ciacks  develop,  the  change  in  position  of  the 
neutral  axis  is  more  sudden,  and  the  distance  of  the  neutral  axis  from 
the  compression  side  soon  reaches  its  minimum,  which  for  usual  percent- 
ages of  steel  is  3  / 10  to  4/ 10  of  the  depth  from  the  top,  after  which  the  change 
for  additional  loading  is  inappreciable.  At  failure  the  change  is  sudden 
again. 

DESIGN  OF  A  REOTANOULAR  BEAM 

In  a  simple  rectangular  beam  we  may  represent  the  stresses  by  the  dia- 
gram shown  in  Fig.  131,  page  417.  At  any  vertical  section  through  the 
beam  the  concrete  in  the  upper  portion  resists  the  forces  which  tend  to 
compress  it,  and  the  steel  in  the  lower  part  of  the  beam  resists  the  forces 
which  tend  to  stretch  and  break  it  in  tension.  The  compressive  resistance 
acts  in  one  direction  and  the  tensile  resistance  in  another  direction,  as  desig- 
nated by  the  large  arrows  in  the  diagram.  The  center  of  tension  in  the 
steel  is  at  the  center  of  the  rod,  or,  if  there  b  more  then  one  tier  of  rods, 
through  the  center  of  gravity  of  the  set  of  rods.    The  center  of  pressure  of 
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the  concrete  passes  through  the  center  of  gravity  of  the  triangle  which  repre- 
sents the  compressive  stresses.  The  reason  for  the  assumption  of  the 
uniformly  increasing  pressure  from  the  neutral  axis  to  the  outside  fiber  is 
discussed  above. 


STEEL 


Fig.  131.     Resisting  Forces  in  a  Reinforced  Concrete  Beam. 
(See  p.  4iy  and  420.) 


On  page  420  are  given  simple  formulas  to  review  a  beam  already 
designed  and  the  various  letters  in  Fig.  131  are  there  defined. 

A  complete  analysis  of  rectangular  beams  is  presented  in  Appendix  II, 
and  the  reader  is  referred  to  the  discussion  of  the  theory  there  given  and  the 
derivation  of  the  formulas.     (See  p.  751.) 

The  theory  of  beams  requires  that  the  total  internal  pressure  be  equal 
to  the  total  tension  or  pull  in  the  steel.  The  safe  resisting  moment  of  the 
beam,  which  of  course  must  be  equal  to  or  greater  than  the  bending  moment, 
IS  the  product  of  the  moment  arm  (that  is,  the  distance  between  centers  of 
tension  and  compression)  times  either  the  total  safe  pressure  or  the  total 
safe  pull.  In  case  the  design  is  unbalanced  so  that  the  beam  is  stronger  in 
compression  than  in  pull,  the  strength  of  the  beam  is  limited  by  the  safe 
moment  of  resistance  determined  from  the  allowable  tension  or  pull  in  the 
steel.  If,  on  the  other  hand,  the  tensile  resistance  is  greater  than  the  com- 
pressive resistance,  the  concrete  governs  the  strength  of  the  beam. 

A  beam,  then,  must  have  breadth  and  depth  sufficient  to  prevent  excessive 
compression  in  the  concrete  in  the  top  of  the  beam  and  enough  steel  to 
take  all  the  pull  without  exceeding  the  working  stress  of  the  steel.  Rules 
for  this  are  given  in  the  simple  formulas  which  follow.  The  steel  must 
also  have  sufficient  bond  (see  p.  456)  and  in  many  cases  inclined  or 
vertical  reinforcement  is  required  as  treated  in  connection  with  diagonal 
tension,  pages  448  to  459.  Continuous  beams  also  require  reinforcement 
over  the  supports,  as  described  in  pages  427  to  431. 

Having  computed  the  maximum  bending  moment  due  to  the  loads  (see 
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p.  439)  the  breadth  of  the  beam,  6,  is  assumed  and  the  depth  of  the  steel  is 

found  from  the  following  formula- 
I^t 

d     =  depth    of   beam  from  compressed  surface  to  center  of   steel  in 
inches.     (See  Fig.  131,  p.  417) 

jd    =  moment  arm  or  distance  between  centers  of  tension  and  com- 
pression. 

b     =  breadth  of  beam  in  inches. 

p     ==  ratio  of  cross-section  of  steel  to  cross-section  of  beam  above  the  center 
of  gravity  of  the  steel. 

A^  =  area  of  cross  section  of  steel  in  square  inches. 

M  =»  moment  of  resistance  or  bendmg  moment  in  general  in  inch  pounds. 

C    =  a  constant  for  a  given  steel  and  a  given  concrete. 


-■n1" 


(I) 

and     A,  =  pbd  (2) 

The  constants  C  and  ^  to  be  substituted  in  the  above  formulas  may  be 
taken  from  the  table  on  page  519  corresponding  to  the  allowable  working 
stresses  in  steel  and  concrete  and  to  the  ratio  of  their  moduli  of  elasticity. 

Selected  working  stresses  for  tension  in  steel,  /«,  and  compression  in 
concrete,  /^  require  a  definite  percentage  of  steel,  and  the  percentage 
cannot  be  altered  without  changing  the  ratio  of  these  working  stresses.'*' 

For  a  working  compression  in  the  concrete  of  650!  pounds  per  square  inch, 
a  working  pull  in  the  steel  of  16  coot  pounds  per  square  inch,  and  a  ratio 
of  modulus  of  steel  to  concrete  of  15!,  for  concrete  having  a  compressive 
stress  in  cylinder  form  of  2  000  pounds  per  square  inch  at  28  days. 


10   ^ 


M  ,  , 


A  =  .0077  hd  (4) 

Example  i:  What  depth  of  beam  having  a  span  of  1 8  feet  and  what  area 
of  steel  are  required,  using  above  unit  stresses,  for  a  freely  supported  beam 
with  a  load  of  600  pounds  per  running  foot?  ^i' 


*  Sec  page  752,  fonnula  (5). 

j- Recommended  by  the  Joint  Committee,  1909 


X  More  exactly,  J—  0.096 


Vf 
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SoluHon:     Bending  moment,  M,  for  -«-  is « —  391600 

inch  pounds,  and  using  formula  (3) 


^-iV*^r~  -'9  inches 


With  2  inches  of  concrete  below  the  steel,  %h&  total  dgpth  of  beam  is  thus 
a  I  inches. 
The  area  of  steel  from  formula  (4)  is 

i4  —  .0077  X  8  X  19  *-  1. 17  square  inches 

thus  (from  Table  i,  page  507)  requiring  four  |  inch  rotmd  bars,  or  theii 
equivalent. 

Depths  and  Loads  for  Different  Bending  Moments.  The  depth  maybe 
obtained  in  terms  of  the  unit  load,  if  desired,  by  substituting  for  M  in  formula 
(i)  its  value  in  terms  of  the  load  and  the  span.  This  may  be  readily  trans- 
posed also  to  give  the  load,  w,  which  a  given  beam  will  carry. 

The  following  table  is  used  for  determining  on  the  one  hand  the  depths 
of  a  beam  to  be  designed,  and  on  the  other  hand  the  safe  loads  of  a  beam 
aheady  designed,  for  uniformly  d'stributed  loads.  In  the  formulas  in  the 
table: 

d  =  depth  of  beam  from  compressive  surface  to  center  of  steel  in  inches. 

h  =  breadth  of  beam  in  inches. 

w  .=»  load  in  pounds  per  running  foot  of  beam  (including  weight  per  linear 

foot  of  beam). 
/    =  span  in  feet, 
C  =  a  constant  from  Table  10  on  page  519. 

Formulas  for  Depth  and  Loading  of  Rectangular  Beams  for  Different  Bending 
Moments.     {See  p.  519  for  values  of  C.) 


Fonnulas  to  Review  a  Beam  already  Designed.  To  review  a  beam 
already  designed,  the  following  formulas  may  be  used,  tlie  derivation  of 
which  is  given  in  Appendix  II,  page  751, 
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fc   =  unit  compressive  stress  in  concrete  per  square  inch. 
/,    =  unit  tensile  stress  in  steel  per  square  inch. 

d  =»  depth  of  beam  from  compressive  surface  to  center  of  steel  in  inches. 
j     =    ratio  of  distance  between  the  centers  of  compression  and  tension  to 
depth  of  beam.  • 

jd  ^  d  (  I  —  -  )  =  distance  between  the  centers  of  compression  and  tension. 


b  =  breadth  of  beam  in  inches. 

Ag  =  area  of  cross-section  of  steel  in  square  inches. 

p  =  ratio  of  cross-section  of  steel  to  cross-section  of  beam  above  center  of 

gravity  of  steel. 

k  =  ratio  of  depth  of  neutral  axis  to  depth  of  beam  d, 

M  =»  bending  moment  in  inch  pounds. 

n  =  ratio  of  elasticity  of  steel  to  concrete. 

Then 

A. 


bd 


(5)  ^  =  1/  2  ^  -f  ipny  -  pn  (6) 


The  values  of  /  and  k  are  dependent  upon  the  percentage  of  steel  and  the 
ratio  of  moduli  of  elasticity  of  steel  and  concrete  and  may  be  taken  from 
table,  pages  520  and  521. 

For  a  beam  with  about  0.8  per  cent  of  horizontal  steel  (in  which  case,  the 
tension  in  steel  /,  is  about  16  000  pounds  per  square  inch  and  the  compres- 
sion in  concrete /g  about  650  pounds  per  square  inch)  the  distance  between 
the  centers  of  compression  and  tension  jd,  is  about  |  d  and  the  above  formulas 
may  be  expressed  with  scarcely  appreciable  error  as 

Neither  the  allowable  tendon  in  steel  nor  the  allowable  compression 
in  concrete  should  be  exceeded.  Tables  for  determining  the  dimensions 
and  loading  of  rectangular  beams  are  given  on  pages  509  to  511,  and  the 
methods  of  practical  computation  and  details  of  design  are  illustrated  in 
Example  6,  page  469.      T-beams  are  treated  on  page  423. 

The  selection  of  bending  moments  to  use  in  design  of  continuous  beams 
is  treated  on  p.  439. 
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DESIOK  OP  8LAB8 

A  slab,  as  far  as  the  computation  is  concerned,  is  a  rectangular  beam  and 
the  depth  and  percentage  of  steel  are  therefore  obtained  by  the  formulas 
just  given. 

Since  the  bending  moment  is  figured  for  a  width  of  slab  equal  to  one  foot, 
b  in  formulas  (i)  and  (2)  becomes  12  inches  and  the  formulas  change 
(using  notation  on  page  418)  to 

d  =  0.29C  VM  (9) 

A ,  =^  12  pd  (10) 

For  stress  recommended  by  the  Joint  Committee,  1909 
^e    ="  ^5^  pounds  per  square  inch,  /,  =«  16  000  pounds  per  square  inch 
and  n  =  15,  substituting    corresponding  value  [for    C  from 
Table  10,  page  519,  the  above  formulas  become 

d    =  0.028  \/M  (11) 

Ag  =  o.092(i  (12) 

The  use  of  these  formulas  is  illustrated  in  Example  6,  page  469. 

Slabs  which  are  continuous  over  the  supports,  such  as  those  in  a  floor  or 
in  a  buttressed  retaining  wall,  must  be  designed  with  provision  for  the  nega- 
tive moment  at  the  supports.  For  uniformly  loaded  spans  continuous  over 
2  or  more  intermediate  supports,  a  moment  Af  =  tV  ^P  may  be  used 
both  in  the  centers  of  the  spans  and  also  at  the  supports,  while  for  end 
spans  a  moment  M  =  jV  wP  is  necessary. 

In  practice  to  provide  for  the  moments  over  the  supports  some  designers 
bend  up  all  the  bars  near  the  {  point,  but  a  better  way,  in  order  to  be  sure 
that  no  point  in  tension  is  unprovided  with  steel,  is  to  bend  up  one-half, 
two-thirds  or  three-quarters  of  the  bars  and  run  them  over  the  supports 
allowing  the  remainder  to  continue  at  the  bottom  of  the  slab.  To  provide 
the  rest  of  the  steel  at  the  support,  the  bars  in  the  adjoining  span  can  be 
carried  back  over  the  support.  Where  the  bars  are  so  long  as  to  extend 
over  several  spans,  they  can  be  arranged  to  break  joints  at  different  places, 
and  thus  accomplish  this  object. 

The  bend  in  the  bars  should  be  near  the  {  points  in  the  span,  and  usually 
at  an  angle  of  about  30  degrees  with  the  horizontal.  Too  sharp  an  angle 
may  tend  to  crack  the  slab,  while,  on  the  other  hand,  they  must  be  brought 
to  the  top  of  the  slab  far  enough  from  the  support  to  properly  provide  for 
the  negative  moment. 
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Tables  for  determining  the  dimensions  and  loading  of  slabs  can  be  found 
on  pages  513  to  515  and  the  methods  of  practical  computation  and  details 
of  design  are  illustrated  in  Example  6,  page  469. 

0ro88  Reinforcement  of  Slabs.  Cross  reinforcement,  that  is,  bars  at  right 
angles  to  the  principal  bearing  rods,  is  customarily  used  to  prevent 
shrinkage  and  temperature  cracks,  and  to  give  added  strength.  Although 
this  reinforcement  is  not  absolutely  essential,  it  sti£fens  the  construction 
floor  and  often  renders  the  expansion  joints  unnecessary. 

The  amount  of  steel  to  use  for  this  usually  is  selected  somewhat  arbitrarily, 
a  cross-sectional  area  of  bars  equivalent  to 0.2  percent  to  0.4  percent  (p  = 
0.002  to  0.004)  of  tbe  cross-section  of  the  floors  being  the  most  usual 
practice.  This  reinforcement  is  also  necessary  even  when  the  beam  is 
simply  a  small  stifFener. 

The  top  of  the  slab  over  a  girder  or  beam  which  is  parallel  to  the 
principal  reinforcement  bars  should  be  reinforced  transversely  not  only  for 
stiffening  the  T-beam  (see  p.  443)  but  also  to  provide  for  the  negative  bend- 
ing moment  produced  with  the  bending  of  the  slab  next  to  the  beam  or  girder. 
This  reinforcement  is  also  necessary  even  when  the  beam  is  simply  a  small 
stiflFener. 

Oompnting  Ratio  of  Steel.  The  ratio  of  steel  in  a  slab  is  most  readily 
found  by  dividing  the  cross  section  of  one  bar  by  the  area  between  two  bars, 
this  area  being  the  spacing  of  the  bars  times  the  depth  of  steel  below  top  of 
slab.    For  example,  a  slab  with  steel  4  inches  below  the  top  and  J  inch 

round  bars  spaced  6  inches  apart  has  a  ratio,  p  =  =  0.0082,  or  0.82 

per  cent  steel.  ^^ 

Square  and  Oblong  Slabs.  Flat  plate  design  by  the  elastic  theory  is 
treated  on  page  483.  A  rule  for  ordinary  cases  is  to  require  that  when  the 
length  of  the  slab  exceeds  i^  times  its  width,  the  entire  load  should  be 
carried  by  transverse  reinforcement.  For  slabs  more  nearly  square  the 
followingjtable  represents  the  proportion  of  steel  which  should  be  run 
across  the  slab.    These  values,  while  not  exact,  are  on  the  safe  side. 

Steel  in  Oblong  Slabs 

I  ~ 

n  .•      r  I    ^u  ..    L      J..U    r   I  L  I    Ratio  of  Steel  across  the  slab  in  tennt  of  the 

RaUo  of  length  to  breadth  of  slab.  j  .  ^. 


I 

0.50 

I.I 

0.59 

1.2, 

0.67 

1-3 

0.75 

0.80 

1.4 

1.5 

0.83 
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Thus  if  a  slab  is  square,  the  reinforcement  may  be  placed  half  in  one 

wP 
direction  and  half  in  the  other.     If  the  bending  moment  is  — ,  the  rein- 

12 

wP 
forcement  in  each  direction  must  satisfy  —    The  total  amount  of  rein- 

24 

forcement  thus  determined  may  be  reduced  25  per  cent  by  gradually  in- 
creasing the  rod  spacing  from  the  one-third  point  to  the  edge  of  the  slab. 

DESIOK  OP  T-BIAM 

The  quantity  of  concrete  in  a  beam  may  be  reduced  when  it  is  built 
at  the  same  time  as  the  slab  so  that  there  is  no  joint  between  them,  by 
considering  it  to  be  a  T-3ection,  that  is,  computing  a  portion  of  the  slab 
as  acting  with  the  upper  part  of  the  beam  in  compression.    In  Appen- 


OCNTRE  qPOOMPRESSlON 


NEUTRAL  AXIS 


-#-•-♦ 


i 


.•tt 


Fig.  132.    Section  of  T- beam.    {See  p,  ^2^,) 

dix  II,  pages  754  to  756  inclusive,  we  present  analyses  of  the  two  cases 
which  may  occur,  depending  upon  the  locadon  of  the  neutral  axis:  Case  I, 
neutral  axis  below  the  slab  or  flange;  Case  II,  neutral  axis  at  the  imder- 
side  of  the  flange;  or  within  the  flange.  These  analyses  are  not  required 
for  design  and  therefore  only  the  working  formulas  are  here  reproduced. 

The  theory  of  the  design  is  similar  to  the  theory  of  a  rectangular  beam, 
namely,  that  the  total  compression  in  the  concrete  in  the  upper  part  of  the 
beam  is  equal  to  the  total  tension  or  pull  in  the  steel  at  the  bottom  of  the 
beam. 

In  the  design  of  a  T-beam,  the  thickness  of  the  flange  is  fixed  by  the  thick- 
ness of  slab  required  to  support  its  load,  and  the  width  of  flange  to  use  is 
selected  in  accordance  with  rules  given  below.  The  values  to  be  deter- 
mined by  computation  are  then  the  depth  of  the  beam,  the  width  of  stem 
or  web,  and  the  amount  of  reinforcement. 
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The  width  of  the  slab,  6,  to  use  for  the  flange  of  the  T-beam  in  compres- 
sion is  selected  somewhat  arbitrarily.  Tn  no  case  of  course  can  it  be  taken 
greater  than  the  distance  between  beams.  The  Joint  Committee  has  rec- 
commended  a  width  not  exceeding  one-fourth  the  span  length  of  the  beam 
and  also  has  limited  the  width  to  use  on  either  side  of  the  web  to  four  times 
the  thickness  of  the  slab.  It  is  probably  safe  to  use  a  somewhat  greater 
ratio  of  width  to  thickness  than  this  in  many  cases. 

OroBS-sectioii  of  Web  as  Determined  by  the  Shear.  The  width  of  the 
web  of  a  T-beam  is  governed  by  the  layout  of  the  tension  rods  (see  p.  459) 
and  by  a  study  of  the  shearing  stresses  (see  p.  446). 

The  total  vertical  unit  shear  in  a  beam  effectively  reinforced  with  bent 
bars  or  stirrups,  or  both,  is  limited  by  the  Joint  Committee  to  120  pounds  per 
square  inch  for  ordinary  concrete  having  a  compressive  strength  (in  cylin- 
ders) of  2000  pounds  per  square  inch  at  28  days.  This  is  conservative  but 
was  selected  to  prevent  the  opening  of  diagonal  cracks. 

To  determine,  then,  the  area  of  reinforced  web  required  for  shear  involv- 
ing diagonal  tension,  let 

6'=  breadth  of  the  stem. 

d  —      =^  moment  arm,  the  depth  from  center  of  slab  to  steel,  the 

2 

thickness  of  slab  being  t, 

V  =»  total  vertical  shear, 
then  from  formula  (30)  for  determining  the  horizontal  unit  shear 

b'id  -  M  >^~-  (13) 

\  2/120 

That  is,  the  area  of  web  at  any  point  in  the  beam  (considering  this  up  to 
the  middle  of  the  slab)  must  not  be  less  than  the  total  shear  divided  by  the 
maximum  allowable  unit  shear  for  the  beam  with  its  reinforcement. 

The  design  is  illustrated  in  Example  6,  page  470. 

Minimum  Depth  of  T-Beam.  The  minimum  depth  is  the  depth  at  which 
concrete  and  steel  are  stressed  simultaneously  to  their  working  limits.  It 
is  governed  by  the  compression  in  the  flange  which  mnst  not  exceed  the 
working  compressive  strength  of  the  concrete.  Greater  depth  than  the 
minimum  is  generally  used  for  economical  reasons. 

The  minimum  allowable  depth  may  be  found  from  the  folding  diagram, 
page  525.  If  preferred,  the  rectangular  beam  formula  (i),  page  418,  may 
be  used  where  the  depth  of  the  beam  is  not  greater  than]  four  times  the 
thickness  of  slab,  using  in  this  formula  the  breadth  of  the  flange,  b,  for 
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the  breadth  of  the  beam.  For  ratios  of  depth  of  T-beams  to  thickness  of 
slab  larger  than  four  the  rectangular  beam  formula  gives  unsafe  results  and 
the  formulas  given  in  Appendix  II,  page  755,  must  be  used. 

The  methods  are  illustrated  in  Example  6,  page  470. 

Economical  Depth  for  a  T-Beam.  Usually  a  greater  depth  than  the 
minimum  is  desirable  for  economy,  because  deepening  the  beam  reduces  the 
area  of  steel  prof)ortionally.  Professors  Tumeaure  and  Maurer*  analyze 
the  depth  for  maximum  economy  and  suggest  from  this  the  most  economical 
values. 

Using  the  notation 

d  =  depth  of  T-beam  from  compressed  surface  to  center  of  steel  in  inches. 

/  =  thickness  of  flange  in  inches. 

6'  =  breadth  of  the  stem  in  inches. 

M  =  bending  moment  in  inch  pounds. 

/,  =  allowable  unit  tension  in  steel  in  pounds  per  square  inch. 

r  =-  ratio  of  unit  cost  of  steel  in  place  to  unit  cost  of  concrete  in  place 
(using  same  units  for  steel  and  concrete). 

.      /  I  r'M  .     . 

From  this  formula  the  most  suitable  depth  may  be  selected  after  two  or 
three  trial  computations  for  diflFerent  widths  of  stem.  The  ratio  of  costs,  r, 
ranges  between  38  and  75.  For  cost  of  concretef  in  place  20  cents  per 
cubic  foot,  and  cost  of  steel  in  place  3  cents  per  pound,  the  ratio  of  costs  equals 
75,  while  for  concrete  at  40  cents  per  cubic  foot  and  cost  of  steel  3 'cents 
this  value  will  be  reduced  to  38.  In  calculations  where  no  unit  costs  are 
given,  a  value  of  60  may  be  selected  for  r. 

The  depth  of  the  T-beam  should  not  be  made  too  great  in  proportion  to 
the  breadth  of  stem.  Many  designers  make  the  ratio  of  the  depth  of  a 
T-beara  to  its  width  of  web  between  2  and  3.  For  very  deep  and  large 
beams  a  ratio  of  4  may  be  accepted,  while,  on  the  other  hand,  if  headroom  is 
limited,  the  depth  of  the  beam  may  be  fixed  and  the  width  of  stem  be  deter- 
mined by  area  required  for  shear,  so  that  ratio,      may  be  even  less  than  2. 

Another  plan  sometimes  followed  in  studying  designs  is  to  make  the  depth 

*  Tumeaure  and  Maurer's  "Priociples  of  Reinforced  Conttnicdon,"  Second  Edition,  p.  238. 
f  The  COM  of  concrete  need  not  include  form  consChiction  since  a  variation  in  depth  affects  this 
but  tligfatlf. 
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of  T-beam  an  arbitrary  ratio  to  its  span.  Comparison  of  a  number  of 
representative  designs  shows  an  average  ratio  of  span  to  depth  of  beam  as 
about  ID  to  12,  which  suggests  the  approximate  rule  to  make  the  depth  in 
inches  equal  to  the  span  in  feet. 

Sectional  Area  of  Steel  in  a  T-Beam.    The  area  of  cross-section  of  steel 
in  tension  may  be  obtained  very  closely  by  the  following  formula: 

Let 

i4,  =  cross-section  of  steel  in  square  inches. 

M   =  bending  moment  in  inch -pounds. 

/,    —  allowable  unit  tension  in  steel  in  pounds  per  square  inch. 

d     =  de|>th  of  T-beam  in  inches. 

/      =  thickness  of  flange  in  inches. 


then 


A,- 


M 


/.(.-:) 


This  formula  assumes  that  the  center  of  compression  of  beam  is  at  the 
center  of  the  slfib.  This  gives  sliirhtly  high  results  for  a  T-beam  with  very 
thin  flange  in  proportion  to  the  dimensions  of  the  web,  and  too  low  results 
for  a  shallow  T-beam  with  thick  flange;  ordinarily  the  error  is  so  slight  as 
to  be  inappreciable  but  if  d  is  less  than  3  /  use  formula  (4),  page  418,  taking  b 
as  breadth  of  l^eam.  Formulas  for  more  exact  computations  or  for  review- 
ing T-beams  are  given  in  Appendix  II,  page  749,  and  quoted  below*  It  is 
recommended  that  an  inex|)erienced  designer  check  his  results  obtained  by 
approximate  formulas  by  the  moie  exact  ones. 

From  the  diagram,  page  525,  the  area  of  steel  may  be  obtained  directly 
and  compariscms  made  between  different  designs. 

Details  of  Design.  The  design  of  a  T-beam  must  also  be  studied  for 
shear  reinforcement  (see  p.  448),  bond  of  steel  to  concrete  (see  p.  456),  and 
especially  for  the  design  at  the  support,  which  must  be  adapted  to  the  nega- 
tive bending  moment  (see  p.  428). 

The  example  on  page  470  illustrates  the  use  of  the  formulas  and  the  princi- 
ples of  design.     The  selection  of  bending  moments  is  treated  on  i)age  439. 

♦  Let  kd  —  depth  of  neutral  nxis:  n  —  ratio  of  elasticity;  h  —  breadth  of  flange;  /^  —  •utsidc 
fibre  compression  in  concrete.     Then, 

indAn^hf-  Ti  U  ~  It  t       .^  M  M  kd 

*"  "  a  fi.Y,  +  2   fc/'  -"    2kd-t    -^     ^''^'^'**  f*''  Atjd'  fc'  bi(hi^ht)  id' 
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BEAMS  WITH  STEEL  IN  TOP  AND  BOTTOM 

Although  concrete  is  always  cheaper  than  steel  to  use  for  compression,  it 
is  frequently  desirable  to  place  steel  in  the  compression  as  well  as  in  the 
tension  side  of  the  beam.  In  a  continuous  beam,  for  example,  the  steel  is 
carried  horizontally  into  the  support  and  may  be  figured  with  the  concrete 
to  assist  it  in  taking  the  compression  provided  its  length  is  sufficient  to 
provide  bond. 

Analysis  of  the  design  with  steel  located  to  take  compression  and  tension, 
with  no  tension  considered  in  the  concrete,  is  presented  in  Appendix  II, 
page  757.  For  convenience,  the  diagram.  Fig.  133,  is  here  reproduced, 
and  the  working  formulas  are  given. 


Fio.  133.       Resisting  Forces  with  Steel  in  Top  and  Bottom  of  Beam.     (5^ 

/>.  437  and  757,) 

Let 
b     =  breadth  of  beam  in  inches, 
i'  =  depth  of  beam  from  compressed  surface    to   center  of  steel  in 

inches. 
a     —  ratio  of  depth  of  compressive  steel  to  depth  of  beam. 
p     =  ratio  of  cross-section  of  steel  in  tension  to  cross-section  of  beam  bd 

above  this  steel. 
p'   =  ratio  of  cross-section  of  steel  in  compression  to  cross-section  of  beam 

above  the  steel  in  tension. 
/^    =  unit  compressive  stress  in  outside  fiber  of  concrete  in  lb.  per  ^q.  in. 
/,    «  unit  tensile  stress,  or  pull,  in  steel  in  lb.  per  sq.  in. 
//   =  unit  compressive  stress  in  steel  in  lb.  per  sq.  in. 
M  =  moment  of  resistance  or  bending  moment  in  general  in  in.  lb. 
Get  Cgy  C/  =  constants  from  Table  8,  pages  516,  517. 

The  location  of  the  neutral  axis  varies  greatly  with  the  location  and  the 
area  of  the  steel,  so  that  an  approximate  formula  cannot  easily  be  made. 


w 
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The  allowable  stresses  must  not  be  exceeded  either  in  the  concrete  or  the 
steel.  The  bending  moment,  therefore,  must  not  exceed  the  moment  of 
resistance  of  the  concrete  and  the  steel  and  the  beam  must  satisfy  the  equa- 
tions (see  p.  757  for  derivation): 

M-f.b^C,       (17)        or  fc'-u^  <^^> 


6rf»C, 


and 


M-.f,bd?C,       (19)    or  /.  =  6^,  ^"°^ 


These  formulas  may  be  solved  readily  by  introducing  values  of  C^  or  C. 
from  the  table  on  page  516.  The  constants  dre  dependent  upon  the  values 
of  py  p'y  a  and  n  and  therefore  vary  with  the  reinforcement  of  the  beam. 

The  working  strength  of  the  steel  in  compression  cannot  be  reached  with- 
out exceeding  the  compressive  strength  of  the  concrete  in  which  it  is  im- 
bedded, but,  if  its  value  is  desired,  it  may  be  determined  from  the  formula 
(39)  >  P*^  759>  which,  with  the  substitution  of  C/  foi  the  square  brackets, 
becomes 

M  ,     . 

ft  ^ (21) 

The  value  of  C/  is  obtained  directly  from  the  table  on  page  516.    The  use 
of  the  formulas  is  illustrated  in  Example  6,  page  470. 

DESIGN  OP  A  OOHTINnonS  BEAM  AT  THE  SUPPORTS      ^ 

The  formulas  and  table  just  given  for  a  beam  with  steel  in  top  and  bottom 
are  of  the  greatest  value  in  designing  the  ends  of  a  continuous  bea    . 

A  number  of  concrete  buildings  have  been  built  in  the  past  with  beams 
having  insufficient  steel  through  the  top  of  the  supports  to  take  the  pull  and 
insufficient  concrete  at  the  bottom  of  the  ends  of  the  beam  tp  take  the  compres- 
sion, and  when  these  have  been  loaded  as  designed,  cracks,  and  in  many  cases 
serious  ones,  have  occurred  at  the  supports.  Just  as  much  care,  therefore, 
is  necessary  in  designing  the  end  of  a  reinforced  beam  as  the  middle. 

The  tendency  to  overstress  the  supports  is  due  to  the  T-beam  design. 
In  the  middle  of  the  T-beam  the  slab  takes  the  compression,  but  at  the 
support,  the  compression  being  in  the  bottom  of  the  beam  because  of  the 
negative  bending  moment,  there  is  only  the  web  of  the  beam  to  resist  it. 

In  designing,  a  slightly  higher  compression  may  be  ^pwed  in  the  con- 
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Crete  at  the  end  than  at  the  middle  of  the  beam,  using  750  poimds  per 
square  inch  for  2  000  pounds  concrete  instead  of  650,  (see  page  528) 
because  the  negative  moment  decreases  so  rapidly  that  only  a  short  section 
is  under  maximum  stress.  Besides  this,  the  steel  in  the  lower  part  of  the 
beam  (if  sufl&dently  bonded  to  the  concrete)  may  be  reckoned  in  compres- 
sion by  the  formulas  just  given.  If  this  is  not  sufficient  to  fulfill  the  require- 
ments, the  lower  surface  of  the  beam  near  the  support  may  be  dropped  so 
as  to  form  a  flat  haunch. 

By  bending  up  half  of  the  horizontal  steel  in  the  beams  on  each  side  of 
the  support,  and  carrying  it  across  over  the  support,  lapping  far  enough  to 
attain  its  full  strength  in  bond,  the  tension  in  the  top  of  the  support  will  be 
provided  for,  since  this  gives  the  same  tension  steel  as  in  the  center  of  the 
beam.  If  desired, the  stress,/,,  in  the  steel  may  be  figured  from  formula 
(20)  above, 

Altiiough  bond  tests  with  hooked  bars  (p*  467)  indicate  that  a  right  angle 
5  diameters  in  length  or  a  semi-circular  bend  of  similar  length,  properly 
imbedded,  will  develop  the  elastic  limit  of  the  steel  before  giving  way,  it 
is  the  safest  plan  in  ordinary  construction  to  rely  upon  a  straight  lap  of  the 
required  length  (see  p.  464).  However,  where  this  is  impossible,  as  at  the 
wall  line  in  a  building,  or  in  a  retaining  wall,  the  effectiveness  of  the  hook 
permits  thorough  bonding  of  the  members  together. 

Since  the  bending  moment  is  a  maximum  at  or  near  the  center  of  the 
support,  the  moment  at  the  edge  of  the  support  is  slightly  less  and  it  is, 
therefore,  frequently  worth  while  to  recompute  it  or  estimate  it  by  curves 
on  page  43^- 

If  the  aUowable  compression  in  the  concrete  at  the  bottom  of  the  member 
exceeds  that  allowed  by  formula  (18),  page'428,  the  steel  in  the  bottom  of  the 
beam  or  else  the  concrete  or  both  must  bejncreased  in  area.  The  simplest 
plan  in  most  cases  is  to  make  the  beam  deeper  next  to  the  support  by  form- 
ing a  flat  haunch.  When  this  b  not  permissible,  extra  horizontal  steel  may 
be  inserted  instead.  While  the  forms  for  this  haunch  are  somewhat  trouble- 
some to  construct,  their  cost  for  beams  and  girders  of  usual  size  should 
not  exceed  25^  to  50^  each. 

The  amount  of  increased  depth  required  may  be  obtained  by  trial  from 
formula  (18)  above,  assuming  a  new  depth,  and  then  with  the  aid  of  the  table 
on  page  516,  determining  whether  the  conditions  are  as  specified.  This  is 
illustrated  in  the  example  on  page  472. 

Under  ordinary  conditions  the  computation  need  be  made  only  at  one 
point,  that  is,  next  to  the  support,  since  the  point  to  end  the  slope  can  be 
readily  figured  from  the  following  formula: 
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For  a  uniformly  loaded  beam,  let 

M^  =  negative  bending  moment  next  to  the  support. 

M^   =  moment  of  resistance  of  the  inverted  T-beam  without  the  haunch, 

governed  by  the  concrete. 
X       =  length  of  haunch. 
/        =  span  of  beam. 

Then 

z= ^ (approxmiately)*  (.22) 

An  illustration  of  the  use  of  this  formula  is  given  in  Example  6,  page  472. 


EFFECT  OF  VABTINO  MOBIENT  OF  DfEBTIA  UPON  THE 
BENDINO  MOMENT 

However  the  bending  moment  may  be  computed,  if  the  beam  is  built 
continuously  with  the  next  bay,  puU  or  tension  is  bound  to  occur  over  the 
support  with  compression  at  the  bottom  of  the  beam.  The  assumption  is 
sometimes  made  that  if  the  middle  of  the  beam  is  designed  as  freely  sup- 

ported,  that  is,  on  a  basis  of  — -,  the  supports  will  be  relieved  and  a  read- 

0 

justment  will  take  place.    This  is  only  partially  true,  and  usually  should 
not  be  counted  upon  in  design. 

The  assumption  of  reduced  bending  moment  at  the  support  is  based  on 
the  smaller  moment  of  inertia  at  the  support,  but  a  thorough  study  by  the 
authors  of  different  conditions  shows  that  a  vei*y  large  difference  in  the 
moment  of  inertia,  as  great  a  difference  as  it  is  possible  to  have  in  any  ordi- 
nary floor  design,  causes  a  reduction  in  bending  moment  of  less  than  10% 
and  under  most  conditions  the  reduction  is  even  much  less  than  this.  Con- 
sequently a  beam  at  the  support  should  be  designed,  as  suggested  in  the 
preceding  paragraph,  for  the  full  negative  bending  moment  as  required  by 

the  formula 

12 

*  This  fonnula  18  based  upon  the  fact  that  the  point  of  zero  moment  is  at  approximately  |  of  the 
span,  and  from  the  curves  of  bending  moment  on  p.  436,  it  is  evident  that  the  variation  in  the 
nK>ment  between  the  support  and  the  \  point  is  very  nearly  a  straight  line.  Hence  the  difference 
between  the  bending  moment  and  the  moment  of  resistance  is  in  approximately  the  same  ratio  to 
the  bending  moment  as  is  the  ratio  of  the  distance  from  the  point  where  the  haunch  is  needed  to 
the  point  of  zero  bending  moment.  When  the  point  of  zero  moment  is  not  approximately  at  \  span 
the  fraction  may  be  akored  accordingly. 
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SPAN  OP  A  OONTINnonS  BEAM  OB  SLAB 

It  b  customary  to  consider  the  span  of  a  continuous  beam  or  slab  as  the 
distance  between  the  centers  of  its  supports.  In  general  thb  is  the  simplest^ 
plan  to  follow  and  one  which  is  always  on  the  side  of  safety.  If  the  support 
is  exceptionally  wide,  as  when  a  slab  runs  into  a  wide  beam,  or  a  beam  or 
girder  into  a  large  column  *  an  arbitrary  length  of  span  may  be  taken,  if 
desired,  as  the  net  span  between  supports  plus  the  total  depth  of  the  member 
which  is  being  designed.  The  maximum  negative  bending  moment  may 
be  considered  then  either  at  the  center  of  the  support  or,  if  the  width  of  the 
support  is  greater  than  the  depth  of  the  member,  at  a  point  within  the  sup- 
port equal  to  half  the  depth  of  the  member. 

DISTBTBUTION  OP  SLAB  LOAD  TO  THE  SUPPOBTINO  BEAMS 

If  slabs  are  reinforced  in  both  directions,  the  loads  carried  to  the  beams 
supporting  them  will  not  be  uniformly  distributed  over  the  length  of  the 
beam,  but  may  be  assumed  to  vary  in  accordance  with  the  ordinates  of  a 
triangle. 

Assuming  that  the  slab  transmits  a  load  to  its  nearer  support,  we  have 
the  following  formulas  for  determining  the  moment  to  use  in  computing 
the  long  and  the  short  supporting  beams. 

Let 
li      =  the  longer  span  of  a  rectangular  slab  in  feet. 
/,      =  the  shorter  span  of  the  slab  in  feet. 
w      =  load  per  Unear  foot  of  beam  if  the*  slab  k  considered  as  supported 

by  longer  beams  only. 
Ml    =  bending  moment  in  foot  pounds  of  longer  beam. 
Mg    =  bending  moment  in  fc  ot  poimds  of  shorter  beam. 

Then  the  moments  of  the  two  beams,  assuming  them  as  freely  supported, 
are  found  by  the  application  of  simple  mechanics,  to  be 

^i^  l^h\^-'^jj    (^3)        andA/.  =  Qi£;Vj-        (24) 

For  continuous  or  fixed  beams  the  fraction  J  may  be  changed  to  its  proper 

ratio. 

Formula  (24)  does  not  apply  to  girders  supporting  one  or  more  beams. 

This  case  is  treated  under  the  heading  which  follows. 

*  The  deflection  and  the  bending  moment  of  a  member  are  changed  as  toon  as  it  enters  the  tup- 
port  became  of  the  change  in  the  moment  of  inertia. 
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Example  2:  What  will  be  the  bending  moments  in  the  two  continuous 
beams  supporting  an  oblong  panel  the  whole  lenjg^th  of  which  is  twice  the 
breadth  and  which  is  reinforced  so  as  to  transmit  its  load  both  ways? 

SoluHon:  Using  ^  wP  for  the  continuous  beams  instead  oi  i  ttfP  and 
Substituting: 

>      /      irtW\     ••    • 

Moment  in  longer  beam.  Mi  '^ —itfP    \ '  ""  I     ij     ) 
in  terms  of  the  longer  span,  and 


144 


I  S2  I  - 

Moment  in  shorter  beam,  M§  »  ~  wl^  ~  ^  .  o  ^m 


18* 


DISTRTBUTION  OP  BIAM  AND  SLAB  LOADS  TO  OIBDSRS 

When  one  or  more  beams  run  into  a  girder,  the  load  upon  the  girder  con- 
sists of  the  concentrated  live  and  dead  loads  from  the  beams  acting  at  their 
points  of  intersection  with  the  girder,  the  uniformly  distributed  weight  of 
the  girder  itself,  and  the  unsymmetrically  distributed  weight  of  a  small  por- 
tion of  the  floor  slab,  with  its  live  load,  which  bears  directly  upon  the  girder 


Pig.  1 34*    Distribution  of  Beam  and  Slab  Loads  to  Girder.  (See  p.  432.) 


To  avoid  the  computation  of  several  moments,  a  series  of  studies  have 
been  made  by  the  authors  for  different  conditions,  and  it  has  been  found 
that  the  maximum  bending  moment  of  a  girder^may  be  obtained  without 
appreciable  error  by  considering,  as  a  uniformly  distributed  load,  the  weight 
of  the  girder  plus  the  weight  of  slab  and  its  live  load,  for  an  area  whose 
length  is  the  length  of  the  girder  and  whose  width  is  the  average  length  of 
the  beams  running  from  each  side  into  the  girder.  The  sum  of  these  loads 
divided  by  the  length'of  the  girder  gives  a  uniformly  distributed  load  for 
which  the  ordinary  formula  may  be  used. 

Thus  in  Fig.  134,  instead  of  computing  the  moment  on  the  girder  as  the 
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sum  of  the  moments  produced  by  loads  of  the  triangles,  ah  c,  plus  the  con- 
centrated loads  from  the  beams  at  c,  the  entire  load  d  d  d  d  may  be 
considered  as  uniformly  distributed  over  the  girder  in  the  length  a  a. 

Wth  only  one  condition  is  there  an  appreciable  variation  from  the  exact 
maximum  moment,  and  this  is  a  case  where  two  beams  run  into  a  girder  at 
the  one-third  points.  Here  the  maximum  moment  obtained  by  the  uniformly 
distributed  method  gives  slightly  too  conservative  results,  and  may  be 
reduced  by  io%. 

Moments  in  a  girder  other  than  the  maximum  must  be  computed  for 
individual  conditions. 

BENDING  MOMENTS  AND  SHEARS 

Bending  moments  and  shearing  forces  have  to  be  computed  so  frequently 
in  reinforced  concrete  design  that  the  more  common  rules  and  formulas 
are  given  here,  and  besides  this  elemental  matter  diagrams  are  presented 
for  estimating  the  moments  and  shears  in  various  kinds  of  loading,  and 
recommendations  are  made  for  the  computation  of  bending  moments  in 
design.    Shear  and  diagonal  tension  in  beams  are  taken  up  at  length. 

Rule  to  Find  Reactions  at  Supports.  The  reaction  at  a  support  must  be 
found  in  order  to  determine  the  bending  moment.  The  sum  of  the  upward 
forces,  which  in  ordinary  beams  are  the  reactions  at  the  supports,  is  equal 
to  the  sum  of  all  the  downward  vertical  forces  or  loads.  In  a  simple  beam 
supported  or  fixed  at  the  two  ends,  the  reaction  at  either  end  is  found  by 
taking  moments  of  all  forces  about  the  other  support  and  solving  for  the 
reaction  desired. 
Expressed  as  a  formula,  if 

R  =  desired  reaction. 

P  =>  any  vertical  load. 

/  =  span. 

X  =  distance  of  load  from  the  support  at  which  the  reaction  is  desired. 

I  =  sum,  using  —  for  downward  and  -f  for  upward  forces,  then 

R ^ (25) 


Example  3;  In  Pig.  135,  where  there  is  a  uniform  load  over  the  entire  span 
and  also  concentrated  bads  Pi  »  200  and  P,  »-  350  at  the  }  points,  what 
is  the  left  reaction? 

e  ,  ,.         ^        (200   X  8)  +    (350  X  4)  +  (100  X  12)6        ^ 

Solutton:    H  —  — —  850  pounds. 
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The  determination  of  reactions  and  moments  of  continuous  beams  is 
referred  to  on  page  439. 

f^- 200  LB  P,-a50LB. 

< 4  FT. 


100  LB.  PER  FT. 


R^MOLB.  R^  900  LB. 

Fio.  135.    Beam  Loaded  with  Distributed  and  Concentrated  Loads. 
(Sw  pp,  438  and  439) 

Rule  to  Find  Bending  Moment  at  Any  Point  in  a  Beam.  Consider  either 
side  of  the  vertical  section  passing  through  the  point  and  disregard  the  other 
side.  Multiply  each  load  and  reaction  by  its  average  distance  from  the 
section  and  add  the  products,  taking  loads  acting  downward  as  negative 
and  those  acting  upward  as  positive. 

This  sum  is  the  bending  moment  at  the  section. 

Moments  in  English  measure  are  usually  taken  in  inch  pounds.  Hence, 
the  distance  must  be  in  inches  and  the  weights  in  pounds. 

Example  4:  In  Fig.  1 35,  what  is  the  bending  moment  in  inch  pounds  at  the 
middle  of  the  span? 

Solution:  M  -  /?i  (6  X  i3)-Pi  (2  X  ia)-(ioo  X  6)  X  3  X  12  -  34  800 inch 
pounds. 

Bnle  to  Find  Shear  at  any  Point  in  Beam.  Consider  either  side  of  the 
section  passing  through  the  points  and  disregard  the  other  side.  Add  the 
loads  and  reactions,  taking  the  loads  acting  downward  as  negative  and 
those  acting  upward,  such  as  a  reaction,  as  positive.  The  sum  is  the  shear 
at  the  section. 

Example  5,  In  Fig.  135  what  is  the  shear  at  the  left  support  and  at  the 
center? 

Solution:  /?,  =850  pounds  at  left  support  and  at  the  center  the  shear  is 
R|—  Pi — (loo  X  6)  —  50  pounds, 

Table  of  Oommon  Bending  Moments  and  Shearing  Forces.  The  fol- 
lowing table  for  convenient  reference  gives  values  of  the  shearing  forces  and 
bending  moments  for  common  cases.  The  values  for  external  forces  arc 
independent  of  the  structure  of  the  beam. 
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*  W  M  total  load;  1  ^  span;  x  «  distance  of  section  considered  from  support.  If  moment  is  in 
inch  pounds,  1  and  x  must  be  iii  inches  and  W  in  pounds.  If  load  is  distributed  so  as  to  be 
in  terms  of  weight  per  unit  length,  substitute  wl  for  W  in  the  formulas. 

Table  of  Moments  of  Inertia.  The  table  on  page  438  gives  the  moment 
of  inertia  for  beams  of  a  few  sections  which  might  be  used  in  concrete  con- 
struction. The  reinforcement,  if  any,  maybe  considered  as  replaced  by  an 
area  of  concrete  which  is  the  area  of  the  steel  times  the  ratio  of  elasticity, 
n,  and  is  located  at  the  same  distance  from  the  neutral  axis. 


8HXAB  AND  BENDINO  MOMENT  DIAGRAMS 

The  diagrams  in  Figs.  136  and  137,  pages  436  and  437,  give  bending 
moments  and  shears  for  beams  continuous  over  four  spans.  In  diagram 
136,  various  distributions  of  uniform  loading  are  given;  in  the  first  place,  at 
the  top  of  the  page,  with  all  the  spans  loaded  and  ends  fixed;  next,  all  spans 
loaded  and  the  ends  supported;  and  below  these  curves,  different  spans 
loaded  in  such  a  way  as  to  produce  maximum  and  minimum  bending 
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Pig.  1 36. — Bending  Moments  and  Shears  for  Continuous  Beams,  Distributed  Loads, 

(See  p.  435.) 
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moments  and  shears.  The  cases  chosen  are  sufficiently  representative  to 
be  used  without  appreciable  error  as  maximum  and  minimum  values  for 
beams  of  any  number  of  spans  and  any  distribution  of  uniform  loading. 

As  stated  with  the  diagrams,  the  ciurves  are  all  drawn  to  scale  on  cross- 
section  ruling  so  that  proportionate  values  may  be  read.  The  loads  are 
given  in  terms  of  Wy  the  load  per  unit  of  length.  The  horizontal  scale  has 
twelve  divisions  per  span,  so  that  the  moments  and  shears  can  be  readily 
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Fig.  137. — Bending  Moments  and  Shears  for  Continuous  Beams,  Concentrated  Loads. 

(See  p.  437.) 


estimated  at  i,  J,  and  ^  points.  The  values  which  are  printed  for  the  bend- 
ing moments  are  in  common  fractions  for  convenience  of  comparison, 
although  in  order  to  scale  them  they  must  be  changed  from  the  common 
fraction  to  a  decimal.  Each  vertical  division  for  the  bending  moment 
scale  represents  0.01  and  for  the  shear  scale  represents  o.i.  Bearing  this  in 
mind,  the  bending  moment  and  shear  can  be  scaled  at  any  part  of  the 
span. 
Concentrated  loads  are  treated  in  Fig.  137,  the  loads  being  located  at  the 
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Moments  of  Inertia,     {See  p.  435.) 
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♦Applicable  only  to  homogeneous  (not  to  reinforced)  beams. 
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quarter  points,  middle  points,  and  third  points  respectively.  This  diagram 
is  of  special  use  in  studying  girders  supporting  cross  beams.  The  stresses 
are  computed  for  a  beam  of  four  spans  and  as  the  curves  are  symmetrical 
at  each  end,  the  diagram  is  broken  in  two,  one-half  being  shown  with  fixed 
end  and  the  other  half  with  end  supported.  The  results  with  a  larger  num- 
ber of  spans  will  not  be  appreciably  different. 

The  vertical  scale  for  concentrated  loading  is  0.05  per  division  for  bend- 
ing moments  and  0.2  per  division  for  shears. 

The  concentrated  loads  are  given  in  terms  of  W,  the  load  which  is  con- 
centrated at  each  point. 

The  contmuous  beam  is  statically  indeterminate,  so  that  the  moments 
and  reactions  have  to  be  found  by  the  theory  of  flexure,  using  the  form- 
ula of  three  moments  first  evolved  by  Cla3rperon.* 

In  applying  this  to  the  various  cases,  the  assumption  is  made  that  the 
moment  of  inertia  of  the  beam  is  constant  throughout  its  length.  While 
this  is  not  strictly  true,  extensive  studies  of  various  cases  in  reinforced  con- 
crete show  that  a  large  change  in  the  moment  of  inertia  makes  a  very  small 
change  in  the  bending  moment,  so  that  the  relations  are  substantially 
correct  until  a  member  enters  a  much  larger  member. 

BENDING  MOMENTS  TO  USE  IN  DESIGN  OF  REINFORCED  BEAMS 

An  examination  of  the  curves  in  the  diagram  of  bending  moments  for 
different  loads,  Fig.  136,  page  436,  indicates  that  in  concrete  beams  built 
continuously  it  is  safe  to  use  for  the  positive  bending  moment  in  the  center 
of  the  beam,  except  for  the  end  spans,  and  also  for  the  negative  bending 
moment  at  the  ends  of  the  beams, 

wP 

M  =  — 
12 

and  for  end  spans,  for  the  center  and   also  for  the   adjoining  support 

wP 
10 

the  customary  American  and  English  units  being  adopted,viz: 
M  =  bending  moment  in  inch  pounds. 
w    =  load  uniformly  distributed  in  pounds  per  inch  of  length. 
/    =  length  of  beam  in  inches. 

*  See  Lanzt't  "Applied  MechaQict.** 
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In  case  the  load  is  in  pounds  per  foot  of  length  and  /  is  in  feet,  the  moment 

in  inch  pounds  to  satisfy  the  former  equation  is  simply  the  product  of  the 

load  per  foot  times  the  square  of  the  length  in  feet. 

wP 
The  value  of   —  for  the  bending  moment  has  been  widely  adopted  in 

13 

Continental  Europe,  is  being  used  in  general  practice  in  Germany,  and  is 
recommended  in  the  1909  recommendations  of  the  American  Joint  Com- 
mittee and  in  the  1907  French  rules.  However,  it  is  absolutely  neces- 
sary, when  designing  by  this  formula,  that  the  beam  be  really  con- 
tinuous both  in  design  and  construction;  that  the  stresses  due  to  negative 
bending  moment* at  the  support  be  provided  for;  that  the  steel  be  accurately 
located;  and  that,  to  obtain  the  best  workmanship,  the  concrete  be  laid  by  a 
responsible  builder  and  superintended  by  a  man  experienced  in  concrete 
construction. 

An  examination  of  the  diagrams  referred  to  will  show  that  under  these 
conditions  the  value  is  conservative,  since  a  uniformly  distributed  load 

wP 
except  m  the  end  spans  does  not  exceed  —  and  the  worst  panel  loading 

wP 
shown  for  the  middle  of  a  span  gives     — . 

".5 

Many  of  the  building  laws  in  the  United  States,  to  provide  for  the  possi- 
bility of  poor  construction  or  unforeseen  conditions,  give  the  more  conserva- 
tive figure, 

10 

and  for  this  reason  imd  abo  because  other  assumptions  may  be  made  by 
multiplying  by  a  decimal,  this  value  is  used  in  many  of  the  tables  in  this 
book,  and  in  fact  it  is  advised  for  constructors  who  are  not  thoroughly 
familiar  with  reinforced  concrete. 

The  same  diagram,  Fig.  136,  shows  that  the  negative  bending  moments  are 
usually  greater  than  the  moments  at  the  middle  of  spans.  However,  partial 
floor  loading  greatly  reduces  the  negative  moment,  and  as  a  live  load  is 
scarcely  ever  uniform  over  two  full  panels,  it  is  considered  safe  to  use  the 
same  value  for  negative  moment  as  is  used  for  the  positive  moment  in  the 
center  of  the  beam,  that  is 

wP  ,    , 

if=   -  (27) 

13 

At  the  end  support,  the  beam,  if  it  runs  into  a  column  or  heavy  wall  girder, 
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may  be  practically  "fixed"  and  thus  require  top  reinforcement  for  the 

negative  moment,  —  — ,  and  the  rods  nmning  into  the  support  must  be 
12 

bent  or  otherwise  anchored.    Sometimes,  if  the  slab  has  cross  reinforcement 

running  into  the  wall  girder,  it  may  be  assumed  to  assist  in  connecting  the 

beam  and  girder. 

Some  designers,  in  making  more  exact  computations,  separate  the  dead 
and  live  load,  considering  the  dead  load  extended  over  all  panels  and  find- 
ing the  most  unfavorable  position  for  the  live  load.  Unless  the  live  load  is 
a  very  exact  quantity  this  is  needless  refinement. 

Bending  Moments  for  Independent  Concentrated  Loads.  If  the  princi- 
pal live  loads  on  a  beam  are  concentrated,  as  they  often  are  upon  a  girder 
bridge,  the  moments  and  shears  at  all  points  must  be  specially  computed. 
For  occasional  concentrated  loads  in  connection  with  uniform  live  and  dead 
loads,  and  for  loads  produced  by  beams  running  into  girders,  it  is  suggested 
that  the  maximum  moment  under  the  load  be  computed  as  if  the  beam  or 
girder  was  supported,  and  this  be  reduced  by  the  same  ratio  used  in  the 
distributed  loading.  Thus,  since  the  maximum  moment  for  a  concentrated 
load  at  the  middle  of  a  supported  beam  is  \  Wl,  if  t^jw/*  is  used  in  distributed 
loading  instead  of  the  Jw/*  required  for  a  supported  beam,T^iof  iPr/,or|Pr/, 
may  be  used  for  concentrated  center  loads.  The  negative  bending  moment 
with  concentrated  loading  usually  may  be  taken  the  same  as  the  maximum 
positive  moment  due  to  concentrated  loading,  reduced  as  indicated,  except 
that  with  loads  at  J  or  J  points,  this  gives  for  the  support  next  to  the  end  a 
negative  moment  which  is  slightly  low  (see  diagram.  Fig.  136,  page  436), 
and  in  some  cases  it  should  be  separately  figured  or  else  estimated  from 
this  diagram. 

SHEARINO  FORGES  IN  A  BEAM  OB  SLAB 

The  bending  of  a  beam  produces  a  tendency  of  the  particles  to  slide  upon 
each  other  or  shear.    It  is  therefore  necessary  to  study 
(i)  Vertical  shear. 

(2)  Horizontal  shear. 

(3)  Diagonal  tension. 

Most  important  of  all  is  the  resultant  of  the  shearing  forces  with  the  tension 
which  produces  the  pull  in  a  diagonal  direction  termed  diagonal  tension. 

Vertical  Shear  in  a  Beam.  Concrete  is  strong  in  direct  shear  (see  p.  382) 
and  capable  of  standing  a  working  shearing  stress  of  at  least  200  pound« 
per  square  inch,  so  that  a  concrete  girder  or  beam  or  slab,  unless  perhaps 
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of  hollow  or  tapered  construction,  always  has  sufficient  area  of  section  to 
withstand  this  direct  shear.  However,  since  the  direct  shear  is  a  measure 
of  the  diagonal  tension  (see  p.  446),  which  is  excessive  when  the  direct  shear 
is  comparatively  low,  it  must  always  be  computed  in  a  beam  or  girder  for 
use  in  the  computation  of  diagonal  stresses,  as  described  on  page  447. 

The  vertical  shear  is  a  maximum  at  the  support,  where  it  is  equal  to  the 
reaction.  Maximum  shears  for  various  loads  are  given  in  the  diagram  (Fig. 
1 36*  page  436),  in  terms  of  the  loads.  While  with  uniform  or  symmetrical 
loading  the  reaction,  and  therefore  the  maximum  vertical  shear,  is  one- half 
the  total  load  upon  the  beam,  it  will  be  noticed  from  the  diagram  that  where 
the  end  beams  in  a  series  of  continuous  beams  are  supported,  which  is  very 
nearly  the  case  when  a  beam  runs  into  a  light  wall  girder,  the  shear  at  the 
first  support  away  from  the  end  may  be  25  per  cent  greater  than  normal, 
and  should  be  specially  provided  for  in  cases  like  a  warehouse  where  the 
full  live  load  is  liable  to  be  constantly  maintained.  A  further  study  of  the 
iwo  diagrams  (Figs.  136  and  137,  pp.  436  and  437)  will  illustrate  the  cases 
where  allowances  should  be  made. 


Fig.  138. — Section  of  a  T-Beatn.     (See  p.  442.) 

In  case  the  concrete  in  a  beam  or  slab  has  cracked  vertically  next  to  the 
support  because  of  accident  or  poor  design,  the  bearing  value  of  the  hori- 
zontal rods  may  have  to  be  estimated. 

Longitudinal  Vertical  Shear  in  Flange  of  T-Beam.  Vertical  shear  in 
a  longitudinal  direction  is  present  in  the  wings  of  a  T-beam  due  to  the 
load  upon  a  beam  being  maximum  next  to  the  flange,  as  shown  by  lies  BA 
in  Fig.  138. 

The  area  of  concrete  in  a  solid  horizontal  floor  slab  is  generally  sufficient 
to  take  care  of  this  shear,  but  the  following  method  may  be  used  for  comput- 
ing it  if  desired: 

Let 

=»  unit  horizontal  shear  at  ^4^4. 

=»  unit  vertical  shear  at  BA 

=  breadth  of  stem. 

=  breadth  of  flange. 

=  thickness  of  flange. 


^» 
1/ 

b 
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The  shear  along  the  two  planes  BA  may  be  considered  as  caused  by  the 
external  forces  acting  not  on  the  whole  breadth,  but  only  on  the  projecting 
aanges  of  the  T-beam  BC. 

Then  it  is  readily  shown*  that 

^« TW—  ^'^^ 

Although  this  vertical  shear  through  the  flanges  is  readily  borne  by  the 
concrete,  it  is  advisable,  as  stated  on  page  422,  to  place  horizontal  rods  across 
the  top  of  the  beam,  even  if  the  bearing  rods  in  the  slab  run  parallel  to  the 
beam,  in  order  to  resist  unequal  bending  moment  which  is  liable  to  occur 
and  to  assure  T-beam  action. 

Fillets  at  the  angles  between  the  flange  and  the  beam,  that  is,  between  the 
slab  and  the  beam,  are  not  theoretically  necessary,  but  they  may  be  used 
for  appearance  sake  and  as  an  additional  security  in  a  deep  beam  with 
relatively  shallow  flanges  or  slabs.  Small  fillets  are  also  advisable  to  aid  in 
the  removal  of  forms. 

Hoiiiontal  Shear.  The  concrete  in  a  solid  rectangular  beam  or  in  a 
T-beam  is  nearly  always  sufl&cient  to  sustain  the  direct  horizontal  shear 
which  at  any  part  is  equal  to  the  direct  vertical  shear.  In  a  skeleton  beam 
the  horizontal  shear  may  be  excessive,  but  the  reinforcement  for  diagonal 
tension  will  also  take  care  of  this,  so  that  the  direct  horizontal  shear  as  such 
need  never  be  considered.  Formerly,  before  tests  of  direct  shear  proved  the 
high  strength  of  concrete  in  shear,  horizontal  shearing  stress  was  determined 
when  designing  a  beam  and  the  vertical  stirrups  or  bent-up  rods  were  spaced 
to  act  in  shear,  using  a  value  of  10  000  pounds  per  square  inch  in  the  steel 
to  resist  it.  More  recent  tests  have  proved  the  stirrups  and  bent  up  rods 
to  be  in  tension  instead  of  shear. 

Diagonal  Tension.  Not  only  does  the  high  strength  of  concrete  in  direct 
shear  indicate  that  cracks  which  form  in  the  web  of  a  beam  are  not  caused 
by  this,  but  tests  of  beams  themselves  show  that  such  cracks  are  diagonal 
and  in  the  direction  which  would  be  expected  from  the  theory  of  diagonal 
tension.    A  typical  crack  due  to  diagonal  tension  is  shown  in  Fig.  i39»page 

444. 

Such  cracks  as  these  can  be  due  only  to  a  combination  of  the  shearing 
stress  with  the  horizontal  tensile  stress,  whose  resultant  forms  diagonal 

*  The  above  principle  maj  be  expressed  by  the  equation  v«  2f  «  vjV  -—,  which  solved  for  w 
will  give  formula  (28). 
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tension.  It  is  this  diagonal  tension  which  must  be  sustained  in  a  reinforced 
concrete  beam  by  the  area  of  concrete  or  by  bent  up  rods  and  stirrups,  as 
indicated  in  paragraphs  which  follow. 

Tests  by  Prof.  Talbot*  and  Prof.  Witheyf  indicate  that  for  i  :  2  : 4 
concrete  the  first  diagonal  crack  in  a  beam  without  stimlps  orj inclined  rein- 
forcement is  apt  to  occur  when  the  maximum  shear  is  from  100  to  200 
pounds  per  square  inch.  Since  failure  by  diagonal  tension  is  sudden,  it  is 
advisable  to  provide  a  higli  factor  of  safety.     In  a  beam  with  diagonal 


Fig.  139. — Beam  under  Load  at  University  of  Illinois  Cracked  by 
Diagonal  Tension.     (See  p,  44  3  0 


tension  reinforcement,  the  first  diagonal  crack  occurs  at  a  period  but  slightly 
later  than  in  a  beam  with  horizontal  rods  alone,  but  in  this  case  it  is  very 
small  and  not  dangerous  if  the  steel  is  designed  to  take  the  stress.  However, 
it  is  desirable  that  there  should  be  always  a  suflScient  area  of  concrete,  even 
when  reinforced,  to  prevent  the  diagonal  tension  from  exceeding  the  crack- 
ing point  in  the  concrete. 


*  Bulletin  No.  12,  University  of  Blinois,  1907. 

t  Bulletin  of  University  of  Wisconsin,  Vol.  4,  No.  2,  1907. 
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REINFOROEMENT  TO  PREVENT  DIAGONAL  CRACKS  IN  BEAMS 

The  failure  of  a  beam  from  diagonal  tension  is  more  sudden  than  from 
ordinary  tension  or  compression,  and  therefore  must  be  guarded  against 
even  more  carefully.    Formerly  when  beams  were  designed  with  full  rect- 


1 1 1 1 1 1 1 1 1 1 


steel 


V/:^ 


Fig.  140. — Beam  with  Break  in  Center  illustrating  no  Shear.     {^See  p,  446.) 


Fig.  141. — Beam  with  Break  near  End,  illustrating  Action  of  Vertical  Stirrup. 

{See  p.  446.) 
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Fig.  142. — Beam  with  Break  near  End,  illustrating  Action  of  Inclined  Rod, 

{See  p.  446.) 

angular  section  the  concrete  often  had  sufficient  area  to  resist  the  diagonal 
tension  without  assistance  from  the  reinforcement.  With  the  advent  of 
the  T-section  and  the  consequent  reduction  in  the  width  of  the  stem,  it 
nearly  always  becomes  necessary  to  introduce  stirrups  or  inclined  rods  to 
take  the  diagonal  tension. 
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An  elementary  illustration  of  the  action  of  the  stirrups  or  inclined  rods 
is  shown  in  Figs.  140  to  1 42,  page  445.  In  Fig.  1 40  the  uniformly  loaded  beam 
is  cut  through  in  the  middle,  leaving  simply  a  compression  block  at  the  top 
and  tension  rod  at  the  bottom.  There  is  pull  in  the  rod  at  the  bottom  but 
no  shear  or  tendency  for  one  side  of  the  section  to  slide  upon  the  other.  In 
Figs.  141  and  142,  on  the  other  hand,  where  a  section  of  concrete  i45C£>  is 
cut  out  nearer  the  end  of  the  beam  (this  being  cut  in  a  diagonal  direction  to 
illustrate  better  the  effect  of  diagonal  tension)  leaving  a  compression  block 
AB  ai  the  top  and  a  rod  CD  at  the  bottom,  the  load  to  the  left  of  the  break 
being  heavier  will  tend  to  drop,  and  this  downward  force  or  shear,  combined 
with  the  pull,  may  be  resisted  either  by  the  vertical  rod  BC,  Fig.  141,  or  in 
Fig.  142  by  the  inclined  rod  EF. 

Oomputation  of  Shear  and  Diagonal  Tension.  Beams  may  be  designed 
safe  against  diagonal  tension  failure  by  application  of  the  formula  for  shear 
given  below,  because  the  shear  may  be  taken  as  a  measure  of  the  diagonal 
tension.*  A  working  stress  for  shear  is  therefore  selected  based,  not  upon 
tests  of  direct  shear,  but  upon  tests  where  the  failure  was  by  diagonal  tension. 

Prof.  Talbot  in  the  analysis  of  shearing  stressesf  in  a  reinforced  concrete 
beam  has  presented  a  formula  for  the  unit  shear  at  any  point  in  a  beam 
which  is  a  very  close  approximation. 
Let 

V  =  total  shear. 

V  =  unit  shear. 

b     =  breadth  of  beam. 
b'    =  breadth  of  web  of  T-beam. 

jd   =  depth  between  center  of  compression  and  center  of  tension  (approxi- 
mately, in  a  T-beam,  distance  between  center  of  slab  and  steel). 

*The  relation  between  the  shear,  as  determined  by  the  above  formula,  and  the  diagonal 
tension  varies  with  the  horizontal  forces.    From  Merriman's  ''Mechanics  of  Materials,**  p.  265, 
1905  edition, 
If 

/     —  diagonal  tensile  unit  stress, 
a 
f'    -•  horizontal  tensile  unit  stress  in  concrete. 

V     -■  horizontal  or  vertical  shearing  unit  stress. 
Then 


f<i-[u+^U'+ 


The  direction  of  this  maximum  diagonal  tension,  as  Prof.  Talbot  points  out,  makes  an  angle  with 

the  horizonul  equal  to  one-half  the  angle  whose  co-tangent  is    ~  — .    If  there  is  no  tension  in  the 

2    V 

concrete  the  last  formula  reduces  to  /    -■  o.    The  maximum  diagonal  tension  makes  an  an^  off 

45  degrees  with  the  horizontal  and  is  equal  in  intensity  to  the  vertical  shearing  stress. 
\  Bulletin  No.  14,  University  of  Ilhnois,  1906,  p.  20. 
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Then 

V  V 

z;  =  , . :     (29)  or  for  a  T-beam,  v  =  -—      (30) 

Old  b']d 

That  is,  at  any  section  of  a  beam,  the  unit  shear,  either  vertical  or  horizontal, 
is  the  total  shear  at  the  section  produced  by  the  loads  divided  by  the  product 
of  the  breadth  times  the  moment  arm. 

The  Joint  Committee  recommend  that  beams  be  reinforced  against 
diagonal  tension  when  the  shear  exceeds  a  limit  of  2  per  cent  of  the  com- 
pressive strength  at  28  days  or  40  pounds  for  2000  pounds  concrete.  I^he" 
laws  governing  the  internal  stresses  in  a  beam  with  a  reinforced  web  are 
not  yet  clearly  defined,  but  it  is  established  that  a  comparatively  small 
amount  of  reinforcement  by  bent-up  bars  appreciably  increases  the  strength 
of  the  beam  and,  therefore,  where  a  part  of  the  horizontal  reinforcement  is 
bent  up  in  a  scientific  manner  and  arranged  with  due  respect  to  the  shear- 
ing stresses,  a  value  of  3  per  cent  of  the  strength  at  28  days,  or,  for  2  000 
pounds  concrete,  60  pounds  per  square  inch  may  be  allowed.* 

Since  tests,  however,  show  that  web  reinforcement  can  be  introduced  to 
increase  shearing  resistance  to  a  value  at  least  three  times  as  great  as  when 
the  bars  are  all  horizontal,  for  beams  thoroughly  reinforced  for  shear  a 
limiting  value  based  on  the  section  of  the  beam  of  6  per  cent  of  the  strength 
at  28  days,  or  120  pounds  for  2  000  pounds  concrete,  may  be  used. 

In  calculating  web  reinforcement,  when  the  total  shear  is  limited  as  above, 
the  concrete  may  be  counted  upon  as  carrying  J  of  the  shearf  that  is,  for 
concrete  having  a  crushing  strength  of  2  000  pounds  at  28  days,  40  pounds 
per  square  inch  may  be  allowed  on  the  concrete  and  the  balance  of  the 
shear  taken  by  the  reinforcement. 

Following  these  recommendations  of  the  Joint  Committee  and  assuming 
that  the  distance  between  centers  of  compression  and  tension,  jd,  is  approxi- 
mately id: 

V 

a.    Stirrups  are  required  with  horizontal  bars  only  when  -—    is   greater 

od 

thc^n  I  (40)  =35- 

h.  Stirrups  are  required  in  rectangular  beams  where  a  part  of  the  hori- 
zontal reinforcement  is  bent  up  and  arranged  with  due  respect  to  the  shear- 

V   . 

ing  stresses  (but  not  computed  as  taking  diagonal  tension)  when  -—  is 

hd 

greater  than  52. 

*  This  is  an  arbitrary  assumption  based  on  observations  of  experiments  by  members  of  the  Joint 
Committee. 

f  Although  it  might  be  expected  that  the  concrete,  since  it  is  assumed  to  have  no  tensile  value, 
should  not  be  assumed  to  assist  in  carrying  diagonal  tension,  tests  by  Prof.  Withey  at  the  University 
of  Wisconsin  (Bulletin,  Vol.  4,  No.  2)  indicate  that  the  rule  given  is  amply  safe. 
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c.    Since  total  shear  should  not  exceed  120  pounds  p)er  square  inch,  bd 

V 

should  not  be  less  than 

105 
For  T-beams  the  same  rules  apply  except  that  only  the  web  of  the  beam 

is  effective;  hence,  1/  must  be  substituted  for  b. 

Vertical  and  Indinad  Reinforcement.    When  the  allowable  working 

strength  of  the  concrete  in  shear,  as  indicated  in  the  preceding  paragraphs, 

is  exceeded,  web  reinforcement  must  be  introduced.    This  may  consist  of 

the  bent-up  portion  of  the  horizontal  bars  or  of  inclined  or  vertical  members 

attached  to  or  looped  about  the  main  reinforcement.     Where  inclined  mem- 


V 

"    \ 

1 . 

c 

. 

^. 


Cx 


Bx 


A        an 

PLAN 

Fig.  143. — Illustration  of  Shearing  Stresses.     (See  p.  44^.) 


bers  are  used,  their  connection  with  the  horizontal  reinforcement  must  be 
such  as  to  insure*  against  slipping. 

Let 
A^  =  area  of  section  of  stirrup  or  bnet  bar. 
V    =  total  shear. 
s     =  distance  between  stirrups. 
d     =  depth  from  top  of  beam  to  center  of  steel. 
jd    =»  distance  from  center  of  compression  to  center  of  tension  in  the  beam 

(approximately  id,) 
f^    «  unit  stress  in  steel. 

The  shear,  F,  of  any  section,  A^A^  Fig.  143,  as  determined  by  the  loads 
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(see  p  435.)  is  divided  by  hdj  to  obtain  the  vertical  unit  shear,  v,  as  indi- 
cated in  formulas  (29)  and  (30). 

The  horizontal  unit  shear  of  a  section,  A^A,]s  equal  to  the  vertical  unit 
shear,  v,  at  the  same  section.  Multiplyii^  this  shear  by  6,  the  breadth  of 
the  beam,  gives  the  shear  per  unit  of  length  of  the  beam.  Consider  now 
the  plane  AA^B\B.    The  intensity  of  the  horizontal  unit  shear  on  this  plane 

V 

varies  proportionally  with  the  total  shear  F,  and  is  equal  2X  A^A  to  ~]  and 

jd 

y 
at  B,  B  to-J.    Hence  the  total  amount  of  shear  on  this  plane  is  equal  to 
jd 

F  +  7  V 

— ^ — — -^  X  Sy  or  when  F  at  C  is  the  average  shear,'  to  —  X  ^. 
2^d  jd 

When  a  stirrup  is  placed  at  C  and  the  distance  between  stirrups  is  s,  the 
diagonal  tension  tributary  to  this  stirrup,  the  measure  of  which  is  the 
horizontal  shear  (see  page  446),  is  equivalent  to  two-thirds  of  the  total 
shear  produced  on  the  plane  AB,  it  being  assumed,  when  the  allowable 
shear  of  the  concrete  is  exceeded,  that  steel  is  provided  to  take  two-thirds 
of  the  total  shear,  leaving  the  concrete  to  take  the  remaining  one-third. 

The  stress  in  a  single  vertical  stirrup  may  be  assumed  as  A^^,  hence  the 
area  of  vertical  steel  required  in  a  length  of  s  may  be  taken  as 

A.^i—  (30 

The  spacing  of  the  stirrups  is  treated  under  a  separate  heading  which 
follows. 

For  bars  inclined  at  45  degrees,  it  may  be  assumed  that  the  stress  in  any 

A   f 
single  reinforcing  member  is  — —  and  the  required  area  of  bar,  assum- 

0.7 

ing  the  steel  to  take  two-thirds  of  the  shear,  is 

For  other  angles  of  inclination,  it  may  be  assumed  as  approximately  correct 
for  the  present  to  use  the  formula 

sin  a  j7  ,     . 

K-\-j^  (33) 
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The  use  of  these  formulas  is  illustrated  in  the  example  6,  page  473. 

Formerly,  as  already  stated,  stirrups  were  figured  to  take  direct  shear 
across  the  rod,  but  this  has  been  proved  by  tests  to  be  incorrect. 

Stimips  in  a  Oontdnaous  Beam.  In  a  continuous  beam  in  the  part 
near  the  support  subjected  to  negative  bending  moment,  the  diagonal 
tension  acts  in  the  opposite  direction  to  that  in  the  part  subjected  to 
positive  bending  moment.  The  maximum  stie>s  then  is  in  the  upper 
end  of  the  stirrups,  so  that  they  should  be  inverted  near  the  supports. 
In  any  case  the  stirrups  should  be  anchored  in  the  tensile  portion  of  the 
beam  with  their  free  ends  (straight  or  preferably  hooked)  extending  into 
the  compressive  part  of  the  beam. 

Spacing  of  Stimips.  The  spacing  of  stirrups  must  be  less  than  the 
effective  depth  of  the  beam,  and  a  practical  limit  for  spacing  is  suggested  as 
three-fourths  the  depth  of  the  beam.  Closer  spacing  than  this,  however, 
may  be  required  in  order  to  make  the  rods  small  enough  to  have  sufficient 
bond,  as  given  in  the  following  paragraphs. 

Let 
X     =  distance  in  feet  from  left  support  to  point  at  which  required  spacing 

is  desired. 
^1    =  distance  in  feet  from  left  support  to  point  beyond  which  stirrups  are 

unnecessary. 
/      =  span  of  beam  in  feet. 
w    =  uniform  load  in  pounds  per  foot. 

V  =  total  vertical  shear  at  section  x  feet  from  left  support  in  pounds. 

V  =  total  unit  shear  at  section  in  pounds  per  square  inch. 

v'    =  allowable  unit  shear  (or  diagonal  tension)  on  concrete  alone. 

/I,  =  cross-sectional  area  of  vertical  stirrup  in  square  inches.     (In  slU- 

stirrup  this  is  the  sum  of  the  area  of  the  two  legs). 
fg    =  allowable  unit  stress  in  stirrups  in  pounds  per  square  inch. 
jd    =  depth  of  beam  in  inches  from  center  of  compression  to  center  of 

horizontal  reinforcement.     (In  a  T-beam  this  may  be  taken  as 

distance  between  center  of  slab  and  steel;  in  a  rectangular  beam  as 

0.87  of  the  total  depth  to  steel.) 
b     —  breadth  of  beam  in  inches. 
5     =  spacing  of  stirrups  in  inches  at  point  x  feet  from  left  support. 

Then  the  allowable  spacing  of  a  given  size  stirrup  in  a  certain  part  of 
the  beam  assuming  the  total  shear  not  to  exceed  3  times  the  working 
shear  in  the  concrete  is  obtained  by  solving  formula  (31)  for  5. 

SAJJd 
s-  -^^y-  (34) 
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This  equation  becomes  for  a  uniformly  loaded  beam.* 

s^^^^^  (35) 

'      w{l  -ax)  ^35; 

For  /,  =  16  000  pounds  per  square  inch,  formula  (34)  becomes 

,  ^  '4°o°  A,  id  ^^^^ 

and  formula  (35)  changes  to 

48000  A^  jd  ,    V 

s   =  ^—- ^  (37) 

The  above  formulas,  while  applying  strictly  to  supported  beams,  may  be 
used  for  continuous  beams  with  safety* 
Stirrups  shuuld  thus  W  sp.n  ed  by  equation  (34)  or  (35)  up  to  a  section 

the  ttii  Btmrimmhi  rtaaiiaMteififiir  itTinffth  nf  yppcrete,  bear- 
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The  use  of  these  formulas  is  illustrated  in  the  example  6,  page  473. 

Fonnerly,  as  abready  stated,  stirrups  were  figured  to  take  direct  shear 
across  the  rod,  but  this  has  been  proved  by  tests  to  be  incorrect. 

Stiiraps  in  a  Oontdnuous  Beam.  In  a  continuous  beam  in  the  part 
near  the  support  subjected  to  negative  bending  moment,  the  diagonal 
tension  acts  in  the  opposite  direction  to  that  in  the  part  subjected  to 
positive  bending  moment.  The  maximum  stie>s  then  is  in  the  upper 
end  of  the  stirrups,  so  that  they  should  be  inverted  near  the  supports. 
In  any  case  the  stirrups  should  be  anchored  in  the  tensile  portion  of  the 
beam  with  their  free  ends  (straight  or  preferably  hooked)  extending  into 
the  compressive  part  of  the  beam. 

Spacing  of  Stiiraps.  The  spacing  of  stirrups  must  be  less  than  the 
effective  depth  of  the  beam,  and  a  practical  limit  for  spacing  is  suggested  as 
three-fourths  the  depth  of  the  beam.  Closer  spacing  than  this,  however, 
may  be  required  in  order  to  make  the  rods  small  enough  to  have  sufficient 
bond,  as  given  in  the  following  paragraphs. 

Let 
X     =  distance  in  feet  from  left  support  to  point  at  which  required  spacing 

is  desired. 
Xi    =  distance  in  feet  from  left  support  to  point  beyond  which  stirrups  are 

unnecessary. 
/      =  span  of  beam  in  feet. 
w    =  uniform  load  in  pounds  per  foot. 

V  =  total  vertical  shear  at  section  x  feet  from  left  support  in  pounds. 

V  =  total  unit  shear  at  section  in  pounds  per  square  inch. 

v^    =  allowable  unit  shear  (or  diagonal  tension)  on  concrete  alone. 

i4,  =  cross-sectional  area  of  vertical  stirrup  in  square  inches.     (In  slU- 

stirrup  this  is  the  sum  of  the  area  of  the  two  legs). 
/,    =  allowable  unit  stress  in  stirrups  in  pounds  per  square  inch. 
jd   =  depth  of  beam  in  inches  from  center  of  compression  to  center  of 

horizontal  reinforcement.     (In  a  T-beam  this  may  be  taken  as 

distance  between  center  of  slab  and  steel;  in  a  rectangular  beam  as 

0.87  of  the  total  depth  to  steel.) 
b     ^  breadth  of  beam  in  inches. 
s     =  spacing  of  stirrups  in  inches  at  point  x  feet  from  left  support. 

Then  the  allowable  spacing  of  a  g^ven  size  stirrup  in  a  certain  part  of 
the  beam  assuming  the  total  shear  not  to  exceed  3  times  the  working 
shear  in  the  concrete  is  obtained  by  solving  formula  (31)  for  s. 

3  A  J.  id 
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This  equation  becomes  for  a  uniformly  loaded  beam.* 


s  = 


For  /,  =  16  000  pounds  per  square  inch,  formula  (34)  becomes 


(35) 


s  =?40ooj4^  ^^^^ 


and  formula  (35)  changes  to 

48000  A^  jd  ,    s. 

S    =   ^—r. '--  (37) 

W  {}  —  2  X) 

The  above  formulas,  while  applying  strictly  to  supported  beams,  may  be 
used  for  continuous  beams  with  safety. 
Stirrups  should  thus  be  spaced  by  equation  (34)  or  (35)  up  to  a  section 
.jadiere  the  unit  shear  equals  the  workine  shearinsr  strength  of  concrete,  bear- 
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The  use  of  these  formulas  is  illustrated  in  the  example  6,  page  473. 

Fonnerly,  as  already  stated,  stirrups  were  figured  to  take  direct  shear 
across  the  rod,  but  this  has  been  proved  by  tests  to  be  incorrect. 

Stirraps  in  a  Oontdnaous  Beam.  In  a  continuous  beam  in  the  part 
near  the  support  subjected  to  negative  bending  moment,  the  diagonal 
tension  acts  in  the  opposite  direction  to  that  in  the  part  subjected  to 
positive  bending  moment.  The  maximum  stie>s  then  is  in  the  upper 
end  of  the  stirrups,  so  that  they  should  be  inverted  near  the  supports. 
In  any  case  the  stirrups  should  be  anchored  in  the  tensile  portion  of  the 
beam  with  their  free  ends  (straight  or  preferably  hooked)  extending  into 
the  compressive  part  of  the  beam. 

Spacing  of  Stirrups.  The  spacing  of  stirrups  must  be  less  than  the 
effective  depth  of  the  beam,  and  a  practical  limit  for  spacing  is  suggested  as 
three-fourths  the  depth  of  the  beam.  Closer  spacing  than  this,  however, 
may  be  required  in  order  to  make  the  rods  small  enough  to  have  sufficient 
bond,  as  given  in  the  following  paragraphs. 


Note — Formulas  (31)  to  (37)  assume,  according  to  the  authors'  sug- 
gestion, that  the  shearing  unit  stress  in  the  beam  does  not  exceed  three 
times  the  allowable  shearing  strength  of  concrete.  If,  however,  the  above 
suggestion  is  not  followed,  and  the  shear  does  exceed  three  times  the 
allowable  strength  of  concrete,  the  following  formulas  should  be  used  in 
place  of  (31),  (32)  and  (33): 

{ r  -  I''  bid)  s  0.7  ( F  -  v'  bjd)  s 

.4.=        -^ja"     (3.«)        /«.=  fj^  -        (32«) 

sina       (V  —  v'  bjd)  s 
A.=  j^.^ (33«) 

In  place  of  (34)  and  (35),  use 

^  =    r  -  V'hjd      ^^"""^  '  =«.(/-  2X)   -  Vv'bjd  ^^^"^ 

and  for/,  —  16  000  pounds  per  square  inch,  instead  of  (36)  and  (37), 

16000  Agjd  ^2000  Agjd 

\  -  v^  bj  a  w  {I  —  2X)  —  2v'  b]  a 


'*' 
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This  equation  becomes  for  a  unifonnly  loaded  beam.* 


s  = 


(35) 


(36) 


For  /,  =  i6  cxx>  pounds  per  square  inch,  formula  (34)  becomes 

_  24000  A^  jd 

^  V 

and  formula  (35)  changes  to 

s   =  ^^^  (37) 

W  (I  —  2  X) 

The  above  formulas,  while  applying  strictly  to  supported  beams,  may  be 
used  for  continuous  beams  with  safety. 

Stirrups  should  thus  be  spaced  by  equation  (34)  or  (35)  up  to  a  section 
where  the  unit  shear  equals  the  working  shearing  strength  of  concrete,  bear- 
ing in  mind,  however,  that  the  maximum  spacing  should  not  exceed  three- 
fourths  the  depth  of  the  beam.  The  distance  from  the  support  to  the  point 
where  no  stirrups  are  required,  for  uniform  loading  isf 

•     ...^-^  w 

2  W 

From  formulas  (34)  and  (36)  it  is  evident  that  the  necessary  spacing  of 
stirrups  is  inversely  proportional  to  the  total  shear  V  at  any  point  and  there- 
fore is  the  smallest  at  the  end  of  the  beam  and  increases  toward  its  middle. 

Many  constructors  advise  the  insertion  of  occasional  stirrups  throughout 
the  entire  length  of  the  beam  even  if  they  are  not  theoretically  necessary. 

For  a  small  beam  where  the  stirrups  are  spaced  uniformly ,  for  convenience, 
only  the  minimum  value  of  s  needs  to  be  figured  by  substituting  for  V  in 
equation  (34)  and  (36)  the  total  shear  at  an  arbitrary  distance  \  d  from 
the  support,  or  in  equation  (35)  and  (37)  substituting  ^  d  for  x, 

*  By  Bubstitutiiig  in  equation  (34),  F-*  —  —  wx  as  the  total  shear  at  any  point  in  a  unifonnly 

baded  beam. 

V 
f  The  unit  «hear  v  "■  r^*     Stirrups  are  unnecessary  at  section  where  o  —  v'   or  less,  or 

F'  wi 

%/  —  r7\»    For  the  case  of  uniform  load  K'  —  ^  —  twf,     Substituting  this  for  V*  and  solving 

/  V^hjd 

for  jr.,  we  have  *!■■-  —  — — - 
*  4         W 
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Graphical  Method  for  Spadng  Stumps.  In  a  large  and  important  beam, 
the  spacing  should  vary  with  the  shear.  The  following  graphical  method 
will  be  of  use  in  such  cases: 

Lay  out  half  of  the  span  —  to  any  convenient  scale  as  shown  in  Fig.  144. 
2 

Compute  the  values  of  s  at  three  or  four  points  (point  i,  2  and  3  in  the 

figure)  and  lay  them  out  on  the  perpendiculars  erected  at  the  respective 

points  to  the  same  scale  as  the  span.    Draw  a  smooth  curve  located  by  the 

points  on  the  perpendiculars.    From  point  a  on  the  perpendicular  at  the 


Fig.  144. — Graphical  Method  for  Spacing  Stirrups.     {See  p,  45a,) 


the  point  where  the  first  stirrup  will  be  placed,  draw  a  line  at  45  degrees  to 
intersect  with  the  line  representing  the  span  and  erect  at  the  point  of  inter- 
section, B,  a  perpendicular  to  cut  the  curve  in  point  b,  A  line  drawn  from 
b  at  45  degrees  will  intersect  the  span  in  point  C,  where  the  above  process 
is  repeated.  The  points,  A,  By  C,  D,  E,  thus  obtained  are  the  ix>ints  in 
which  stirrups  are  required. 

For  uniformly  loaded  beams  it  is  only  necessary  to  compute  the  minimum 
spacing  of  stirrups,  that  is,  at  the  support.     The  spacing  at  two  other 

points  may  be  obtained  from  the  fact  that  the  spacing  for  jc  =«   —   is 

o 

four-thirds  the  minimum  and  for  jkt  =  —  is   twice   the    minimum.      For 

4 

X  =   ^  the  spacing  is  infinity. 

2 

Tsrpes  of  Shear  Reinforcement.  Fig.  145  illustrates  different  types  of 
diagonal  tension  reinforcement,  showing  beams"reinforced  with  stirrups 
alone,  with  bent  bars,  and  with  a  combination  of  bent  bars  and  stirrups. 
The  method  of  providing  for  the  negative  bending  moment  over  the 
support  is  also  indicated. 
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Fig.  146,  page  455  shows  different  types  of  stirrups.  • 

Diameter  of  Stirmps.  The  diameter  to  select  for  stirrups  is  governed 
by  the  limiting  spacing  of  the  stirrups  as  given  in  the  preceding  paragraphs, 
by  the  bond  of  the  stirrup  prongs,  and  by  convenience  in  selecting  and 
placing  the  reinforcement.  The  effective  length  of  the  stirrup  should  be 
taken  less  than  the  total  length  because  of  the  slight  change  in  the  inten- 
sity of  shear  below  the  neutral  axis  where  a  lower  bond  strength  may  be 
expected. 

Tests  by  Prof.  Talbot  indicate  that  it  is  safe  to  use  up  to  at  least  ttt  of 
the  total  length  of  the  stirrup  in  figuring  the  bond. 


Fig.  145.    Reinforcement  of  (a,Continuousr  Beam.    (See  p.  452.) 

The  maximum  diameter  of  stirrups  which  can  be  used  by  these  assump- 
tions without  danger  of  slipping  is  determined  by  the  bond  and  can  be 
figured  by  the  formulas  given  below. 

Let 
i      ="  diameter  of  stirrup  bar. 
A    —  area  of  stirrup  bar. 
0     —  circumference  of  stirrup  bar. 
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d     =  depth  from  surface  of  beam  to  center  of  tension  steeJ. 
u     =  allowable  bond  stress  per  unit  of  surface  of  bar. 
C,  and  Cj  =  constants  to  use  in  formulas  (39)  to  (42). 
Then  for  vertical  stirrup  with  straight  upper  end.* 

A  _         u         A  __ 

—  <  0.6  -(i  or  —  <  i  Cfi 


(39) 


Hence 


For  round  or  square  stirrups   - 


\i> 


%  <  C.d 
For  rods  inclined  at  45**  the  above  formulas  change  tof 
*  <  Cj(i  for  round  or  square  sections 

A  _ 
and  —  <  J  Q(i  for  other  shapes. 


(40) 

(41) 
(42) 


The  table  below  gives  the  values  of  C,  and  C5  for  different  values  of 
tension  and  bond  when  units  are  inches  and  pounds. 

Values  of  Constants  to  Use  in  Formulas  (39)  to  (42.)      (See  p.  454.) 


Cb 


Cb 


Ji' 


VERTICAL  BARS 


Allowable  unit  tension  in  stimips  in 
lb.  per  sq.  in. 


BARS   INCLINED  45° 

Allowable  unit  tension  in  bars  in 
lb.  per  sq.  in. 


Lb. 

• 

' 

1 

per 

12  oool  14  000 

16  000  18  000 

20' 000'  12  000  14  000 

16  000 

1 8  ooo!  20  000 

sq. 
in. 

1 

1 

i 
"1 

1 

I 

80 

0.016 

0.014 

O.OI2{  O.OII 

O.OIO 

0.022  0.019 

1 
0.017! 

0.015;  0.014 

100 

0.02C^ 

0.017 

0.015  0013 

0.012 

0.0281  0.024 

0.021 

0.019'  0.017 

120 

0.024 

0.020 

0.018  0.016 

0.014 

0.033  0-028 

0.025 

0.022  0.020 

150 

0.030 

0.026 

0.023  0.020 

0.018  0.042'  0.036 

0.031! 

0.028  0.025 

1 

_  A   _         u  u  A 

*faA<  0.6  ^011,  hence  -  <  0.6  j-d      Call  0.6  j  =■  J  C«  and  obtain  -  —  iC^d 

-f  For  rods  inclined  at  45*  substitute  for  d  in  the  above  equation  \/ tT  d. 


Hence  \Ch  =0.6  .^x  j 


"and-    <\C\4 
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The  above  formulas  and  table  apply  directly  only  to  straight  rods. 

The  bond  stress  between  concrete  and  plain  reinforcing  bars  may  be 
assumed  at  sV  of  the  compressive  strength  at  28  days,  or  80  pounds  for 
2  000  pound  concrete  (see  p.  528),  which  for  the  allowable  tension  in  steel, 
/,  =  16  000  pounds  per  square  inch  gives  a  diameter  of  *  =  0.012  d.  For 
deformed  bars  the  bond  may  be  increased  to  100  or  150  pounds  per 
square  inch,  varying  with  the  character  of  the  bar.  Using  the  highest 
figure  and  16  000  pounds  per  square  inch  as  the  allowable  tension  in  steel, 
a  beam  20  inches  deep  to  center  of  steel,  making  no  allowance  for  the  value 
of  a  bent  end,  would  require  stirrups  not  to  exceed  0.5  inch  or  J^-inch  diame- 
ter if  deformed  bars  are  used,  or  J-inch  diameter  plain  stirrups.  De- 
formed bars  are  therefore  usfef ul  for  stirrups  to  permit  larger  diameters, 
although  the  total  quantity  of  stirrup  steel  required  with  a  given  allowable 
tensile  stress  is  not  changed. 


^ 


ff^        ^ 


•   m 


(f^ 


^ 


^ 


B  CD 

Fig.  146.     Types  of  Stirrups.     (Seep,  453.) 


I 


Recent  tests  (p.  467)  show  that  a  right-angle  bend  of  5  diameters' or  a 
semi-circular  bend  of  similar  length  is  sufficient  to  stress  the  steel  to  its 
elastic  limit  provided  the  hook  is  well  imbedded  in  the  concrete  so  that  it 
cannot  kick  out.  With  an  imbedment  in  concrete  in  all  directions  equal 
to  8  diameters  of  the  bar,  a  hook  of  5  diameters  may  be  assumed  to 
develop  the  elastic  limit  of  the  steel  and  larger  stirrups  can  be  used  than 
the  table  indicates. 

Ratio  of  Span  to  Depth  in  Rectangular  Beam  which  Renders  Stirmps 
Unnecessary.  In  a  T-beam  stirrups  are  almost  always  needed  and  every 
case  must  be  computed  by  rules  already  given.  For  a  beam  which  is  rect- 
angular throughout  its  length  stirrups  are  unnecessary  if  at  the  section  of 
maximum  shear  the  intensity  of  diagonal  tension  does  not  exceed  the  allow- 
able stress  in  the  concrete.  For  a  rectangular  beam  uniformly  loaded 
we  may  deduce  the  following  expression  for  the  ratio  of  span  to  depth  which 
will  render  stirrups  unnecessary. 
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Tests  by  Prof.  M.  O.  Withey*  indicate  that  the  bond  of  tension  bars  in 
a  beam  is  much  kss  than  shown  by  tests  in  which  bars  are  pulled  out  from 
blocks  of  concrete,  probably  because  of  the  compression  on  the  head  of  the 
block  in  the  latter  case.  For  1:2:4  concrete,  the  ultimate  bond  strength 
at  the  age  of  60  days  averaged  276  pounds  per  square  inch. 

POINTS  TO  BEND  HORIZONTAL  HEINFOBOEHENT 

The  bending  moment  in  a  reinforced  concrete  beam  decreases  toward 
the  ends,  reducing  in  the  same  ratio  the  pidl  in  the  tension  bars.  Since 
these  must  be  designed  to  take  the  maximum  moment  at  the  center  of  the 
beam,  the  steel  at  the  ends,  when  the  bars  are  carried  horizontally  through 
the  whole  length  of  the  beam,  is  stressed  away  below  its  working  strength. 
By  bending  up  a  part  of  the  bars  not  required  for  tension,  the  inclined  por- 
tion assists  in  providing  for  the  diagonal  tension,  and  by  carrying  the  ends 
horizontally  over  the  top  of  the  supports  the  tension  due  to  negative  bending 
moment  may  be  resisted  there. 

If  part  of  the  rods  are  bent  up  at  a  certain  point,  those  remaining  must 
have  sufficient  sectional  area  to  carry  the  tension  beyond  this  point,  and 
must  also  have  sufficient  length  imbedded  to  prevent  slipping.  The  limit- 
ing locations  for  bending  the  rods  may  therefore  be  found  as  follows: 

Let 
m    =  number  of  bars  at  the  center. 
Wj  =  number  of  bars  to  be  bent. 

wP 
M  =  maxunum  moment  —  in  which 

a 

a     =  denominator  in  the  expression  for  bending  moment. 

x^    =  distance  from  support  co  point  where  m^  bars  may  be  bent  up  leaving 

sufficient  steel  to  carry  the  pull. 

Then  it  may  be  proved  that  the  distance  in  feet  from  support  to  point 

where  m^  bars  may  be  bent  up  and  still  leave  sufficient  steel  to  take  the  pull  isf 

^Proceedings  American  Society  for  Testing  Materials,  1909. 

f  The  ratio  of  pull  at  the  middle  to  that  at  the  point  under  consideration  equab  the  ratio  of 
moments  in  these  points.    Thus  if  the  steel  is  stressed  equally  at  both  poinu, 

fin     m  fin 
Mxi  :  A/  -  (w  -  w,)  --  •  — ~ 


Substituting 


and  solving  for  xt 


n        y 


M  "   —  and  Mxi  -     ^ 


-<i{.-^'£) 
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The  last  equation  may  be  used  for  beams  designed  for  any  bending 

wP 
moment  M  =  — .    For  a  ^  ^,  the  formula  changes  to 
a 

«.<;(■ -Vi)  <'»' 

Having  thus  determined  Xy^  see  that  the  remaining  horizontal  bars  are 
secure  against  slipping  by  the  use  of  formula  (44),  page  457. 
The  use  of  the  formulas  are  illustrated  in  the  Example  6,  page  472. 

SPAOINO  OF  TENSION  BARS  IN  A  BEAM 

The  tension  bars  in  a  beam  must  be  a  sufficient  distance  apart  to  properly 
transmit  the  pull  to  the  concrete  in  the  beam  and  prevent  cleaving  the  con- 
crete between  them.*  At  most  points  in  a  beam,  with  bars  of  ordinary  uze, 
the  bond  stress  as  determined  from  formula  (44)  page  457,  is  low,  and  there 
is  therefore  but  little  tendency  to  slip  and  the  bars  may  be  placed  as  close 
together  as  proper  placing  of  the  concrete  between  them  will  permit.  At 
points  where  a  part  of  the  rods  are  bent  up,  and  especially  in  the  top  of  the 
beam  over  the  supports,  the  bond  stress  may  be  high,  and  it  is  advisable  to 
make  a  rule  that,  the  rods  shall  not  be  spaced  nearer  together  in  the  clear 
than  i^  times  their  diameter.  To  permit  the  concrete  to  be  readily  placed 
between  them  and  to  give  sufficient  concrete  on  the  sides  of  the  beam  for 
Ere  protection,  it  is  advisable  further  to  make  the  minimum  spacing  between 
the  rods  i  inch  and  the  minimum  distance  of  the  rods  from  the  sides  of  the 
beam  i^  inches  in  the  clear. 

There  is  less  danger  of  vertical  splitting,  and  where  two  layers  of  rods 
are  used  the  rods  in  a  vertical  plane  may  be  placed  directly  over  each  other, 
and  with  sufficient  space  simply  to  permit  the  mortar  to  run  between  them. 
The  Joint  Committee  specify  a  limiting  clear  space  of  ^  inch. 

Prof.  McKibben  has  suggested  a  mathematical  demonstration  for  deter- 
mining the  width  of  concrete  required  between  the  rods  in  order  to  make  the 
resistance  in  shear  equivalent  to  the  adhesion  of  the  concrete  to  the  steel. 

^The  relation  of  bond  to  shear  it  discussed  on  the  following  page. 
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Let 

/     =  length  of  rod  considered  in  inches. 

55    =  distance  in  the  clear  between  two  rods  in  inches. 

*     =  diameter  <rf  rod  in  inches. 

u     =  adhesion  or  bond  between  concrete  and  steel  per  square  inch  of 

surface  of  steel. 
V     =  direct  shearing  strength  of  concrete  in  pounds  per  square  inch. 

If  the  beam  splits  at  the  rods,  it  is  apt  to  shear  through  the  concrete 
between  the  rods,  and  break  the  adhesion  between  the  upper  half  of  the  rod 
and  the  concrete.  When  such  splitting  occurs  the  shearing  strength  of  the 
concrete  between  the  rods,  on  a  plane  with  their  centers,  is  equal  to  or  less 
than  the  adhesion  of  the  concrete  to  the  half  circumference  of  one  of  the 
rods  and  the  minimum  spacing  is  then* 

55=  1-57 -*  (49) 

If,  for  example,  the  working  bond  stress,  w,  is  assumed  as  80  pounds  per 
square  inch  and  the  working  strength  of  the  concrete  in  direct  shear  is 
taken  at  120  pounds  per  square  inch,  the  formula  becomes 

m 

Sf,  =  i.osD  (50) 

that  is,  the  minimum  net  distance  in  the  clear  between  the  rods  is  approxi- 
mately equal  to  the  diameter  of  the  rod.  Since  the  concrete  is  not  easily 
placed  between  the  rods  it  may  have  a  lower  strength  there  and  hence  a 
clear  spacing  of  i^  diameters  (with  a  minimum  of  one  inch),  as  suggested 
above  is  advisable  unless  it  is  determined  by  computation  that  the  bond 
stress  is  much  lower  than  is  assumed  here.  Deformed  bars,  if  stressed  to 
their  full  bond  value  should  be  spaced  farther  apart  than  plain  bar. 

In  the  middle  of  a  beam  the  bond  stress  is  low,  so  that  the  formulas 
are  most  useful  in  considering  the  rods  in  the  top  of  the  beam  over  the 
support. 

DEPTH  OF  CONCRETE  BELOW  ROlfS 

The  selection  of  the  thickness  of  the  concrete  below  the  rods  is  governed 
more  by  the  proper  fire  and  rust  protection  of  the  metal  than  by  the  stresses 
in  the  beam. 

*  For  a  short  length  of  rod  /,  equate  the  strength  in  shear  of  the  concrete  between  the  rods  to 
the  adhesion  between  the  concrete  and  the  upper  half  circumference  of  the  rod. 
Hfncf 

t  TCiiu  If 
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Prof.  Charles  L.  Norton,  who  has  made  a  careful  study  of  the  subject, 
considers  a  thickness  of  2  inches  essential  for  efficient  fire  protection.  (See 
P-  333')  Since  an  excessive  thickness  adds  to  the  danger  of  cracking, 
because  the  tension  in  the  concrete  increases  with  the  dep|h  below  the  steel, 
with  but  slight  corresponding  gain  in  strength  to  the  beam,  this  thickness, 
measured  from  the  lower  surface  of  the  steel,  and  not  from  its  center  of 
gravity,  may  be  taken  as  a  maximum.  Thus,  in  important  members  which 
are  liable  to  severe  fire,  2  inches  may  be  considered  the  standard  require- 
ment, while  for  secondary  members  and  floor  slabs,  a  less  thickness,  rang- 
ing from  ^  inch  to  2  inches,  is  probably  warranted. 

The  following  thicknesses  of  concrete  below  the  steel  may  be  employed 
under  ordinary  conditions: 

Thickness  of  Concrete  below  Steel, 
Depth  of  slab  or  beam,  Thickness  below  lower  surface  of 

inches  rods,*  inches 

I J  to  2  i 

2it0  4  \ 

4I  to  Si  I 

9    to  12  i\ 

13  to  18  li 

19  to  20  1} 

Greater  than    20  2 

^Values  up  to  depth  of  20  inches  are  from  tables  of  Mr.  Edwin  Thacher,  except  that  his 
depths  are  taken  below  center  of  gravity  of  steel. 

The  Joint  Committee,  1909,  recommend  slightly  greater  thickness  than 
given  in  the  above  table,  and  its  recommendations  should  be  followed 
wherever  the  conditions  are  especially  hazardous.  The  Committee  suggest 
that  "the  metal  in  girders  and  columns  be  protected  by  a  minimum  of  2 
inches  of  concrete;  that  the  metal  in  beams  be  protected  by  a  minimum  of 
ij  inches  of  concrete,  and  that  the  metal  in  floor  slabs  be  protected  by  a 
minimum  of  i  inch  of  concrete.*' 


BOND  OF  OONORETE  TO  STEEL  TO  RESIST  DIRECT  PULL 

Tests  by  different  experimenters  show  that  with  similar  materials  the 
bond  is  proportional  to  the  area  of  the  surface  in  contact,  and  varies  with 
the  character  of  the  surface  and  the  nature  of  the  concrete  or  mortar. 

Feretf  found  that  the  bond  6t  concrete  to  iron  is  nearly  proportional  to 
the  percentage  of  cement  in  a  unit  volume  of  concrete,  and  that  there  is  an 

t  Thoninduttiie-Zeitiiiig  15  (i53)i>  >i3-»»  >i5»  tnniUtBd  in  Cemeiit,  Juljr  19U,  p.  113. 
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increase  of  strength  of  about  50%  in  concrete  two  years  old  over  that  three 
months  old.  The  best  consistency  for  concrete  he  considers  to  be  so  plastic 
as  to  be  almost  sloppy.  He  found  that  the  bond  of  a  very  dry  concrete  was 
only  about  one-fovrth  that  of  an  almost  sloppy  concrete  which  gave  the 
maximum  density.  The  bond  increased  rapidly  as  the  proportion  of  water 
increased  until  the  concrete  reached  its  maximum  density,  when  for  larger 
proportions  of  water  there  was  a  slow  decrease  in  bond  strength,  very  wet 
concrete  showing  a  bond  about  three-fourths  that  of  the  slightly  dryer 
concrete. 

In  tests  made  by  Prof.  M.  O.  Withey  at  the  University  of  Wisconsin*  in 
1906,  the  results  of  which  are  contained  in  the  following  table,  the  bond 
developed  by  different  specimens  averaged  about  0.3  of  the  compressive 
strength  and  increased  nearly  proportionally  with  it. 


Variation  of  Bond  with  the  Compressive  Strength* 

1:2:4   Concrete — ^Age  28  da3rs.     (See  p.  46a.) 

By  Prop.  Morton  O.  Withby. 


Si. 
of 
rod. 

Area  of 
Rod. 

Depth 
im- 
bedded. 

Mazinium 

'     load. 

1 

Unit  stress  in 
rod. 

Elastic  Umit 
of  steeL 

Bond 

Compressive 
strength  of 

In. 

Sq.  in. 

In. 

!      Lb. 

Lb.  per  sq.  in. 

Lb.  per  sq.  in. 

Lb.  per  sq.  in. 

Lb.  per  sq.  in. 

A 

0.248 

6i 

7200 

29  000 

36400 

627 

2155 

A 

0.248 

6 
6, 

,     5500 

22  200 

36  400 

509 

2000 

jk 

0.248 

6700 

27  000 
18  600 

36  400 

607 
418 

1850 

A 

0.248 

6 

4625 

36  400 

1485 

A 

0.248 

6 

4250 

17  100 

36  400 

384 

M35 

rk 

0.248 

6 

4100 

16  500 

36  400 

387 

1150 

i 

0.196 

6 

3600 

18  400 

38  600 

38a 

1150 

i 

0.196 

5i 

1500 

7  600 

38  600 

i66t 

795t 

i 

0.196 

6i 

1840 

! 

9  400 

38  600 

i87t 

584t 

As  shown  in  the  table,  which  gives  in  a  condensed  form  the  results  of 
tests  made  by  Prof.  Talbot  at  the  University  of  IllinoisJ  in  1905,  a  i  :  2  :  4 
concrete  i-ealized  a  bond  resistance  averaging  [about  13  per  cent,  higher 
than  a  I  :  3  :  5i  concrete.  The  efifect  of  the  surface  of  the  bar  upon  bond 
resistance  is  also  indicated.  Plain  round  mild  steel  bars  developed  a  bond 
resistance  ranging  from  355  to  465  pounds  per  square  inch  of  contact  sur- 


*  Bulletin,  Universitj  of  Wisconsin,  Vol.  4,  No.  2,  Nov.  1907. 

\  Made  upon  concrete  in  which  sand  and  limestone  screenings  containing  40%  of  dirt  were 
used  as  aggregate. 
t  Bulletin  No.  8,  Univenitjr  of  diiioit,  SepC  1906. 
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face,  a  bond  about  2.7  times  that  of  cold  rolled  shafting  and  tool  steel  and 
also  much  greater  than  that  of  flat  mild  steel  bars.  Deformed  bars  give  a 
much  higher  bond  resistance.  In  cases*  where  the  embedment  was  not  so 
great  as  10  stress  the  bars  beyond  their  elastic  limit,  the  results  indicate  a 


Tests  of  Bond  of  Union  Between  Concrete  and  Steel. ^ 

Age  of  Concrete t  60  days.     (See  p.  462.) 

By  Prop.  Arthur  N.  Talbot. 


1 

.a 

raiCTIONAL 
RESISTANCE. 

i 

Type  of  rod. 

Size. 

1 

i 
J 

i 

i 

i 

ll 

& 

1 

IS 

1 

Total 
Maxim 

ii 

Ratio  0 
sistan 

Inches. 

In. 

Sq.  in. 

Lb. 

Lb.  per 
sq.  in. 

Lb. 

Plain  Round 

* 

1:2.4 

6 

9.4 

3893 

412 

2135 

227 

55-2 

Plain  Round 

s 

I  \2  .4 

6 

II. 8 

5376 

465 

3485 

297 

64.0 

Plain  Round 

i 

I  -.2 :4 

12 

18.8 

7605 

404 

4982 

266 

65.5 

Plain  Round 

i 

Average 

I  -.2 :4 
1:2:4 

12 

235 

9736 

414 

5284 

223 

S4-0 

6652 

424 

3971 

»53 

59.7 

Plain  Round 

I -.3:5* 

6 

9.4 

3498 

372 

1983 

210 

57-0 

Plain  Round 

\ 

1:3:5* 

6 

II. 8 

4170 

355 

2700 

227 
268 

64.0 

Plain  Round 

\ 

1:3:5* 

12 

18.8 

7035 

373 

5066 

72.0 

Plain  Round 

Average 

1:3:51 
1:3:54 

12 

23-5 

9458 

402 

5366 

228 

56.8 

6040 

375 

3779 

«33 

62.4 

Cold  Rolled 

I 

i;3:5i 

6 

18.8 

2570 

X36 

1256 

67 

49.2 

Shafting 

Cold  RoUed 

i 

1:3:5* 

6 

9-4 

1476 

157 

466 

S° 

31-8 

Shafting 

Mild  Steel 

A-ii 

^'y-sh 

6 

20.2 

2536 

"5 

1713 

84 

67.1 

Round  Tool 

Steel 

} 



1:3:6 

6 

14. 1 

2077 

147 

bond  strength  for  deformed  bars  in  ordinary  1:2:4  concrete  of  from,  say, 
400  to  700  pounds  per  square  inch  of  contact  surface  .f 

Tests  by  Mr.  Frank  A.  BoneJ  indicate   that   the   bond  of  bars  in 


*  Bulletin  No.  i,  University  of  lUinois,  Sept.  1904,  Table  7;  Proceedings  American  Society  for 
Testing  Materiak,  Vol.  VII,  1907,  p.  467;  Engineering  Record,  Dec.  22,  1906,  p.  694. 
tBulletin,  University  of  Wisconsin,  Vol.  4,  No.  2,  Nov.  1907. 
^Engineering  News,  May  21,  1908,  p.  571. 
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concrete  which  is  being  stressed  to  a  high  compression  is  much  greater 
than  in  unstressed  concrete. 

The  results  of  many  bond  tests  arp  without  value  because  the  yield  point 
of  the  steel  was  exceeded. 

The  bond  stress  of  the  tension  bars  in  a  beam  is  determined  by  methods 
discussed  on  page  457. 

LENGTH  OF  BAR  TO  PREVSITT  SLIPPING 

In  a  reinforced  concrete  member  it  is  necessary  not  only  to  have  at  a 
given  section  the  required  amount  of  steel  to  take  the  pull  or  the  compression 
but  it  is  also  essential  for  each  bar  to  have  sufficient  length  of  imbedment 
in  the  concrete  so  that  the  bond  (that  is,  the  resistance  to  slipping)  of  the 
bar  in  the  concrete  is  great  enough  to  develop  the  necessary  direct  pull  or 
compression  in  the  body  of  the  bar.  Unless  a  bar  is  bent  up  or  anchored 
by  some  mechanical  means  (see  p.  466)  its  resistance  to  slipping  is  deter- 
mined by  the  length  of  imbedment  and  the  value  of  the  unit  bond  between 
the  concrete  and  the  steel. 

The  length  of  imbedment  necessary  to  develop  a  required  holding  power 
through  mere  bond  between  the  concrete  and  steel  maybe  determined  thus: 

Let 
f,  =    working  tensile  or  compressive  stress  per  square  inch  in  the  body 

of  the  bar. 
i   =»  diameter  of  bar  in  inches. 
u  =  bond  in  pounds  per  square  inch  of  surface. 
/i  n  necessary  length  of  imbedment  of  bar  in  inches. 
Then* 

/,  -  '^'-  (46) 

This  formula  holds  for  square  as  well  as  for  round  bars.  Using  the  limit- 
ing bond  stress  suggested  by  the  Joint  Committee  for  round  bars  of  mild 
steel,  80  pounds  per  square  inch,  the  length  of  imbedment  when  the  steel 
is  stressed  to  16  000  pound  per  square  inch  is  fifty  diameters.    Deformed 

*  If  the  bar  is  round  the  total  force  to  be  developed  in  the  body  of  the  bar  it    —   /^  while  the 

holding  power  of  the  bar,  or  its  resisunce  to  slipping  is  ;r  i  «  /. 
Equating  these  and  solving  for  /,  we  obtain 

'.-^ 

*         411 
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bars  may  be  given  a  greater  bond  stress,  while,  as  indicated  in  the  preceding 
paragraphs,  a  smooth  steel  of  the  nature  of  tool  steel  must  be  given  less. 
It  has  been  suggested  that  the  bond  of  deformed  bars  be  taken  the  same  as 
the  bond  of  plain  bars  except  using  for  their  diameter  the  diameter  of  a 
cylinder  ba^ed  on  the  longest  projections,  that  is,  of  a  cylinder  which  would 
be  sheared  out  by  the  deformed  bar.  Ordinarily  then,  as  indicated  on  page 
528,  a  bond  stress  for  deformed  bars  varying  with  the  character  of  the  bar 
from  100  to  150  pounds  per  square  inch  may  be  used,  corresponding  to  an 
imbedmeut  of  40  to  27  diameters.  For  smooth  metal  of  the  nature  of  tool 
steel  not  over  30  or  40  pounds  per  square  inch,  that  is  133  to  100  diameters 
should  be  permitted.  Flat  steel  or  structural  steel  with  flat  surfaces  should 
be  given  a  similarly  low  value  per  square  inch. 

The  bond  in  all  cases  is  based  on  the  surface  area  of  the  imbedded  bar. 
Later  tests  by  Prof.  Wthey,  which  show  much  lower  bond  strength  when 
the  concrete  in  the  specimens  is  not  affected  by  the  compression,  are  referred 
to  on  page  458.  These  indicate  that  a  strength  in  bond  f or  i  :  2  : 4  con- 
crete cannot  be  assumed  greater  than  273  pounds  per  square  inch  of  surface 
of  round  bars,  so  that  the  value  of  80  pounds  per  square  inch  suggested 
above,  is  a  fair  working  unit  bond  stress. 

All  of  these  bond  values  are  based  on  a  concrete  whose  strength  at  the 
age  of  thirty  days;  when  tested  in  cyKnders,  is  2  000  pounds  per  square 
inch.  The  length  of  imbedment  also  varies  with  the  working  stress  in  the 
steel  in  tension  or  compression.  In  compression,  steel  is  not  apt  to  be 
stressed  over  8000  to  10  000  pounds  per  square  inch,  so  that  a  shorter 
length  of  imbedment  is  required.  Furthermore,  the  concrete  in  com- 
pression provides  a  greater  grip. 

The  following  table  gives  the  length  of  imbedment  of  round  or  square 
bars  for  different  unit  stresses  in  the  steel: 

Length  of  Imbedment  Required  far  Round  and  Square  Bars. 


rENSION  IN 
•TECL  fa, 


LENGTH    or    BARS   TO   IMBED    IN   TERMS    OP   THE    DIAMETER. 


"-"•"  /"• 

40 

bond  stress, 
80 

Lu.  per  sq.  in. 

Allowable 
60 

pounds  per  square  inch. 

100                  120 

j 

150 

8  000 
12  000 
16  000 
ao  000 

50 

75 

100 

125 

33 
50 
67 

^83 

25 
37 
50 
62 

1 

1        20                   17 

'30          1         25 

40                33 

50                41 

13 
20 

27 
33 

Note  :  The  length  of  imbedment  may  be  obtained  by  multiplying  the  value 
selected  from  this  table  by  the  diameter  of  the  bar. 
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VALUE  OF  HOOKED  BARS  IN  BOND 

The  results  of  a  valuable  series  of  tests  on  hooked  bars,  made  for  the 
Eastern  Concrete  Construction  Company  at  the  Massachusetts  Institute 
of  Technology  under  the  direction  of  Prof.  H.  W.  Hayward  are  presented 
in  a  table  which  follows.  » 

In  all  the  tests  f-inch  round  bars  were  imbedded  in  blocks  12  inches 
square  and  15  inches  long,  to  a  depth  of  12  inches  with  an  additional  bend 
of  different  lengths.  In  one  case  the  straight  portion  of  the  bar  was  greased. 
Right-angle  bends  and  semi-circular  bends  on  a  3-inch  diameter  were 
tested.  Seven  specimens  of  each  type  were  tested,  the  individual  results 
being  extremely  uniform  except  in  type  i,  where  the  straight  bar  test  gave 
the  usual  variations  expected  in  ordinary  bond  tests. 


Tests  of  Hooked  Bars  in  Bond,  Massachusetts  Institute  of  Technology,  1909,  for 
Eastern  Concrete  Construction  Company 

Proportions  of  concrete  1:2:4.     Age  28  days.     Crushing  strength  con- 
crete II 30  lb.  per  sq.  in.  at  34  days.     Round  bars  j-inch  diameter. 
Yield  point  of  steel  35  900  lb.  per  sq.  in.  or  15  870  lb.  for  f-inch  bar. 
Elastic  limit  of  steel  29  000  lb.  per  sq.  in.  or  12  820  lb.  for  }-inch  bar. 


Length  <»f     ,        .u       j   i^-   j                          m     •  ^  a 

^     .  ,  ^       Length  and  Kind     „.    ,    ,.   *    Maximum  a  m  ^      i-.-        .                    i     j 

straight                  «>  .      .             1  First  Khp*  i       ,  £  J:  Condition  at  maximum  load 

,                         of  hook                    ,.                  loa  .  © 

bar                                                     lb.                  ,.  td    • 

i         lb.  as 


( greased 


"  1 


<^  j 

12 

7 

la 

8 

"  1 

4"  Hquare  bend 
4'  "        " 


lb. 

7   770 

16  000 
18   700 


lb. 


16  000 
21    45o 


0                       U                <l 

/not 

17   770 

\  recorded 

6'           "        " 

17  000 t 

19  530 

4» 

9  600 

1 5   590 

(no  backing  of 

concrete) 

3'  return  bend 

17   100 

22  660 

3'          "       " 

17  300 

23  630 

(with  3'  extra  length 

27S        Bars  pulled  out 

f  Concrete  crushed  at  bend 

1  finally  split  block. 
'  I  Concrete    crushed;    bars 
I  I  partly  straightoied. 

r  Bars  straightened  out; 

\  Block  not  split. 

f  Bars  pulled  out.  or  split 
I  \  concrete  by  kicking  back 
I  I  End  of  bars  raised  up  and 
,  I  crushed  concrete;  bars 
'  \  pulled  through 
'     Concrete  split 


♦  As  shown  by  drop  of  beam  except  in  type  (6),  where  the  bent  ends  begin  to  straighten,  the 
drop  of  the  beam  coming  either  at  the  same  period  or  at  about  i  ooo  lb.  later. 
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In  all  the  tests  except  those  with  straight  bars  (type  i)  and  those  where 
there  was  no  concrete  back  of  the  bend,  the  elastic  limit  of  the  steel  was 
passed  before  the  bars  began  to  pull  out  as  indicated  by  the  drop  of  the  beam. 

The  crushing  strength  and  also  the  bond  strength  of  the  concrete  was 
low  because  the  specimens  were  stored  at  a  low  temperature,  but  this  does 
not  affect  appreciably  the  value  of  the  results. 

The  following  conclusions  may  be  drawn  from  these  tests: 

(i)  A  4-inch  right-angle  bend  in  a  f-inch  round  bar  (5  diameters)  is 
sufficient  to  stress  the  steel  to  its  elastic  limit.  A  longer  bend  than  this 
is  not  necessary. 

(2)  A  semi-circular  bend  on  a  diameter  4  times  the  diameter  of  the  bar 
appears  to  be  even  more  effective  than  the  square  bend. 

(3)  No  crushing  of  the  concrete  occurs  until  the  elastic  limit  of  the  steel 
is  passed. 

(4)  A  backing  of  concrete  whose  thickness  is  4  times  the  diameter  of 
the  bar  appears  to  be  effective  to  prevent  kicking  back  before  the  elastic 
limit  of  the  steel  is  reached,  provided  the  area  of  section  is  large  enough 
to  prevent  cracking  on  a  plane  with  the  bend. 

Tests  at  the  Case  School  of  Applied  Science  indicate  that  a  section  of 
concrete  six  inches  square  is  not  enough  to  prevent  a  f-inch  bar  from 
cracking  the  concrete  before  the  steel  reaches  its  elastic  limit. 

The  most  important  conclusion  from  the  Institute  experiments  is  that 
a  bend  5  diameters  in  length  in  a  }-inch  rod  and  probably, — from  compari- 
son of  the  results  from  the  2-inch  hooks  with  the  others, — ^that  even  a  bend 
of  2^  diameters  is  sufficient,  when  the  hooks  are  properly  imbedded  in 
concrete,  to  permit  the  steel  to  reach  its  elastic  limit  before  starting  to  pull 
out.  In  a  number  of  the  tests  the  deformations  were  measured  and  show 
no  initial  slip  previous  to  the  periods  given  in  the  table.  The  result  agrees 
with  tests  also  made  at  the  Institute  upon  hooks  not  imbedded  in  concrete 
where  the  elastic  limit  of  the  steel  was  reached  before  the  hooks  lost  their 
grip- 
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EXAMPLE  OF  BEAM  AND  SLAB  DESIGN 


The  use  of  the  formulas  given  in  the  precedins;  pas;es  can  be  best  illustrated 
by  the  design  of  a  floor  bay  consisting  of  slabs,  beams  and  girders.  The 
design  of  reinforced  concrete  structures  permits  of  so  many  variations  by  loca- 
ing  steel  in  different  ways  that  more  than  one  type  of  desk^n  for  the  same 
member  is  almost  always  possible.  The  dimensions  and  reintorccment  shown 
illustrate  common  methods,  and  the  arrangement  of  details  in  the  different 
members  is  also  given  as  typical.  The  principles  of  desigp  follow  the  recom- 
mendations of  the  Joint  CJommittee  on  Concrete  and  Reinforced  Concrete, 
1909. 
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PLAN 
Fig.  147. — Design  of  Floor  System.     (See  page  469.) 
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The  computations  are  given  with  but  few  comments,  but  references  are 
entered  to  the  pages  upon  which  each  part  of  the  calculation  is  based. 

Example  6:  Design  a  typical  slab,  beam  and  girder  for  a  reinforced  floor 
to  support  a  live  load  of  250  pounds  per  square  foot  with  columns  spaced 
18  by  19  feet  on  centers. 

Solution:  The  girder  will  be  made  18  feet  long  and  the  distance  between 
centers  of  beams  6  feet.     The  beams  are  19  feet  long  on  centers. 

Refer  to  page 

Take  allowable  fiber  stress  in  concrete,  6jo  lb.  per  sq.  in.  528 

Take  allowable  tension  in  steel,  16  000  lb.  per  sq.  in.  529 

Take  ratio  of  elasticity  of  steel  to  concrete,  15  529 

Take  direct  shear  in  concrete,  120  lb.  per  sq.  in.  528 

Take  shear  in  concrete  involving  diagonal  tension,  40  lb.  ^r  sq.  in.  528 

Take  bond  between  concrete  and  plam  bars,  80  lb.  per  sq.  in.  528 

Notation  used  in  Example  is  Joint  Committee  standard  529 

Slab.       Span  of  slab  is  6  ft. 

Live  load.  250  lb.  per  sq.  ft. 
Assumed  dead  load,  50  lb.  per  sq.  ft. 
Total  loading,  300  lb.  per  sq.  ft. 

wt*  300  X  62  X  12 

Use  for  moment,  M  —        ,  then  M*  = —  —  =»  10  800  in.  lb.    440 

12  12  ^^ 

Same  value  may  be  found  directly  from  curves  524 

Since  fe  —  650,  /»  **  16  000  and  «  «  15,  then 

C  -■  0.096  and  p  =»  0.0077,  from  table  10  519 

Hence,  depth  to  steel  is,  d  —  0.29  x  0.096  \/' 10800  =  2.9  in.  421 

Taking  }  in.  concrete  below  steel,  thickness  of  slab  is  3}  in.  461 
Area  steel,  A$,  —  2.9  X  12  X  0.0077  =  0.268  sq.  in.  421 
Round  rods  )  inch  in  diameter  spaced  5  inches  on  centers  will  give  re- 
quired area.     Table   i.  507 
The  same  results  may  be  obtained  by  using  the  slab  table  5 :  513 

Since  this  table  is  based  on  M  =  —  and  we  use  here  M  »»  -—  the  total  unit 

10  12 

weight   of   300  pounds   per   square   foot   may    be    reduced  \   or    to 

250  pounds  and  this  value  treated  in  the  table,  which  gives  a  3}  inch 

slab. 

Rods  must  be  bent  up  to  give  same  steel  at  top  of  slab  over  supports. 

Beams*      Span  19  feet. 

Distance  between  beams,  6  feet. 

Dead  and  live  loads  of  the  slab  per  foot  of  length  of  beam, 

6   X   300   =   1800  pounds. 

Assumed  dead  load  of  stem  of  the  beam,  2 00  pounds  per  foot 

of  length. 

Total  unit  loading,   2000  pounds. 

TT  ,^      ^^    i        m,       2000  X  19*  X  12  . 

Use  tor  moment  M  -    — ,  then  M  -  ~-r =722  000  inch  pounds. 

12  12  '  '^ 

Reaction  at  support,  which  is  the  maximum  shear,  is 

2000  X  19 
V  =-  —  =19  000  pounds. 

*  Only  one  12  is  inserted  in  the  niimerator  to  change  the  6  ft.  to  inches  because  the  300  is  pounds 
per  foott 
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Breadth  of  Flange.  Taking  8  times  the  thickness  of  slab  plus  the  breadth 
of  stem  of  beam  (assumed  as  lo  inches)  6=-(8X3})  +  io  —  40  inches. 

Minimum  Depth.  Referring  to  Table  on  page  525,  since  the  area  of 
flange  times  the  working  strength  of  concrete,  feb  t,is  97  500  lb.  and  the 

assumed  ratio  of  depth  of  beam  to  thickness  of  flange  is  3. 5  I «.  ^.,  ^  -        d  J 

the  minimum  distance  from  center  of  slab  to  steel  in  beam,  jd,  for  a 
moment  of  722  000  is  12  in.,  or  adding  }/,  the  depth  d  is  14  in.  426 

A  larger  value  of  d  however  will  be  used  for  economical  reasons  as  given 
below,  since  it  reduces  both  the  stress  in  concrete  and  the  amount  of 
steel.  The  decrease  of  depth  of  beam  on  the  other  hand  would  increase 
the  stresses  in  concrete  above  the  permissible  working  strength.         425 

Cross-section  of  Web  as  Determined  by  the  Shear.  •  424 

V  —  19  000  pounds  (see  above)  hence 

(/  \    19  000 
^""2/    >     120    or  158  formula  (13).  4*4 

Economical  Depth.  From  formula  (i4)»^  —  ""-v/x'^i.    ^  the  ratio  of 
unit  cost  of  steel  to  cost  of  concrete,  r  -  70  425 

for  6^    —   8,    d  —         =    19.85  inches  or  d  —  21.7  inch. 

t 
6'    -=  9,    d  -   -    -    18.7  *    ord  -  20.6      " 

6'  -    10,  i  -    ^^   -    17.8  "    ord  -  19.7      " 

For  convenience  in  placing  steel  take 

6*  —  10  inches,  d  —  20J  inches,  /t  —  22^  inches  459 

Sectional  Area  of  Steel.     From  formula  (15)  426 

722  000  .     , 

^•'  -  i8.6»s  X  16000  -  '-4  SI"*"*  '"Ches 

4  round  bars  }  inches  diameter  will  be  sufficient.     Two  of  these  may  be 
bent  up  and  lap  over  the  top  of  the  support  4*9. 

Steel  at  Top  and  Bottom.  Negative  bending  moment  at  support  equals 
positive  M  at  middle  or  -^  A?  —  722  000  mch  pounds.  440 

At  support  the  flange  of  T-beam  being  in  tension  is  negligible  and  since 
four   i-iii-  round  .oars  are  in  tensile  and  two  in  comi)ressive  part  of 
beam,  the  T-beam  changes  into  a  rectangular  beam  with  steel  in  top 
and  bottom. 
The  ratios  of  steel  in  tension  and  compression  are  respectively 

^  ■"  10  X^o.5  ""  °-°"7  and  //  -    -  -  0.0058 

With  these  values  of  p  and  p'  and  for  n  —  15,  and  a  —  o.i  we  obtain 
from  table  (p.  516)  Cc  =*  0.227  and  C»  —  0.0103.  Maximum  pressure 
in  concrete  is 

722  000 
^^  "  To  X  20.5^  X  0.227  ^  ^^°  ^^*  ^^  ^^*  *"•*  ^^™^^*  ^^^^  ^^^ 

722  000 
/•  "  10  x"ao.s>  X~o.oio3  "  '^  700  lb.  per  sq.  inch, formula  (10)     4^8 
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Allowable  compression  in  concrete  at  the  support  may  be  15%  larger 
than  that  at  middle,  hence,  no  haunch  necessary.  429 

Girder.  Span   18  feet,  breadth  to  use  for  T-beam,  44  in.  (assuming 

breadth  of  stem  as  14  in.)  424 

Concentrated  loads  at  }  points. 

Assumed  dead  load  of  the  stem  of  the  girder,  360  pounds  per  linear  foot. 
Load  transmitted  by  the  beams  is  considered  as  concentrated.  441 

Reaction  of  concentrated  loads,  1^  —  38  000  pounds.  434 

Maximum  moment  of  concentrated  loads  with  ends  of  beam  simply 
supported  would  be,  M  ^  38  000  X  6  X  12  «  2  740  000  inch  pounds.  439 

This  corresponds  to  formula  M  •=»    g  I  *o  correspond  to  Af  —        it  maybe 

reduced  by  the  ratio  /j  or  441 

M  =-  2  740  000  X  A  *■  I  827  000  inch  potmds. 
Moment  of  dead  load,  Af  —  116  600  inch  pounds.  440 

Total  moment,  Af  «  1 943  600  inch  pounds.* 

Minimum  Depth.  From  Diagram  4,  p.  525,  since  the  area  of  flange  times 
the  working  strength  of  concrete,  fSi  =»  107  250  pounds  and  the 
assumed  ratio  of  the  depth  of  beam  to  the  thickness  of  flange 
equals  6,  the  minimum  depth,  d  ^  24  inches.  525 

A  somewhat  greater  depth  is  economical  as  shown  below.  425 

Cross-section  Determined  hy  Shear,     V  =-38  000  +  3600  «  41  600  pounds     424 
Using  a  limit  of  120  pounds  for  total  shear 

4.1    600  .  V 

" "■  347  square  inches  424 


(-f) 


Select  by  judgment 

6^  —  14  inches,  d  —  26.5  inches,  /t  «-  29  in.  (to  allow  for  2  layers  of 
steel). 

Steel  Area.  ,  For  M  =1956  000  from  Diagram  4,  p.  525,  At  ="4.90  square 
inches,  8  round  bars  J  inch  diameter  will  satisfy  the  moment. 

Check  of  Results  by  Exact  Formulas  14  to  17  755 

(This  check  is  unnecessary  in  practice  for  an  experienced  designer.) 
6'  «  14  inches,  6  —  30  +  14  =»  44  inches,  ^  —  3f  inches. 
At  »  4.90  square  inches. 

.  ,       4^90  X  2  X  IS  X  26.5  +44  X  3-75'      3900  -L^2o      4530  .     . 

2  X  4.90  X~  15  +  44  X  3.75  X  2     *  "147  +  330   *  477   ""  9.5inches 

3  X  9-5  -  7-5     3-75  .     , 

B  => =»  1.72  inches. 

2  X  9.  5-  3-75       3  ^     "i^c^. 

jd  =  26.5   —   1.72   ==  24.78  inches. 

The  value  for  jd  would  be  a  bit  lower,  when  the  compression  in  the  stem 

is  also  considered.     It  is  evident  that  the  approximate  value  used 

in  previous  figuring,  d  —  -   =»  24.63  inches,  is  practically  identical  with 

the  more  exact  moment  arm. 

Girder  at  Support.  — M  =  i  94^  600  inch  potmds.  440 

Reinforcement  at  supports  consists  of  }  inch  rotmd  bars. 

Eight  bars  are  in  tensile  and  four  in  compressive  part  of  beam,  hence 

4.90 
ratio  tension  steel,  p  —  "v.  ^^      —  0.0132 

0.0132 
ratio  compression  steel,  y  ^       ^       —  0.0066 

*  By  method  suggested  on  page  433  the  resuk  would  be  2  159  000  less  10  per  cent  or  i  943  000 
pounds,  a  result  almost  idcnttci^l  with  the  more  exact  one. 
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From  Table  8  (p.  $16),  Ce  =»  0.241  and  from  formula  (18)  428 

maximum  compression  in  concrete, 

1943600 
f'  -  14  X  26.5.  X  o.^  "  ^^°  P^""^'  P^'  ^-  ^''- 

which  is  excessive.  429 

D^^fe  affd  Length  of  a  Haunch.     For  depth  try  a  -  o.  i,  d  -  28  inches        429 
For  this  depth  of  beam  the  ratios  of  steel  in  tension  and  compre^on  change 
26.5  0.0125  .  ,• 

top  -  0.0132  X  —  a    "  0.0125,  /)'  =  =  0.0063    the   correspondmg 

values  Cc  -  0.236  and  C*«-  0.0109 

Maximum  compression  in  concrete,  428 

I   943   600  J  •      u 

f"^'    MX  28'  x~o.236  =  750  pounds  per  sq.  mch 

and  maximum  tension  in  steel  428 

I  943  600 
/•  -  J .  ^  28^x00100  "  '^  250  pounds  per  sq.  inch;  formulas  (18)  and  (19) 

This  stress  is  allowable  and  the  depth  of  haunch  from  top  of  beam  of  28 
inches  will  be  accepted. 

Length  of  haunch  may  be  approximated.  Moment  of  resistance  of  beam 
without  haunch,  allowing  15%  excess  compression  or  7^0  lb.  persq.  in.,  428 

Mr  *«  750  X  14  X  26.5'  X  .241  ■=•  I  780  000  inch  pounds.  Formula  (17) 
Mb  =  I  943  600  inch  pounds.  428 

Hence  from  formula  (22)  length  of  haunch  430 

176  000       18 
*=  I  943  600      5      X  n  -  3-9  in<=hes 

Since  maximum  negative  moment  occurs  in  middle  of  column  and  neces- 
sary length  of  haunch  is  only  3.9  inches,  no  haunch  will  be  introduced 
outside  of  the  column. 

Diagonal  Tension  Reinforcement  of  Beam.     Vertical  stirrups. 

Take  into  consideration  the  beam  designed  on  page  469  for  which 
V    «    19  000  pounds      w  —  2000  pounds. 
6'    =10  incl>es       jd   =   18.625  inches  and  the  unit  shear 

-,     „        ^^  °°°        —  102   pounds  per  sq.   in.    (formula   30),  447 

^  10   X    18.625  *^  *-  M  V  o   /  •»*♦/ 

The  allowable  unit  shear  in  concrete  equals  40  pounds,  hence  stirrups 
are  necessary.  447 

Diameter  of  Stirrups.  From  formula  (40)  and  Table  on  page  454  for  a 
bond  stress  of  80  pounds  diameter  01a  straight-pronged  stirrup  should 
not  exceed  *  =»  0.012  X  20.5  inches.  However,  since  in  the  present 
case  the  upper  ends  of  stirrups  ai^  to  be  bent,  i  inch  roimd  bars  may  be 
considered  as  secure  against  slipping.  467 

Location  of  Stirrups.  Stirrups  are  unnecessary  with  the  unit  load  w  = 
2000  pounds,  at  a  distance  from  support 

18      40  x  10  x  18.625  ,         ,,  .      «v 

«,  =-        -  „    -  -5. 3  feet    (formula  38)  451 
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Spacing  of  the  }-inch  stirrups,  the  area  of  both  prongs  being  At  «=  0.22 

square  inches,  is  obtained  by  plotting  in  Fig.   148  vaUies  of  s  from 

t     /  ^x       A.              .             ^4  000  X   18.6  X  0.22  .     - 

formula  (36),     At  support,  5,  «- — — =  5.2mches.  451 

For  ic  =  2  feet,  5,  =  6.5  inches;  for  x^  ^  ^  feet,  s^  =  8.9  inches.  A 
smooth  curve  drawn  through  the%  points  determines  the  spacing  at 
any  part  of  the  beam.  The  first  stirrup  is  placed  half  of  the  mini- 
mum spacing  from  the  edge  of  the  support  and  the  last  stirrup  must 
not  be  farther  distant  from  the  limiting  point,  where  stirrups  are  un- 
necessary, than  half  of  the  distance  between  the  last  two  stirrups. 
The  graphical  determination  of  points  for  the  stirrups  is  [shown  in  15^ 
Fig.  148.  452 


H 


g^KKftKT^ 


-X^i^n^-Al. 


i  ROUND  BARS 


-i  ROUND  BARS 

NOTE  -  BENT  BARS  NOT  SHOWN. 

Fig.  148.     Spacing  of  Vertical  Stirrups  {See  p.  452). 


Bent-up  Bars  as  Diagonal  Tension  Reinforcement  for  Girder.  In  the 
girder  designed  on  page  471  four  of  the  eight  bars  are  intended  to  be 
bent.  If  properly  placed  the  bars  may  be  used  for  taking  the  diagonal 
tension.  The  maximum  total  shear,  F  =»  41  600.  Since  the  load  is 
concentrated  at  points  at  which  the  beam  runs  into  the  girder  the 
shear  at  the  left  of  that  point  will  be   (See  Fig.  149,  p.  474). 

V  =»  41  600  —  (6  X  360)  =  39440  pounds  and  the  unit  shear,  v  =116 
pounds;  at  right  of  the  point,  V  will  be  41  600  —  6  X  360  —  38  000  = 
1440  pounds  and  v^,  «  4  pounds.  Theoretically,  shear  reinforcement 
is  needed  to  the  pomt  only  where  the  beam  intersects  the  girder. 

The  diagonal  tension  equivalent  to  the  horizontal  shear  at  the  support  is 
41  600 

.    =  1700  pounds  per  one  inch  of  length  of  beam,  at  point  A  is 

39  440 

,     =»   1600  pounds  per  one  inch  of  length  of  beam.     The  total 

diagonal  tension  is  represented  bv  a  trapezoid,  the  parallel  sides  of 
which  are  1700  and  1600  and  the  length  6  feet.     Hence  total  diagonal 

1700  4-  1600 
tension  = X  6  X  12  —  118  800  pounds.     One-third  of 

the  shear,  or  ^9  600  poimds,  is  assumed  to  be  taken  by  the  concrete, 

hence  the  tension  to  be  taken  by  the  shear  reinforcements  is  79  200 

pounds.     Since  six  i-inch  round  rods  are  to  be  bent,  their  area  is  3.60 

.     ,            ,    ,    .           .,        ,      ^                         .    i4«  X  16  000 
square  inches  and  their  tensile  value  from  page  449  is  — 

«  82  000  pounds.     Now  comparing  the  above  values  it  is  seen  that 
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tensile  value  of  bars  is  in  excess  of  stress  to  be  provided  for.  It  is  also 
necessary  that  the  bent  bars  be  properly  distnbuted  and  since  shear 
is  nearly  uniform  between  the  supports  and  the  intersection  of  the 
beam,  the  inclined  bars  should  be  spaced  at  points  a,  6,  c. 
These  points  were  fotmd  by  dividing  the  distance  on  the  center  Une  A  B 
into  eoual  parts.  They  should  be  laid  off  on  the  neutral  axis,  but 
since  the  neutral  axis  changes  for  the  positive  and  negative  moment, 
the  center  line,  as  l)ring  between  the  two  neutral  axes,  was  selected. 


PLAN  OP  BARS  WHICH  ARE  NOT  BSNT 


Fig.  149. — Reinforcement  for  Girder  (See  p,  474). 


A  study  must  be  made  to  see  whether  the  tensile  stresses  in  the  bottom 
of  the  beam  will  permit  this.  In  this  case  the  girder  is  loaded  bjr  con- 
centrated loads  and  the  moment  at  the  point  where  the  beam  inter- 
sects the  girder  is^nearly  the  maximum.  Approximate  figuring  of 
tensile  stresses  shows  that  the  first  two  bars  may  be  bent  about  15 
inches  from  the  center  of  the  intersection  of  the  beam,  while  to  resist 
diagonal  tension  the  bar  to  intersect  the  center  line  at  a  should  be  bent 
at^as  shown  by  the  dotted  Une.  To  provide  for  the  diagonal  tension, 
between  point  a  and  the  beam  stirrups  will  be  introduced.  Using 
i-inch  rods  for  stirrups,  the  tensile  value  of  which  is  2  X  .196  X16  000 

6270 
—  6  270  pounds,  it  is  necessary  to  space  them  ~~^.  ~  585  inches  apart, 

as  shown  in  Fig.  149,  the  shear  to  be  provided  for  in  one  inch  of  length 
of  beam  being  i  065  pounds. 


EXAMPLE  OF  BENT  BARS  AS  REINFORCEMENT  FOR  DIAGONAL 

TENSION 


As  indicated  in  the  design  for  the  girder  in  the  example  just  given  it  is 
possible  to  provide  for  the  diagonal  tension  by  bent  bars  without  stirrups. 
When  the  loading  is  uniformly  distributed  instead  of  concentrated,  the 
location  of  the  bends  in  the  different  bars  as  well  as  the  size  of  the  bars  to 
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use  should  be  governed  by  the  distribution  of  the  shear.     ThisisiUustrated 
in  the  example  which  follows. 


Fio.  150.— Spacing  of  Bent  Bars.     (See  p,  475.) 


Example  7 — Suppose  the  18-foot  girder  in  previous  example  is  loaded  uni- 
formly with  4  600  pounds  per  foot  of  length,  find  the  locations  of  the  points  to 
bend  up  the  bars  to  resist  diagonal  tension. 

Solution — ^The  load  selected  will  require  a  beam  of  same  section  and  ten- 
sion reinforcement  as  the  girder  in  previous  example,  where  breadth  of  stem, 
y  —  14,  depth  to  steel,  d  —  26.5,  and  depth  from  center  of  compression  to 
tension,  jd  —  24.6.     Then  V  «  41  400  pounds  and  from  page  447,  the  imit 

V       41  400 
shear  t;^'  «    «/i  ""  —    fT  ^  ^  ^^°  pounds  per  inch  of  length  of  beam.    Two- 
thirds  of  this  amount  or  i  120  pounds  per  one  inch  of  length  of  beam 
has    to     be    provided     for    by    diagonal    tension    reinforcement.      The 
distance  from  the   support  of  the  limiting  point  where  shear  can  be  taken 

by  concrete  itself  is  jc,  —  9  4o  X  14  X  24.6  ^  ^  ^^^^  formula  (38),  page  451. 

4600 
From  this  point  to  the  right  the  shear  increases  from  zero  to  its  maximum 
value  of  I  120  pounds  at  the  support,  and  maybe  represented  by  the  triangle 
ABC,  Fig.  150.  This  triangle  may  be  drawn  in  the  following  manner:  From 
point  A  at  the  neutral  axis  draw  a  line  A  B  at  45  degrees,  and  from  point  D 
a  perpendicular  to  line  A  B  through  point  of  intersection  B .  Lay  out  the  max- 
imum shear  B  C.  Now,  suppose  we  intend  to  bend  four  bars,  all  of  the  same 
diameter,  to  take  the  diagonal  tension,  then  each  of  them  will  take  an  equal 
part.  Divide  the  area  of  the  triangle  into  three  equal  parts,  find  centers 
of  gravity  of  each  part,  and  from  these  centers  of  gravity  draw  lines  to  rep- 
resent the  location  of  points  to  bend  up  the  bars  in  the  girder.  The  method 
of  division  of  the  triangle  into  an  equal  number  of  parts  is  clearly  shown  in 
the  drawing  where  the  line  A  B  is  divided  into  equal  parts  and  dotted  arcs 
of  cricles  are  drawn  with  centers  at  A. 
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MISCELLANEOUS   EXAMPLES  OF  BEAM  AND  SLAB  DESIGN. 

Example  8:  What  is  the  value  of  C  and  the  ratio  of  steel  if  pressure  in 
concrete  is  limited  to  400  pounds  ^r  square  inch  and  pull  in  steel  to 
12  000  pounds  per  square  inch,  the  ratio  of  moduli  of  elasticity  being  15  ? 

Solution:  Approximate  values,  which  are  sufl&dently  exact,  may  be  ob- 
tained from  the  Table  11,  page  519,  by  exterpolation  above  item  (i),  from 
which  C  equals  0.123,  and  ratio  of  steel,  p  =    0053, 

Example  9.  What  is  the  value  of  C  for  a  beam  in  which  the  pressure  in 
the  concrete  is  650  pounds  per  square  inch,  the  pull  in  the  steel  16  000 
pounds,  and  the  area  of  steel  1.2%,  the  ratio  of  moduli  of  elasticity  being  15  ? 

Solution:  The  requirements  in  the  example  are  impossible.  With  the 
pressure  in  the  concrete  limited  to  650  pounds  per  square  inch,  the  pull  in 
the  steel,  if  1.2%  is  used,  cannot  be  as  high  as  16  000  pounds.  From  Table 
II,  page  520,  when  p  —  0.012  and  fc  =  650,  C  =■  0.090  and  the  pull  in  the 
steel  is  12  100  pounds.  Furthermore,  comparing  this  item  with  tne  line  for 
0.008  steel  in  the  same  table,  it  is  evident  that  an  increase  of  50%  in  the  area 
of  the  steel,  i.e.,  from  ratio  0.008  to  ratio  0.012,  decreases  the  value  C,  and 
therefore  the  depth  of  beam,  scarcely  7%. 

Example  10:  What  safe  load  per  square  foot  can  be  supported  by  a  slab 
5  inches  thick  and  lo-foot  span  reinforced  with  J-inch  round  bars  placed 
8  inches  apart? 

Solution.  From  slab  table,  page  514,  since  the  given  reinforcement  from 
page  507  is  equivalent  to  0.196  X  li  =  0.294  square  inches  for  one  foot  of 
width,  we  find  hy  inspection  that  for  a  5 -inch  slab  the  nearest  area  of  steel 
in  column  (18)  is  0.288.  Hence,  the  total  safe  load  for  a  lo-foot  span  is 
slightly  more  than  136  pounds,  say,  140  pounds  per  square  foot;  and  deduct- 
ing the  weight  per  square  foot  of  the  slab,  column  (15),  gives  140  —  64  «  76 
pounds  per  square  toot  safe  live  load.  If  slab  is  square,  continuous  and 
reinforced  in  two  directions,  the  safe  load  of  140  pounds  may  be  multiplied 
by  2.  Deducting  the  dead  load  of  64  pounds,  the  live  load  will  be  280  -  64 
—  216  pounds  per  square  foot. 

Example  //;  What  safe  load  per  square  foot  can  be  placed  upon  an  8- 
inch  slab,  16  foot  span,  having  steel  reinforcement  of  0.007? 

Solution:  Since  by  Rule  3,  on  page  513,  total  loads  are  inversely  propor- 
tional to  the  squares  of  the  span,  the  load  for  a  16-foot  slab  is  i  the  load 
for  an  8-foot  slab.  For  the  total  safe  load  of  an  8-foot  slab,  we  must  inter- 
polate between  steel  ratios  of  0.006  and  0.008,  thus  obtaining 

649  -I-   831 

2 

«  740  pounds  pef  square  foot.     For  the  16-foot  slab    the  total  safe  load 

740 
is  therefore    —   =«  185  pounds,  and  deducting  the  weight  of  the  slab  from 

column  (15)  gives  a  net  live  load  of  185  —  103  =  82  pounds  per  square  foot. 

Example  12:  Using  Table  4  of  rectangular  beams,  page  510,  what 
should  be  the  dimensions  and  reinforcements  for  a  beam  1 2  feet  span,  con- 
tinuous.and  lopded  uniformly  with  1000  pounds  per  foot  of  length? 

Solution:  The  assumed  stresses  are  the  same  as  those  adopted  in  the 
Beam  Table.    Assuming  a  width  of  beam  1 2  inches,  a  total  load  per  inch  of 

1000 
width  of =  84  pounds  per  running  foot.     Referring  directly  to  the 

Beam  Table,  we  find  that  the  total  depth  corresponding  to  a  1 2-foot  beam 
with  this  load  is  about  12  inches.  The  reinforcement  from  column  (25)  is 
0.083  X  12  —  1. 00  square  inch. 
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Example  13:  What  total  load  per  foot  of  length  can  be  carried  by  a  12- 
foot  simply  supported  beam  12  inches  wide  and  25  inches  deep? 

Solution:  There  is  no  value  in  the  Table  4,  page  511,  for  a  beam  whose 
total  depth  is  25  inches,  but  since,  from  rule  4,  loads  are  proportional  to  the 
square  of  the  depth  of  the  steel,  we  may  calculate  the  load  in  this  case  from 
the  load  for  a  26-inch  beam  12  inches  wide.  Assuming  in  both  cases 
that  the  depth   to  steel,  d,  is  2  inches  less  than  the  total  depth,  we  have 

232 
364  X  ~2  X  1 2  =-  4  000  pounds  per  running  foot  of  beam.     Since  the  table  is 

based  on  M  =  ~  for  simply  supported  beams,  deduct  20%  from  the  above 
amoimt.    Hence  the  safe  load  is  4000  —  800  =  3200  pounds. 


EXPERIBUNTS  UPON  REINFOROED  BEAMS 

Tests  upon  reinforced  concrete  beams  have  been  conducted  at  various 
universities  in  the  United  States,  and  by  leading  scientists  in  Europe. 
Valuable  data  with  reference  to  the  location  of  the  neutral  axis,  the  defor- 
mation and  the  ultimate  loads  with  various  percentages  and  classes  of  steel 
have  been  recorded*  in  the  United  States  by  Professors  Hatt,  Howe,  Lanza, 
Marburg,  Talbot,  and  Tumeaure,  and  in  Europe  by  Messrs.  Consid^e, 
von  Emperger,  Feret,  Rabut,  Ramisch,  Ribera  and  Sanders.  An  extensive 
series  of  tests  has  been  carried  on  at  the  United  States  Government  Struct- 
ural Materials  Testing  Laboratories  at  St.  Louis,  using  different  materials, 
different  methods  of  manufacture,  and  different  types  of  reinforcement. 

Special  results  of  many  of  these  tests  have  been  mentioned  in  the  preced- 
ing pages. 

Tests  of  Prof.  Arthur  N.  Talbot.  At  the  University  of  Illinois,  Prof. 
Talbot  has  made  several  valuable  series  of  tests  to  investigate  the  laws  of 
reinforced  concrete,  which  cover  an  exceedingly  wide  range  of  percentages 
of  steel  and  types  of  reinforcement.  These  are  described  in  detail  in 
various  bulletins  of  the  University.f 

The  fundamental  principles  of  rectangular  beams  are  illustrated  in  some 
of  the  earlier  experiments  which  are  summarized  in  the  following  table. 
Although  a  leaner  mixture  of  concrete  was  used  in  these  than  in  his  later 
tests  which,  therefore,  correspond  more  nearly  to  practical  construction,  the 
principles  are  not  affected.  The  proportions  in  these  beams  were  1:3:6 
based  on  loose  measure  of  cement,  or  about  i  :  3i  :  7  based  on  a  unit  of 
100  pounds  cement  per  cubic  foot.  The  beams  were  15  feet  4  inches  long, 
12  inches  wide,  13^  inches  deep,  with  the  reinforcement  12  inches  below 

*  See  also  References,  Chapter  XXXI. 

f  Bulletin  No.  i,  Sept.  i,  1904;  Bulletin  No.  4,  April  15,  1906;  Bulletin  No.  12,  Feb.  i,  1907; 
Bulletin  No.  29,  Jan.  4,  1909. 
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the  upper  surface.  These  were  tested  on  a  span  of  14  feet  by  two  loads 
which  divided  the  span  into  three  equal  parts.  The  exact  proportions  of 
the  concrete  were  96  pounds  Portland  cement  to  3 1  cubic  feet  sand  to  6i 
cubic  feet  broken  stone.  The  sand  was  well  graded  in  size  of  grains  and 
weighed  115  pounds  per  cubic  foot  loose  and  dry.  The  stone  was  IllincHS 
limestone,  with  particles  smaller  than  i  inch  and  coarser  than  i^  inches 
screened  out.  The  consistency  was  such  that  the  water  flushed  to  the 
surface  under  light  ranmiing.  The  crushing  strength  of  6-inch  cubes  at 
the  age  of  60  days  averaged  2030  pounds  per  square  inch. 

Typical  deform  tion  and  deflection  curves  are  given  in  Fig.  130,  page  489. 

Prof.  Talbot  gives  the  following  description  of  the  manner  of  failure  of 
each  beam  except  those  numbered  27,  22,  and  28,  which  crushed  at  the 
top  at  maximum  load: 

Tests  of  Reinforced  Concrete  Beams. 
By  Arthur  N.  Talbot.     {See  p.  479.) 
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a  bars  turned  up 

32 

Kahnf 

3 

2.40 

0.0167 

24  400 

22  000  0.064 

0.57    0.55 

0.56 

641  000 

786200a 

Bars  sheared  up 

4 

" 

5 

2.00 

0.0130 

23  000 

21  000  0.060 

0.47    0.52 

0.51 

615  000 

7148006 

Bars  sheared  up 

14 

*' 

4 

1.60 

com 

17  200 

17  000|0.062 

0.46 

0.48 

0.46 

505  500 

5804006 

Bars  sheared  up 

5 

" 

3 

• 

1.20 

0.0083 

15  000 

13  000  0.0625 

0.42 

0.43  0.41 

396000 

443  2006 

Bars  sheared  up 

28 

Johnson 

6 

f  12.10 

0.0152 

34  300 

1 

31  000  O.IOI 

0.53 

0.53 

C.53 

893500 

768700a 

4  bars  turned  up 

1.* 

** 

7 

Jtr.40 

0.0007 

20  000 

27  50o!o.iit 

0.45 

0.46 

043 

800  500 

681  400a 

%  bars  turned  up 

20 

" 

5 

\  n.oo  0.0060 

20  000 

20  ooo'o.i32 

044 

0.41 

0.30 

503  500,615  6ood 

X  bars  turned  up 
Horizontal  bars 

2 

■' 

5 

I. ooj  0.0060 

20  600 

10  ooo|o.iio 

0.30 

0.41 

0.39 

565  500  6  r  s  600a 

7 

" 

3 

\  0.60I0.0042 

14  000 

13  ooojo.1175 

0  .^3 

0.33 

0.33 

401  000  384  400f 

Horizontal  bars 

3 

*' 

3 

*  0.60J0.0042 

14000 

12  ooolr  1065 

0.31 

0.33  I0.33 

373  000  384  400t 

2  bars  turned  up 

1 

A\eragc 

0.418  0  422.0.41 1 

506  906  507  388 

Note:  —  Columns  (6)  (ii)  (12)  and  (14)  have  been  added  by  the  authors. 

♦As  calculated  by  Prof.  Talbot.     Based  on  "I^ad  Considered"  column  (8). 

a.  Based  on  cnishinx  sircnRth  of  concrete  of  2  030  lb.  per  square  inch  because  the  moment  thus  obtained 
is  lower  than  the  niomcni  Iw.sed  on  yield  point  of  steel. 

6.  Based  on  yield  point  ot  steel  as  36  000  lb.  per  square  inch. 

c.  Based  on  yield  point  of  steel  as  60,000  lb.  per  square  inch. 

fNet   areas  of  steel  in  Kahn  bars  at  load  points  are  lower  than  gross  areas  given,  so  that 
moments  of  beams,  4,  14,  and  5,  by  corrected  computation  are  much  higher  than  shown  in  col.  13. 
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A  portion  of  the  data  resulting  from  the  experiments  is  tabulated  above. 
Column  (lo)  is  takeil  from  a  separate  table  of  Prof.  Talbot^s  *  and 
columns  (ii),  (12)  and  (14)  are  added  by  the  authors  to  compare  the 
actual  tests  and  the  theory  adopted  in  this  treatise. 

Prof.  Talbot  suggests  an  empirical  straight  line  formulaf  for  the  location 
of  the  neutral  axis  with  different  percentages  of  steel,  which  avoids  the  more 
intricate  calculations  necessary  with  the  usual  theoretical  formulas  involv- 
ing the  modulus  of  elasticity.  Adopting  the  same  notation  employed  through- 
out this  treatise  (see  p.  420),  lee 

k     =a  ratio  of  depth  of  neutral  axis  to  depth  of  center  of  gravity  of  steel. 
p     =  ratio  of  area  of  section  of  steel  to  area  of  section  of  beam  above  center 
of  gravity  of  steel. 

Then  with  a  slight  change  to  conform  to  the  use  of  a  ratio  of  15 1 

k  =  0.24  +  18  ^  (58) 

Colunm  (12)  gives  values  of  k  calculated  from  this  formula,  using  0.26 
for  this  concrete  insiead  of  0.24  The  formula  is  adapted  to  concrete 
beams  with  percentages  of  steel  ranging  from  0.006  to  0.0x2. 

One  of  the  most  important  conclusions  in  the  authors*  opinion,  which, 
may  be  drawn  from  Prof.  Talbot's  tests,  is  the  fact  that  computations  made 
by  the  ordinary  theory  adopted  in  this  treatise  produce  values  for  the 
neutral  axis,  and  also  for  the  ultimate  moment  of  resistance,  which  are 
so  near  to  the  experimental  results  that  these  theoretical  formulas  (see 
p.  420)  may  be  employed  with  confidence. 

Calculating  the  location  of  the  neutral  axis  by  formula  (6),  page  420,  and 
employing  a  ratio  of  the  moduli  of  elasticity  of  steel  to  concrete  of  20, — 
which  Prof.  Talbot's  tests§  of  elasticity  show  to  be  an  average  value  between 
loads  of  I  000  and  i  700  pounds  per  square  inch  (stresses  which  correspond 
to  the  compression  in  the  beam  when  the  neutral  axis  is  as  given),  the 
theoretical  distances  given  in  column  (11)  agree  almost  exactly  with  the 
actual  measurements  in  column  (10).  The  moments  of  resistance  calculated 
in  column  (14)  also  agree  closely  with  the  total  bending  moments  in  column 

(13). 

T-Beam  Tests  by  Prof.  Frank  P.  McKibben.  The  T-beams  tested 
at   the  Massachusetts  Institute  of  Technology  were  made  of  concrete 

*  University  of  Illinois,  Bulletin  No.  i,  September,  1904. 

fProf.  Tdbot  gives  the  derivation  of  this  formula  and  a  theoretical  discussion  of  his  tests  in 
Journal  Western  Society  of  Engineers,  August,  1904. 
X  The  constant  in  Prof.  Talbot's  original  formula  was  0.16. 
I  Journal  Western  Society  of  Engineers,  August,  igo4* 
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mixed  in  proportion  i  :  2  : 4  by  volume  based  on  a  unit  of  100  pounds 
cement  per  cubic  foot.  The  stone  used  was  crushed  conglomerate  well 
graded,  the  range  of  sizes  of  particles  being  from  ij  to  fV  inch,  while  the 
sand  was  a  mixtiu^  of  coarse  and  fine  sands  in  equal  parts.  The  steel 
reinforcement  consisted  of  plain  round  bars  ranging  in  size  from  ii  to  i 
inch  in  diameter.  The  age  of  beams  when  tested  was  about  30  days. 
Their  dimensions  were  as  follows:  span  1 2  feet,  total  depth  1 1  inches,  depth 
to  steel  9.5  inches,  thickness  of  flange  3  inches,  breadth  of  stem  8  inches, 
breadth  of  flange  2  feet.  The  percentage  of  reinforcement  varied  from  2.22 
to  3.12  per  cent  based  on  the  width  of  the  stem,  or  from  0.74  to  0.104 
per  cent  based  on  the  width  of  the  flange,  using  ia  both  cases  the  depth 
to  steel  in  computing  the  area  of  conciete.  The  following  table  gives  the 
results  of  the  tests. 


Tests  of  Reinforced  Concrete  T-Beams 
By  Frank  P.  McKibben.    (See  p.  479.) 
Mauachu»»tt»  Institute  of  Technology. 
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(ii)  00 
34500  37460!  0.37  0.38J  528000 

I 
3330(^  36900  0.44  0.381  528000 

38100  33400  0.37  0.39  528000 


21600  33500  0.43  0.41  576000  6710006  1570 


29600  34400  0.47  0.44'  672000I  6710006 


(■4)    (15) 

515000^  1510 


5030000 
636000a 


1495  1740 


1410 


1780 


1700 
1680 
1610 


_  l_ _   , 

a  Based  on  stress  in  steel  obtained  from  last  measurement. 
6  Based  on  crushing  strength  of  concrete,  since  beam  failed  by  compression. 
Note:  In  figuring  the  moment  of  resistance  the  computed  depth  of  neutral  axis  for  n  —  15  was  used. 
Percentage  of  steel  in  terras  of  width  of  flange  is  i  of  the  values  in  col.  (5). 

The  tests  compare  well  with  the  results  obtained  from  the  formulas  given 
on  page  420.  The  stresses  in  steel,  determined  by  measurements  of  stretch, 
do  not  vary  appreciably  from  those  obtained  from  the  formulas.    Beams 
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No.  4  and  5  failed  by  compression  in  the  concrete,  and  the  compressive 
stress  in  beam  near  to  failure  agrees  quite  closely  with  the  strength  of  the 
prisms  made  of  the  same  mix  of  concrete.  A  difference  in  deflection  of  the 
stem  and  the  flange  was  detected  by  the  tests,  which  indicates  that  the  com- 
pressive stresses  are  not  uniform  throughout  the  whole  width  of  the  flange. 
This,  however,  in  practice  is  undoubtedly  more  than  balanced  by  assuming 
a  width  of  flange  smaller  than  the  width  of  slab  that  actually  assists  in  taking 
the  compression.  First  cracks  occur,  as  evident,  at  very  low  stresses,  but 
they  are  very  minute  and  almost  invisible  and  their  presence  is  not  dan- 
gerous. 

Tests  of  Repetitiye  Loading  of  Reinforced  Concrete  Beams  by  Prof. 
H.  0.  Berry.    Fatigue  tests  of  reinforced  concrete  beams  made  by  Prof. 


Fatigue  Tests  of  Reinforced  Concrete  Beams.  Size  of  Beams:  8*^  X  ii"- 
Span:  i^  ft.    Age:  6  Weeks 

By  H.  C.  Berry 

University  of  Penntylvania.     (See  p.  481) 
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295  000 

10 
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0-55 

H.  C.  Berry*  at  the  University  of  Pennsylvania  in  1908  indicate  that  as 
many  as  one  million  repetitions  of  high  working  stresses  do  not  materially  aflFect 
the  ultimate  strength  of  a  reinforced  concrete  beam,  its  maximum  deflection, 
or  the  position  (rf  its  neutral  axis.  Duplicate  beams  were  made  of  concrete 
mixed  in  the  proportions  of  i  part  cement,  i^  parts  bar  sand  and  4^  parts 
f-inch  crushed  granite  and  were  reinforced  with  plain  and  deformed  bars. 
These  beams  were  tested  when  6  weeks  old,  one  being  subjected  to  a  repe- 
titive loading  sufficient  to  cause  higher  stresses  than  ordinarily  allowed  in 


*  £ng.  Record,  July  25,  1908,  p.  90. 
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good  practice,  and  then  tested  to  failure,  while  the  other  was  broken  in  the 
ordinary  manner. 

It  was  evident  that  the  greater  part  of  the  set  in  the  deformation  in  the 
plane  of  the  steel  occurred  in  the  first  few  thousand  applications  of  the  load 
and  that  the  set  in  the  deformation  on  the  compressive  side  of  the  beam 
was  also  relatively  large  for  the  first  few  thousand  repetitions  and  increased 
with  the  stress  applied  and  the  number  of  repetitions. 

The  stresses  realized  and  the  deflections  resulting  from  the  repetitive 
loadings  are  shown  in  the  accompanying  table  on  page  481.  The  breaking 
strength  of  the  beams  sustaining  the  repetitive  loading  is  substantially  the 
same  in  every  case  as  the  corresponding  beam  with  no  appreciable  repeti- 
tions. 
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NUMBER  OF  REPETITIONS  NECESSARY  TO  PRODUCE  FAILURE 

Fig.  151.     Fatigue  of  Reinforced  Concrete  Beams.      (Set  p.  48a.) 
By  Prof.  J.  L.  Van  Omum. 

Compression  tests  by  Prof.  J.  L.  Van  Omum*  at  Washington  University 
made  in  1907  agree  with  the  above  tests  for  repetitive  loadings  under  50  per 
cent  of  the  maximum  strength  of  the  concrete,  but  for  repeated  loads  greater 
than  this  he  found  that  beams  will  be  subject  to  failure.  He  concluded 
that  the  number  of  repetitions  required  to  cause  this  failure  depended 
essentially  upon  the  ratio  of  the  test  load  to  the  ultimate  strength  of  the 
concrete.  In  these  tests,  as  will  be  seen  from  the  curve  in  Fig.  151,  which 
summarizes  graphically  the  results  of  these  experiments,  the  influence  ci 


*  Transactions  American  Sodety  Civil  Enf^ineers,  1907,  LVm,  p.  294- 
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the  fatigue  of  concrete  is  b'mited  to  an  intensity  of  about  50  per  cent  of  the 
ordinary  ultimate  strength  of  the  concrete. 

Tests  at  Illinois  University,  at  St.  Louis,*  and  elsewhere  confirm  the 
principle  illustrated  and  show  that  there  is  a  fatigue  limit  to  concrete  corre- 
sponding in  a  general  way  to  the  elastic  limit  of  metals.  This  varies  with 
the  character  of  the  concrete  from  i  to  J  the  ultimate  strength.  Prof.  Talbot 
finds  in  columns  the  deformation  to  be  a  measure  of  this  fatigue  limit,  the 
latter  usually  occurring  at  about  i  the  ultimate  deformation. 

This  fatigue  limit  of  concrete,  while  it  does  not  influence  the  practice  of 
conservative  design,  is  a  warning  against  the  use  of  too  high  working  stresses. 

FLAT  SLABS 

Besides  the  usual  S)rstems  for  floors,  using  a  combination  of  slabs,  beams 
and  girders,  a  floor  system  of  a  type  of  an  entirely  different  design  is  some- 
times employed,  which  consists  of  a  flat  unribbed  slab  continuous  over  the 
whole  floor  and  supported  by  colunms  only.  The  type  origmally  introduced 
by  Mr.  C.  A.  P.  Turner  of  Minneapolis  is  sometimes  termed  the  Mushroom 
System. 

The  reinforcement  of  the  slab  consists  of  bars  running  in  four  directions 
radially  from  the  colunm,  and  the  head  of  the  column  is  usually  enlarged 
in  order  to  diminish  the  bending  moment  and  increase  the  shearing  resist- 
ance. The  vertical  steel  in  the  colunm  reinforcement  or  a  portion  of  it 
may  be  bent  and  carried  into  the  slab  to  add  to  the  rigidity  of  the  connection. 

The  moments  and  stresses  in  this  system  are  statically  indeterminate,  but 
in  order  to  make  an  application  of  the  theory  of  flexure  possible,  the  whole 
floor  is  considered  as  a  seiies  of  flat  circular  slabs  concentric  with  the 
columns  and  firmly  clamped  to  them,  supporting  the  rest  of  the  floor.  Thus 
the  analysis  of  the  whole  floor  is  reduced  to  that  of  circular  plates  clamped 
to  the  colunms,  and  flat  slabs  supported  on  all  edges  by  these  circular  plates. 

Let  Fig.  152  represent  a  floor  of  this  system,  and  consider  the  strip  ab  as 
separated  from  the  rest  of  the  floor.  This  strip  when  loaded  will  act»  as  a 
fixed  beam.  The  points  of  inflexion  will  be  distant  approximately  one-fifth 
of  the  span  from  the  circumference  of  the  enlarged  head  of  the  colunm. 
The  points  of  inflexion  of  the  floor  will  thus  be  located  on  the  dotted  curve 
shown  on  the  drawing.  Instead  of  this  curve  we  may  assume  the  points  to 
be  on  a  circle,  represented  on  the  drawing  by  dash  lines,  and  consider  the 
area  within  this  circle  as  a  round  plate,  loaded  with  a  uniform  load  over  its 
area  and  in  addition  loaded  ground  its  circumference  with  a  load  which  per 

*  See  page  478. 
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unit  of  length  is  equal  to  the  remaining  load  of  the  panel  divided  by  the  cir- 
cumference of  the  circle. 

The  part  of  the  slab  between  the  column  and  the  points  of  inflexion  will 
deflect  downwards,  while  the  rest  of  the  slab  will  deflect  as  an  ordinary 
supported  beam. 

The  authors  have  adopted  Prof.  Eddy's  analysis  of  stresses*  in  a  homo- 
geneous circular  plate,  and  deduced  from  his  general  formulas,  formulas 
applying  to  circular  slabs  free  on  their  outer  edge  and  clami)ed  round  the 
column.  In  this  analysis  the  effect  of  lateral  stresses  has  l)een  taken  into 
account,  this  being  expressed  by  Poisson's  ratio,  which  k  the  ratio  of  the 
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Fig.  152.    Flat  Slab.    (See  p.  483.) 

lateral  deformation  to  that  in  the  direction  of  stress.  Very  few  tests  have 
been  made  to  determine  the  value  of  Poisson's  ratio,  and  the  results  obtained 
vary^  considerably.  Many  of  the  earlier  tests  give  as  high  as  0.2,  but  since 
some  of  the  best  experiments  in  our  American  colleges  indicate  a  value 
ranging,  with  concrete  of  different  proportions  and  strength,  from  0.05  to 
o.  1 5 ,  the  ratio  of  o.  i o  is  recommended  for  use  with  concrete  where  the  correct 
value  is  unknown,  as  being  undoubtedly  safe  for  concrete  of  i  :  2  : 4  pro- 
portions. It  must  be  noted  that  the  increase  of  Poisson's  ratio  tends  to 
diminish  the  deflection  and  thus  decrease  the  stress.  A  high  Poisson's 
ratio  therefore  means  a  thinner  slab  and  less  steel. 

♦  Engineers'  Society,  University  of  Minnesota,  1899. 
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The  meaning  of  Poisson's  ratio  as  applied  to  a  loaded  column  is  the 
lateral  deformation  per  unit  of  width  divided  by  the  longitudinal  deforma- 
tion per  unit  of  length.  For  exRmple,  if  a  certain  load  causes  a  lo-inch 
colunm  to  expand  laterally  0.0003  inches,  while  at  the  same  time  it  shortens 
0.03  inches  i^i  a  gaged  length  of  100  inches,  Poisson's  ratio  for  that  load- 
ing is  — =  0.1.     In  a  slab  supported  on  columns  there  is  a 

0.03  X  10 

similar  condition  of  deformations  caused  by  stresses  at  right  angles  to  each 
other  which  are  taken  into  account  in  the  mathematical  work  involved 
in  the  derivation  of  the  formulas. 

Let 
q     =  uniform  distributed  load  along  the  edge  of  the  plate  in  pounds  per 

foot  of  length. 
w    =  uniform  distributed  load  on  surface  of  the  plate  ia  pounds  per  square 

foot. 

fo    =  radius  of  enlarged  column  in  feet. 

fj    =  outer  radius  of  assumed  plate  in  feet. 

r     =  any  radius  in  feet. 

g     =  Poisson's  ratio. 

^i>  ^i>  Q>  C4  =  constants  to  use  in  formula  (52)  (54)  (55).  Table  9,  p.  518. 

^a»  ^6»  ^c>  Q>  =  constants  to  use  in  formula  (53)   (56)   (57).     Table  9, 

p.  518.     . 

,.  ^         ....,-,       ^  r  for  loading  Uiiiformly 

M.  =  moment  causmg  circumferential  fiber  stress  j.  .  m    r  j  ^. 

,/  .  ,.  ,  .-t       _  i     distnbuted  over  the 

Af  3  =  moment  causmg  radial  fiber  stress  . 

AT _  =  moment  causing  circumferential  fiber  stress     )        .  ,    ,    ^1       , 
,/  .  ,.  ,  ^,  "S      uted  along  the  edge 

M^  =  moment  causing  radial  fiber  stress  .    .       , 

Then  for  the  maximum  moment,*  which  occurs  at  the  circumference  of 


*  FoUowing  formulas  may  be  used  for  finding  of  moments  at  any  point  of  plate. 

Ar,-tar>{ai  (f  )'  +  C,    (ik)' -  C,  log.  (  ^^  )   +  C,   }  (SS) 
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the  enlarged  column  where 


Max. 

Af,  =  wr^  (o.a  -if  C^  +  C;^ 

(Sa) 

Max. 

Mb-=  qr„  (C,  +  Cj) 

(53) 

The  circumferential  moments  at  this  point  are  a  minimum  and  smaller  than 
if,,  and  M^  hence  these  latter  only  need  be  computed  for  maximum  stress 
and  the  circumferential  moments,  M^  and  M^  may  be  disregarded. 

If  ^  is  in  pounds  per  foot  of  length,  w  in  pounds  per  square  foot  and  r^  in 
feet,  the  moments  are  in  foot  pounds  per  foot,  or  inch  pounds  per  inch. 

The  formulas  are  readily  solved  by  uang  the  table  of  constants  given  on 
page  518.  The  table  is  made  out  for  four  valuesof  g.  It  may  be  assumed 
that  the  fiber  stresses  caused  by  any  moment  do  not  weaken  the  concrete  in 
the  direction  perpendicular  to  those  stresses. 

The  thickness  and  reinforcement  of  the  slab  are  found  in  the  usual  way 
by  equating  the  actual  bending  moment,  as  determined  above,  to  the  moment 
of  resistance  of  the  steel  and  concrete.  The  limiting  thickness  of  slab  is 
usually  determined  by  the  thickness  near  the  column  required  to  resist  the 
negative  bending  moment  there.  It  is  advisable,  then,  to  make  the  thickness 
of  the  slab  near  the  support  as  thin  as  possible  by  using  a  rich  concrete  and 
a  larger  amount  of  steel  and  by  placing  some  steel  in  the  bottom  of  the  slab 
for  compression.  In  this  way  the  thickness  near  the  support  may  be  reduced 
nearly  to  the  economical  thickness  in  the  center  of  the  span. 

The  slab  between  the  circular  plates  may  be  considered  as  supported  on 
all  edges.  From  Fig.  152  it  is  evident  that  the  largest  deflection  and  the 
largest  positive  bending  moment  occur  in  the  middle  of  the  panel,  and  may 
be  safely  taken  as  those  of  a  square  plate  supported  on  all  edges,  the  side  of 
which  is  the  diagonal  distance  between  the  circles  of  inflection.  This  dis- 
tance between  circles  of  inflection  may  thus  be  taken  as  the  span,  and  the 
thickness  and  reinforcement  at  the  middle  computed  very  conservatively 

by  the  formula  if  =     — . 
16 

A  value  for  compression  in  concrete, /g,  higher  than  in  beam  construction 
is  permissible,  and  a  lower  value  of  »,  because  of  the  rich  concrete  mixture 
and  because  of  the  fact  that  the  maximum  stresses  occur  near  the  support, 
where  the  concrete  bears  on  a  larger  area,  and  for  this  reason  is  able  to 
stand,  say,  15  per  cent  higher  stresses  than  in  the  middle  of  the  beam.  It 
is  advisable,  however,  to  fix  a  maximum  stress  of  800  pounds  per  square  inch 
even  with  a  very  rich  roncrete  of  proportions  say  1:1^:3. 
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EXAMPLE  OF  FLAT  SLAB  DESIGN 

Example  14:  Design  a  flat  slab  to  support  a  live  load  of  350  pounds  per 
square  foot,  the  spacing  of  columns  being  17  by  17  feet  and  the  diameter  of 
their  head  48  inches.  The  working  stresses  in  steel,  ^4  —  16  000  pounds  pjer 
square  inch,  in  concrete,  fe  —  700  potmds  per  square  inch  and  Poisson's  ratio, 
^  -  o. I,  allowing  for  a  rather  rich  concrete,  will  be  accepted. 

Solution:  The  slab  will  be  considered  as  a  flat  circular  plate  fixed  to  the 
column  and  supporting  at  its  circumference  the  rest  of  the  floor,  as  outlined 
on  page  483.  Tne  inner  radius  of  the  plate  is  the  radius  of  the  column  head 
and  its  outer  radius  will  be  accepted  as  the  average  distance  of  the  points 
of  inflection  of  the  slab  from  center  of  column.  The  distance  of  points  of 
inflection  from  column  center  is  thus  taken  as  one-fifth  of  the  clear  span  plus 

17  —  4.0 
the  radius  of  the  column.     The  minimum  distance  is +3.00  —  4.6 

ft.,    the    maximum   is    ^^-— i  +  a. 00  —  6.0  ft.,  and  the  average  distance 

4.6  +  6.00  ,  5  , 

—     ^ —       -  5.3  feet,  or  ro  -  a  feet,  r,  -  5.3  feet. 

Live  load  —  350  pounds  per  square  foot. 

Assumed  dead  load      —   120        •        "        «       « 
Total  unit  load,  w,        -  370        «         «         "       « 

Area  of  slab  is  17  X  17  *  389  square  feet  and  area  of  circular  plate  5.3'  X 
^.14  »  88  square  feet;  nence  the  difference  of  the  two  areas  is  301  square 
feet,  which  is  the  area  of  slab  outside  of  the  assumed  circular  plate.  The 
loading  of  this  area  is  supported  along  the  circumference  of  the  flat  plate, 
and  equals  301  X  370  —  74  370  pounds.  Dividing  this  value  by  the  cir- 
cumference of  the  outer  circle  of  tne  plate,  the  circiunferential  unit  loading, 
q  —  3  3  00  pounds  per  foot,  will  be  obtained.     The  ratio  of  radii 

To   "    3     -^-^5. 

Finding  from  the  table  on  pac^e  000  the  corresponding  constants,  the  maximum 
moments  which  occur  at  the  support,Jthat  is  at  the  circumference  of  the 
column  head,  are 

M^  —  370  X  2*  (0.2  +  1.75  +  0.30)  —  3330  inch  pounds. 
Mh  —  3300  X  3  (3.01  -f  1. 13)  -■  13  800  inch  pounds. 

Total  moment,  M  —  17  130  inch  pounds  per  inch  of  circumference  of 
column  head. 

This  is  a  negative  moment,  the  top  of  slab  being  in  tension  and  the  bottom 
in  compression,  as  in  any  fixed  or  continuous  member,  at  the  support. 

The  thickness  of  the  slab  may  be  found  as  explained  on  page  431.  If 
steel  is  used  only  in  the  top  of  the  slab,  the  depth  and  reinforcement  maybe 
assumed  from  tne  ordinary  slab  formula,  page  431,  using  the  total  M  given 
above.  If  compression  as  well  as  tension  steel  is  used,  requiring  steel  in 
both  top  and  bottom,  formulas  (18)  and  (30),  page  438,  will  determine  the 
required  depth  and  reinforcement.  In  the  present  case  ii%  of  steel  will 
be  placed  at  the  top,  and  the  same  amount  at  the  bottom;  hence,  using 
formula   (18),   page  438,   and    table   on   page    516,   with   ratio,  a  =■  o.i 

^  ^^  ^^^ —  —8.18  inches,  requiring  a  slab  thickness  of  about  9  J  in. 
800  X  0.33 

The  stress  in  concrete  over  the  support  was  allowed  at  700  +  15%,  or  800 
potmds  per  square  inch.  The  same  slab  with  i  J%  of  steel  at  the  top  only 
would  require  a  depth 

—  -%/,*,  . .    —10.6 inches  and  a  total  thickness  of  about  13  inches. 
\/c6/Af 


-V" 
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Several  trials  should  be  made  to  determine  the  most  economical  relation 
of  the  amount  of  steel  and  concrete.  It  should  be  borne  in  mind  that  the 
increase  of  reinforcement  for  a  short  length  over  the  support  decreases  the 
thickness  of  the  entire  slab,  reducing  the  amount  of  material  and  at  the 
same  time  the  dead  load  and  the  moment.  Hence,  a  larger  percentage  than 
used  in  beam  and  slab  design  and  the  introducing  of  steel  at  the  top  may 
prove  economical. 

The  diagonal  distance  between  the  circles  of  inflection  is  24  —  10.6  ■*  13.4 
feet,  and  the  bending  moment  in  the  middle  of  the  slab  (see  p.  486) 

w         370  X  13.4*   X  12  .     ,  ,  -    ^     .,^, 

M   — r         -      -49  900  mch  pounds  per  foot  width. 

The  eflfective  thickness  of  the  slab  as  determined  by  the  necessary  thick- 
ness over  the  support  is  10  —  i   —9  inches. 
Then 


-V 


In  Table  n  (£•  520.)     p  «  0.00^6  corresponds  to  C  —  0.139, 
hence  0.36%  of  steel  in  each  diagonal  <£rection  will  be  necessary. 
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Columns  of  short  length,  essentially  piers,  the  length  of  which  is  not  more 
than  six  times  the  least  lateral  dimension,  may  be  built  of  plain  concrete 
with  no  reinforcement,  provided  the  loading  is  central.  Columns  longer 
than  this  should  be  reinforced  for  safety  in  construction  and  also  to  guard 
against  the  possibility  of  eccentric  loading  and  the  danger  of  sudden  failure. 
It  is  desirable  to  further  limit  the  use  of  reinforced  columns  to  a  length  of 
15  diameters. 

Although  concrete  is  especially  adapted  for  sustaining  compression,  its 
compressive  strength  is  so  much  lower  than  that  of  steel  that  in  a  building 
it  is  frequently  difficult  to  keep  the  columns  in  the  lower  stories  within  the 
limits  required  by  the  uses  for  which  the  building  is  constructed. 

To  reduce  the  size  of  the  column,  four  distinct  methods  are  used  either 
separately  or  in  combination: 

(i)  Rich  proportions  of  concrete. 

(2)  Vertical  steel  bars  designed  to  assbt  in  taking  the  compression. 

(3)  Hooping  or  banding. 

(4)  Structural  steel  shapes  in  combination  with  the  concrete. 

These  will  be  considered  in  the  order  given. 

While  as  a  general  proposition  concrete  in  compression  is  always  cheaper 
than  steel,  the  limits  of  size  of  column  frequently  make  steel  reinforcement 
necessary  not  only  to  resist  bending  caused  by  eccentric  loading  or  lateral 
pressure,  but  to  take  a  part  of  the  vertical  compression  load. 
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Whatever  the  type  of  construction,  the  effective  area  to  use  in  figuring 
the  compression  should  usually  be  less  than  the  total  area  to  allow  a  certain 
thickness  on  the  surface  for  fire  protection.  The  Joint  Committee  recom- 
mend that  the  protective  covering  shall  be  taken  to  a  depth  of  i^  inch  on  all 
surfaces,  since  in  a  severe  fire  the  concrete  to  this  depth  may  be  affected  by 
the  heat  and  its  strength  destroyed.  A  less  thickness  than  this  should  be 
sufficient  where  the  contents  of  a  building  are  not  especially  inflammable, 
a  decrease  in  the  total  diameter  or  width  of  a  column  of  i  to  2  inches 
being  frequently  a  fair  allowance  when  computing  the  effective  area. 

The  steel,  however,  should  in  all  cases  be  imbedded  at  least  i^  to  2  inches, 
and  when  circular  hooping  is  used  to  add  strength  and  ductility  the  effective 
area  must  be  taken  as  that  within  the  hooping. 

Rich  Proportions  of  Ooncrete.  The  compressive  strength  of  concrete 
is  approximately  proportional  to  the  amount  of  cement  which  it  con- 
tains (see  Chap.  XX),  so  that  increasing  the  proportion  of  cement  is  an 
effective  means  of  strengthening  the  column  to  permit  smaller  section.  A 
rich  concrete  also  has  a  higher  modulus  of  elasticity  and  there  is  conse- 
quently less  deformation  under  load.  Besides  this,  a  rich  concrete  works 
smoother  in  placing  and  makes  it  easier  to  produce  a  homogeneous  colunm, 
provided  the  aggregates  are  properly  graded.  The  strength  of  concrete 
for  different  mixtures  is  indicated  on  page  (360),  and  working  stresses  are 
suggested  on  page  (527).  Before  permittiAg  the  use  of  high  column  stresses 
in  a  structure,  actual  compressive  tests  should  be  made  upon  cylinders  8 
inches  diameter  by  16  inches  high  composed  of  the  same  materials  to  be 
used  and  mixed  in  the  required  proportions  with  the  same  wet  consistency. 

Vertical  Steel  Bar  Reinforcement.  Tests  of  long  columns  made  at  the 
Watertown  Arsenal,*  the  Massachusetts  Institute  of  Technology,!  and 
the  University  of  Illinois,}  indicate  conclusively  that  vertical  steel  bars 
imbedded  in  concrete  may  be  counted  upon  to  take  their  portion  of  the 
loading.  As  a  column  takes  its  load,  it  is  shortened  in  height,  the  concrete 
and  steel,  shortening  equally  because  they  are  bonded  together.  The  con- 
crete, however,  has  so  much  lower  strength  that  it  receives  its  allowable 
load  before  the  steel  can  reach  its  full  working  strength.  Consequently, 
the  working  load  upon  the  steel  must  be  figured  at  a  low  value,  which  is 
determined  by  the  amount  of  shortening  it  has  undergone  up  to  the  point 
where  the  concrete  is  shortened  so  as  to  reach  its  working  strength.  Since, 
with  a  given  load,  the  shortening  or  deformation  is  proportional  to  its 

*^Test8  of  Metals,  U.  S.  A.,  1904, 1905,  1906,  1907. 

f  Transactions  American  Society  of  Civil  Engineers,  VoL  L,  p.  487. 

t  Univcnity  of  Illinois  Bulletin  20,  December  z$,  1907. 
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Several  trials  should  be  made  to  determine  the  most  economical  relation 
of  the  amount  of  steel  and  concrete.  It  should  be  borne  in  mind  that  the 
increase  of  reinforcement  for  a  short  leneth  over  the  support  decreases  the 
thickness  of  the  entire  slab,  reducing  the  amount  of  material  and  at  the 
same  time  the  dead  load  and  the  moment.  Hence,  a  larger  percentage  than 
used  in  beam  and  slab  design  and  the  introducing  of  steel  at  the  top  may 
prove  economical. 

The  diagonal  distance  between  the  circles  of  inflection  is  24  —  10.6  —  13.4 
feet,  and  the  bending  moment  in  the  middle  of  the  slab  (see  p.  486) 

w         370  X  13.4*   X  12  . 

M— .  -49  9  00  inch  pounds  per  foot  width. 

The  effective  thickness  of  the  slab  as  determined  by  the  necessary  thick- 
ness over  the  support  is  10  —  i   —  9  inches. 
Then 


V 
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In  Table  n  (^.  S^oJ     p  ■■  0.00^6  corresponds  to  C  —  0.139, 
hence  0.36%  of  steel  in  each  diagonal  (urection  will  be  necessary. 
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Columns  of  short  length,  essentially  piers,  the  length  of  which  is  not  more 
than  six  times  the  least  lateral  dimension,  may  be  built  of  plain  concrete 
with  no  reinforcement,  provided  the  loading  is  centra).  Columns  longer 
than  this  should  be  reinforced  for  safety  in  construction  and  also  to  guard 
against  the  possibility  of  eccentric  loading  and  the  danger  of  sudden  failure. 
It  is  desirable  to  further  limit  the  use  of  reinforced  columns  to  a  length  of 
15  diameters. 

Although  concrete  is  especially  adapted  for  sustaining  compression,  its 
compressive  strength  is  so  much  lower  than  that  of  steel  that  in  a  building 
it  is  frequently  difficult  to  keep  the  columns  in  the  lower  stories  within  the 
limits  required  by  the  uses  for  which  the  building  is  constructed. 

To  reduce  the  size  of  the  column,  four  distinct  methods  are  used  either 
separately  or  in  combination: 

(i)  Rich  proportions  of  concrete. 

(2)  Vertical  steel  bars  designed  to  assist  in  taking  the  compression. 

(3)  Hooping  or  banding. 

(4)  Structural  steel  shapes  in  combination  with  the  concrete. 

These  will  be  considered  in  the  order  given. 

While  as  a  general  proposition  concrete  in  compression  is  always  cheaper 
than  steel,  the  limits  of  size  of  column  frequently  make  steel  reinforcement 
necessary  not  only  to  resist  bending  caused  by  eccentric  loading  or  lateral 
pressure,  but  to  take  a  part  of  the  vertical  compression  load. 
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Whatever  the  t3rpe  of  construction,  the  effective  area  to  use  in  figuring 
the  compression  should  usually  be  less  than  the  total  area  to  allow  a  certain 
thickness  on  the  surface  for  fire  protection.  The  Joint  Committee  recom- 
mend that  the  protective  covering  shall  be  taken  to  a  depth  of  i^  inch  on  all 
surfaces,  since  in  a  severe  fire  the  concrete  to  this  depth  may  be  affected  by 
the  heat  and  its  strength  destroyed.  A  less  thickness  than  this  should  be 
sufficient  where  the  contents  of  a  building  are  not  especially  inflammable, 
a  decrease  in  the  total  diameter  or  width  of  a  column  of  i  to  2  inches 
being  frequently  a  fair  allowance  when  computing  the  effective  area. 

The  steel,  however,  should  in  all  cases  be  imbedded  at  least  i^  to  2  inches, 
and  when  circular  hooping  is  used  to  add  strength  and  ductility  the  effective 
area  must  be  taken  as  that  within  the  hooping. 

Rich  Proportions  of  Concrete.  The  compressive  strength  of  concrete 
is  approximately  proportional  to  the  amount  of  cement  which  it  con- 
tains (see  Chap.  XX),  so  that  increasing  the  proportion  of  cement  is  an 
effective  means  of  strengthening  the  column  to  permit  smaller  section.  A 
rich  concrete  also  has  a  higher  modulus  of  elasticity  and  there  is  conse- 
quently less  deformation  imder  load.  Besides  this,  a  rich  concrete  works 
smoother  in  placing  and  makes  it  easier  to  produce  a  homogeneous  column, 
provided  the  aggregates  are  properly  graded.  The  strength  of  concrete 
for  different  mixtures  is  indicated  on  page  (360),  and  working  stresses  are 
suggested  on  page  (527).  Before  permitting  the  use  of  high  column  stresses 
in  a  structure,  actual  compressive  tests  should  be  made  upon  cylinders  8 
inches  diameter  by  16  inches  high  composed  of  the  same  materials  to  be 
used  and  mixed  in  the  required  proportions  with  the  same  wet  consistency. 

Vertical  Steel  Bar  Reinforcement.  Tests  of  long  colunms  made  at  the 
Watertown  Arsenal,*  the  Massachusetts  Institute  of  Technology,!  and 
the  University  of  Illinois,  J  indicate  conclusively  that  vertical  steel  bars 
imbedded  in  concrete  may  be  counted  upon  to  take  their  portion  of  the 
loading.  As  a  column  takes  its  load,  it  is  shortened  in  height,  the  concrete 
and  steel,  shortening  equally  because  they  are  bonded  together.  The  con- 
crete, however,  has  so  much  lower  strength  that  it  receives  its  allowable 
load  before  the  steel  can  reach  its  full  working  strength.  Consequently, 
the  woridng  load  upon  the  steel  must  be  figured  at  a  low  value,  which  is 
determined  by  the  amount  of  shortening  it  has  undergone  up  to  the  point 
where  the  concrete  is  shortened  so  as  to  reach  its  working  strength.  Since, 
with  a  given  load,  the  shortening  or  deformation  is  proportional  to  its 

*gTetts  of  Metals,  U.  S.  A.,  1904, 1905,  1906,  1907. 

f  Tfimsacdons  American  Society  of  Civil  Engineers,  Vol.  L,  p.  487. 

X  Univcnitf  of  nUnois  Bulletin  20,  December  25, 1907. 
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Several  trials  should  be  made  to  determine  the  most  economical  relation 
of  the  amount  of  steel  and  concrete.  It  should  be  borne  in  mind  that  the 
increase  of  reinforcement  for  a  short  length  over  the  support  decreases  the 
thickness  of  the  entire  slab,  reducing  the  amount  of  material  and  at  the 
same  time  the  dead  load  and  the  moment.  Hence,  a  larger  percentage  than 
used  in  beam  and  slab  design  and  the  introducing  of  steel  at  the  top  may 
prove  economical. 

The  diagonal  distance  between  the  circles  of  inflection  is  24  —  10.6  —  13.4 
feet,  and  the  bending  moment  in  the  middle  of  the  slab  (see  p.  486) 

370  X  13.4*    X   12  . 

M  —      ^  —49  900  mch  pounds  per  foot  width. 

The  effective  thickness  of  the  slab  as  determined  by  the  necessary  thick- 
ness over  the  support  is  10  —  i   ■■  9  inches. 
Then 


-v 


In  Table  n  (£.  520.;     p  —  0.00^6  corresponds  to  C  —  0.139, 
hence  0.36%  of  steel  in  each  diagonal  direction  will  be  necessary. 


OONORETE   OOLUBINS 

Columns  of  short  length,  essentially  piers,  the  length  of  which  is  not  more 
than  six  times  the  least  lateral  dimension,  may  be  built  of  plain  concrete 
with  no  reinforcement,  provided  the  loading  is  central.  Columns  longer 
than  this  should  be  reinforced  for  safety  in  construction  and  also  to  guard 
against  the  possibility  of  eccentric  loading  and  the  danger  of  sudden  failure. 
It  is  desirable  to  further  limit  the  use  of  reinforced  columns  to  a  length  of 
15  diameters. 

Although  concrete  is  especially  adapted  for  sustaining  compression,  its 
compressive  strength  is  so  much  lower  than  that  of  steel  that  in  a  building 
it  is  frequently  difficult  to  keep  the  columns  in  the  lower  stories  within  the 
limits  required  by  the  uses  for  which  the  building  is  constructed. 

To  reduce  the  size  of  the  column,  four  distinct  methods  are  used  either 
separately  or  in  combination: 

(i)  Rich  proportions  of  concrete. 

(2)  Vertical  steel  bars  designed  to  assist  in  taking  the  compression. 

(3)  Hooping  or  banding. 

(4)  Structural  steel  shapes  in  combination  with  the  concrete. 

These  will  be  considered  in  the  order  given. 

While  as  a  general  proposition  concrete  in  compression  is  always  cheaper 
than  steel,  the  limits  of  size  of  column  frequently  make  steel  reinforcement 
necessary  not  only  to  resist  bending  caused  by  eccentric  loading  or  lateral 
pressure,  but  to  take  a  part  of  the  vertical  compression  load. 
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Whatever  the  type  of  construction,  the  effective  area  to  use  in  figuring 
the  compression  should  usually  be  less  than  the  total  area  to  allow  a  certain 
thickness  on  the  surface  for  fire  protection.  The  Joint  Committee  recom- 
mend that  the  protective  covering  shall  be  taken  to  a  depth  of  i^  inch  on  all 
surfaces,  since  in  a  severe  fire  the  concrete  to  this  depth  may  be  affected  by 
the  heat  and  its  strength  destroyed.  A  less  thickness  than  tliis  should  be 
sufficient  where  the  contents  of  a  building  are  not  especially  inflammable, 
a  decrease  in  the  total  diameter  or  width  of  a  colunm  of  i  to  2  inches 
being  frequently  a  fair  allowance  when  computing  the  effective  area. 

The  steel,  however,  should  in  all  cases  be  imbedded  at  least  i^  to  2  inches, 
and  when  circular  hooping  is  used  to  add  strength  and  ductility  the  effective 
area  must  be  taken  as  that  within  the  hooping. 

Rich  Proportions  of  Concrete.  The  compressive  strength  of  concrete 
is  approximately  proportional  to  the  amount  of  cement  which  it  con- 
tains (see  Chap.  XX),  so  that  increasing  the  proportion  of  cement  is  an 
effective  means  of  strengthening  the  colimm  to  permit  smaller  section.  A 
rich  concrete  also  has  a  higher  modulus  of  elasticity  and  there  is  conse- 
quently less  deformation  under  load.  Besides  this,  a  rich  concrete  works 
smoother  in  placing  and  makes  it  easier  to  produce  a  homogeneous  column, 
provided  the  aggregates  are  properly  graded.  The  strength  of  concrete 
for  different  mixtures  is  indicated  on  page  (360),  and  working  stresses  are 
suggested  on  page  (527).  Before  permittitLg  the  use  of  high  column  stresses 
in  a  structure,  actual  compressive  tests  should  be  made  upon  cylinders  8 
inches  diameter  by  16  inches  high  composed  of  the  same  materials  to  be 
used  and  mixed  in  the  required  proportions  with  the  same  wet  consistency. 

Vertical  Steel  Bar  Reinforcement.  Tests  of  long  columns  made  at  the 
Watertown  Arsenal,*  the  Massachusetts  Institute  of  Technology,!  and 
the  University  of  Illinois,  J  indicate  conclusively  that  vertical  steel  bars 
imbedded  in  concrete  may  be  counted  upon  to  take  their  portion  of  the 
loading.  As  a  column  takes  its  load,  it  is  shortened  in  height,  the  concrete 
and  steel,  shortening  equally  because  they  are  bonded  together.  The  con- 
crete, however,  has  so  much  lower  strength  that  it  receives  its  allowable 
load  before  the  steel  can  reach  its  full  working  strength.  Consequently, 
the  working  load  upon  the  steel  must  be  figured  at  a  low  value,  which  is 
determined  by  the  amount  of  shortening  it  has  undergone  up  to  the  point 
where  the  concrete  is  shortened  so  as  to  reach  its  working  strength.  Since, 
with  a  given  load,  the  shortening  or  deformation  is  proportional  to  its 

*gTest8  of  Metals,  U.  S.  A.,  1904, 1905,  1906,  1907. 

f  Transactions  American  Society  of  Civil  Engineers,  VoL  L,  p.  487. 

X  Univcnity  of  Illinois  Bulletin  ao,  December  25, 1907. 
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modulus  of  elasticity  (see  p.  529),  the  working  stress  in  the  steel  must  be 
the  working  stress  in  the  concrete  times  the  ratio  of  the  moduli  of  elasticity 
of  steel  to  concrete,  as  indicated  below. 

Although  tests  indicate  that  if  vertical  steel  is  placed  at  least  2  inches  from 
the  surface  of  the  column,  the  elastic  limit  of  the  steel  may  be  reached  with- 
out danger  or.  buckling,  it  is  nevertheless  advisable  in  almost  all  cases  to 
place  occasional  horizontal  loops  around  the  steel  spaced  at  distances  apart 
not  greater  than  the  width  of  the  column  as  an  additional  precaution  against 
the  buckling  of  the  rods,  and  also  for  the  purpose  of  keeping  the  bars  in 
place  during  the  pouring  of  the  concrete.  The  size  and  location  of  such 
loops  are  discussed  in  connection  with  column  design  on  page  466. 

Joints  in  the  vertical  steel  when  small  diameter  rods  are  used,  say  up  to 
li  inch,  may  be  provided  for  by  lapping  as  indicated  on  page  464.  Large 
diameter  rods  should  have  their  ends  planed  true  and  butted  with  a  sleeve 
around  the  joint,  or  should  have  some  other  positive  connection.  In  foot- 
ings where  the  length  of  imbedment  is  not  suj£cient  to  take  all  the  stress, 
a  horizontal  bearing  plate  must  be  provided. 

Since  the  relative  loading  upon  the  steel  and  the  concrete  at  any  period 
is  theoretically  in  direct  proportion  to  the  ratio  of  their  moduli  of  elasticity 
at  that  period,  and  since  full  size  column  tests  have  borne  out  this  assump- 
tion, the  allowable  loading,  that  is,  the  allowable  unit  pressure,  is  readily 
obtained  as  follows:* 


*From  mechanics 

ttxtu  per  tquare  inch 

modulus  of  elasticity  "  ^'^o™*^^" 

f  f 

hence     '  -■  d^ormation  of  steel  and     -  —  d^onnation  of  concrete. 

Since  with  perfect  adhesion  between  concrete  and  steel  all  parts  of  the  column  must  undergo  the 
same  d^ormation, 

/'.        fc 

The  allowable  stress  in  steel  is  therefore  the  allowable  stress  in  the  concrete  times  the  ratio  of 
elasticity.  For  practical  purposes  the  total  loading  must  be  introduced.  Since  the  total  pressure 
in  the  column  must  be  the  sum  of  the  pressure  in  the  concrete  phis  the  pressure  in  the  steel, 

and  since  A^"  A  —A^  we  have 

A^ 

m  since  p  ^     —  we  reach  the  result 

/-/eI(l-/>)  +  "ri 
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Let 

/       =»  allowable  unit  pressure  upon  the  reinforced  column,  equal  to  the 

total  load  divided  by  the  effective  area. 
/^      =  allowable  unit  pressure  upon  the  concrete  of  the  column. 
//     =«  allowable  unit  pressure  upon  the  vertical  steel  in  the  colunm. 

E 
n      =  — ?  =  ratio  of  modulus  of  elasticity  of  steel  to  modulus  of  elasticity 

Ee 
of  concrete. 
P      =  load  to  be  sustained  by  the  column. 
A      =  area  of  total  effective*  cross-section  of  colunm. 
A^     ==  area  of  concrete  in  cross-section. 
A^     =■  area  of  steel  in  cross-section. 

p      =s  __•  «  ratio  of  cross-section  of  steel  to  total  cross-section  of  column. 
A 

For  determining  the  total  allowable  imit  compression,  /  (which  is  the 
total  load,  P,  divided  by  the  effective  area  A)  with  fixed  area  of  concrete 
and  steel,  we  have 

y ^ (59) 

In  terms  of  the  percentage  of  steel, 

^-/c'li  +(n^i)p]  (60) 

The  percentage  of  steel  to  use  to  obtain  total  unit  stresses  when  the  com- 
pression on  the  concrete  is  limited  to/,  is 


^      fcin-i) 
and  the  effective  cross-section  of  colunm  is 


(61) 


^-^J,  +  (I_.),]  (6^)  or^=^  (63) 

To  this  area  must  he  added  the  protective  covering  as  indicated  above. 

•  See  page  497. 
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modulus  of  elasticity  (see  p.  529),  the  working  stress  in  the  steel  must  be 
the  working  stress  in  the  concrete  times  the  ratio  of  the  moduli  of  elasticity 
of  steel  to  concrete,  as  indicated  below. 

Although  tests  indicate  that  if  vertical  steel  is  placed  at  least  2  inches  from 
the  surface  of  the  column,  the  elastic  limit  of  the  steel  may  be  reached  with- 
out danger  or.  buckling,  it  is  nevertheless  advisable  in  almost  all  cases  to 
place  occasional  horizontal  loops  around  the  steel  spaced  at  distances  apart 
not  greater  than  the  width  of  the  column  as  an  additional  precaution  against 
the  buckling  of  the  rods,  and  also  for  the  purpose  of  keeping  the  bars  in 
place  during  the  pouring  of  the  concrete.  The  size  and  location  of  such 
loops  are  discussed  in  connection  with  colunm  design  on  page  466. 

Joints  in  the  vertical  steel  when  small  diameter  rods  are  used,  say  up  to 
i\  inch,  may  be  provided  for  by  lapping  as  indicated  on  page  464.  Large 
diameter  rods  should  have  their  ends  planed  true  and  butted  with  a  sleeve 
around  the  joint,  or  should  have  some  other  positive  connection.  In  foot- 
ings where  the  length  of  imbedment  is  not  suj£cient  to  take  all  the  stress, 
a  horizontal  bearing  plate  must  be  provided. 

Since  the  relative  loading  upon  the  steel  and  the  concrete  at  any  period 
is  theoretically  in  direct  proportion  to  the  ratio  of  their  moduli  of  elasticity 
at  that  period,  and  since  full  size  column  tests  have  borne  out  this  assump- 
tion, the  allowable  loading,  that  is,  the  allowable  unit  pressure,  is  readily 
obtained  as  follows:* 


*From  mechanics 

ttreie  per  tquare  inch 
moduluf  of  elasticity  "  ^J^o™*^®" 
f  f 

hence     '  ->  deformation  of  steel  and     ^  —  defonnation  of  concrete. 

^.  *. 

Since  with  perfect  adhesion  between  concrete  and  steel  all  parts  of  the  column  must  undergo  the 
same  deformation, 

/'.        /c 

The  allowable  stress  in  steel  is  therefore  the  allowable  stress  in  the  concrete  times  the  ratio  of 
elasticity.  For  practical  purposes  the  toul  loading  must  be  introduced.  Since  the  total  pnessure 
in  the  column  must  be  the  sum  of  the  pressure  in  the  concrete  plus  the  pressure  in  the  steel, 

fA-1^A^  +  r,A,   or   fA-f,A^+f^nA, 

and  nnce  Ag—  A  —A^  we  have 


m  since  ^  —   ~  we  reach  the  resuk 
A 


/-/cI("-^)  +  «ri 
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Let 

/       =a  allowable  unit  pressure  upon  the  reinforced  column,  equal  to  the 

total  load  divided  by  the  effective  area. 
/^      =  allowable  unit  pressure  upon  the  concrete  of  the  column. 
//     s  allowable  unit  pressure  upon  the  vertical  steel  in  the  column. 

E  . 

n      =  — ?  =»  ratio  of  modulus  of  elasticity  of  steel  to  modulus  of  elasticity 
Ee 

of  concrete. 
P      =  load  to  be  sustained  by  the  column. 
A      =  area  of  total  effective*  cross-section  of  column. 
A^     =  area  of  concrete  in  cross-section. 
A^     -•  area  of  steel  in  cross-section. 

p      «__•=»  ratio  of  cross-section  of  steel  to  total  cross-section  of  column. 
A 

For  determining  the  total  allowable  unit  compression,  /  (which  is  the 
total  load,  P,  divided  by  the  effective  area  A)  with  fixed  area  of  concrete 
and  steel,  we  have 

/- 2 (59) 

In  terms  of  the  p)ercentage  of  steel, 

f^fljii  +(n-i)^l  I60) 

The  percentage  of  steel  to  use  to  obtain  total  unit  stresses  when  the  com- 
pression on  the  concrete  is  limited  to/,  is 


/-/« 


e 


P  "  /T^TTT)  «^0 


and  the  effective  cross-section  of  column  is 

To  this  area  must  be  added  the  protective  covering  as  indicated  above. 

•See  page  497. 
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The  table  below  gives  values  of  f  for  different  stresses  and  different 
moduli  of  elasticity. 

Working  Loads  on  Concrete  Columns  Reinforced  With  Longitudinal  Rods, 

(See  p.  492) 

RATIO  or 

^^  ALLOWABLE  UNIT  LOAD  ON  COLUMNS  IN  LB.  PER  tC^.  IN. 


p       •  Ratio  of  Nfoduli,  n  —   10     Ratio  of  Moduli,  11—15     Ratio  of  Moduli,  0  —   20 


(0      i  (1)     (3)     (4)     (s)     »)     (7)     (g)     (9)  '  (lo)    (11)    (iQ    (■?) 

/c  —     fr  ^     fc  ^     fc  '^     fc  ""     fc  "     jc  "     /c  —     /c  —     /c  —     /c  —     /c  — 
450       550       650       750     450         550       650       750       450       550       650       750 


o.oi  I    490  599  70»  »»7     513  617  741  855  535  654  I    773  892 

0.02          5H  649  767  885     576  704  832  960  621  759  :    897  1035 

0.03          571  •  698  815  952  I  639  781  923  1065  706  863     1020  1 177 

0.04          612  748  884  1020    70a  858  1014  1 170  792  968     1 144  1320 

-  '  Note— Dae  column  (6)  ordinarily  for  first  class  1:2:4  concrete. 

Examples  oo  page  498  illustrate  the  use  of  these  formulas. 

The  table  on  p.  493  from  tests  by  Mr.  James  E.  Howard  gives  the  relation 
of  actual  tests  to  theoretical  computations  based  on  a  ratio  of  elasticity  of 
15.  It  is  noticeable  that  the  actual  strength  is  almost  always  more  than  the 
theoretical,  and  this  is  especially  the  case  with  the  leaner  mixtures  because 
the  modulus  of  elasticity  of  the  leaner  concrete  is  lower,  and  therefore  the 
ratio  of  15  is  very  conservative. 

An  excellent  analytical  treatment  of  columns  reinforced  with  vertical 
steel  is  given  by  Professor  Talbot  in  one  of  his  University  Bulletins.*  The 
problem  is  discussed  briefly  by  one  of  the  authors  in  a  paper  before  the 
Boston  Society  of  Civil  Engineers.f 

The  analysis  of  the  action  of  combined  compression  and  bending,  such 
as  is  produced  in  columns  loaded  eccentrically,  and  the  method  of  com- 
puting the  reinforcement  in  such  cases  is  treated  in  pages  560  to  574. 

Hooped  or  Banded  Oolnmns.  Mr.  A.  Considto  in  France  was  the  first 
to  apply  to  reinforced  concrete  the  principle  that  if  a  material  is  confined 
laterally,  it  will  deform  or  shorten  less  under  vertical  loading,  and  there- 
fore can  sustain  a  heavier  load  before  it  crushes.  This  is  the  principle 
involved  in  the  hooped  or  banded  column.  It  is  carried  out  in  practice  by 
placing  steel  bands  or  spiral  hooping  within  the  column  designed  to  resist 
the  lateral  deformation. 

*  University  of  Hlinois,  Bulletin  No.  12,  Feb.  1, 1907. 

t  Sanford  E.  Thompson  in  Journal  Association  Engineering  Societies,  June  1907,  p.  316. 
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Tests  at  the  Watertown  Arsenal,*  the  University  of  IDinoisf  and 
the  University  of  Wisconsin, J  1906- 1907,  prove  that  while  hooping  or 
banding  increases  the  crushing  strength  of  the  column,  the  deformation, 
that  is,  the  shortening  of  the  column,  is  so  great  at  a  comparatively  early 
period  in  the  loading  that  the  safe  strength  cannot  be  based  directly  upon 
the  breaking  strength. 

A  perfect  fluid  like  water  will  transmit  pressure  equally  in  all  directions. 
Concrete,  on  the  other  hand,  under  ordinary  loading  expands  laterally  a 
v6ry  small  percentage  of  its  vertical  deformation  or  shortening  (see  p.  484) ; 
so  that,  even  from  a  theoretical  standpoint,  the  hoops  should  not  come  into 
play  until  the  concrete  has  shortened  so  much  that  its  elastic  limit,  or  the 
period  corresponding  to  this,  has  been  passed.  § 


Columns  12"  x  12 

«r 

Height  8  feet.     . 

\ge  of  Mortar  and  Concrete  6  months 

Watertown  Arsenal  (see  p.  492). 

Plain 

RHINFORCBD  COLUMNS 

^ 

rKUrvnTIONI» 

concrete 
or 

Mortar 
lOoIumna 

Actual 

Reinforcement 

Ratio 
Area 

1 

Actual 

Strength 

lb.  per 

sq.  in. 

Computed 

Strength 

based  on 

ool.  (4) 

4* 

RBTBBBNCK 

TO  "TB8T8  OF 

MBTALS" 

1 

1  1 

1 

Stnmgth 
lb.  per 

Description. 

Steel  to 
Area 

and  a  ratio 
of  n  =  15 

U.  S.  A. 

sq.  in. 

Ck>lumn. 

lb.p.8q.in. 

• 

(I) 

(a)  (3)    (4) 

(5) 

(6) 

(7) 

(9) 

I 

2  ;    0    ^    3070 

3  0      23S0 

8- 

■    round  bars 

0.029 

4200 

4290 

190S  P-  377 

I 

8- 

*  round  bars 

0.029 

3840 

3320 

1905  P-  377 

I 

4      0  i   1520 

8- 

*  round  bars 

0.029 

3380 

2120 

1905  P-  377 

I 

5      0      1080 

8- 

"  round  bars 

0.029 

2810 

1510 

1905  P-  377 

I 

5      0      1080 

13- 

'^  round  bars 

0.046 

3900 

1780 

1905  p.  377 
1904  p.  386 

I 

I         2*1    1720 

4- 

*  twisted  bars 

0.014 

,    2890 

2060 

I 

2      3*    1769 

4-3 

"  twisted  bars 

0.014 

2010 

2100 

1904  p.  386 

I 

2      4      1413 

4-0*0.74*'  X  0.74' 

1 

trussed  bars 

0.014 

1900 

1689 

1906  p.  5j8 
1904  p.  386 

I        2 

4*    1710 

4-}*  twisted  bars 

0.014 

1990 

2050 

I        2 

4T    2400 

8-1 '^  twisted  bars 

0.029 

3700 

3360 

1907  p.  242 

I        3 

6      1450 

8-f '^  corr.  bars 

0.019 

2290 

1840 

1904  p.  379 
1906  p.  535 

i; 

to  I 
17 

r  pebbles. 

DlOQths  22 

days. 

The  action  of  the  hooped  column  as  established  by  tests  on  long  columns 
is  discussed  by  one  of  the  authors  as  follows  :|| 

♦  Tests  of  Metals,  U.  S.  A.,  1906. 

f  University  of  HUdois.  Bulletin  No.  20,  Dec.  15,  1907. 

iTransactioDs  American  Society  for  Testing  Material,  Vol.  IX  1909. 

i  See  discussion  by  Sanford  £.  Thompson  in  Journal  Association  Engineering  Societies,  July, 

1907,  p.  32a    The  e£Fect  of  lateral  expansion  based  on  the  action  of  plain  columns  is  here  treated 
before  the  publication  of  the  tests  of  hooped  column  which  established  die  prindpk. 

H  Sanford  E.  Thompson  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  LXI, 

1908,  p.  47. 
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When  a  load  is  placed  upon  the  top  of  any  column,  it  causes  vertical  com- 
pression or  deformation,  with,  at  the  same  time,  a  lateral  expansion.  The 
lateral  expansion  in  concrete  columns,  as  shown  by  tests  upon  plain  and 
upon  reinforced  colunms  by  Mr.  J.  E.  Howard  at  the  Watertown  Arsenal* 
and  by  A.  N.  Talbot,  M.  Am.  Soc.  C.  E.,  at  the  University  of  Illinois, f 
is  at  first  very  small.  Any  stress  produced  in  the  steel  hooping  must  be 
proportional  to  its  deformation  or  stretching;  hence,  with  small  lateral 
expansion  of  the  concrete,  there  can  be  but  slight  stress  in  the  hoops.  For 
this  reason,  and  also  because  of  the  initial  shrinkage  of  the  concrete,  which 

the  lateral  expansion 
must  first  overcome, 
scarcely  any  stress  or 
pull  comes  upon  the 
hoops  until  the  concrete 
within  them  has  reached 
a  loading  equal  to  the 
breaking  load  in  plain 
concrete.  As  this  load 
is  approached,  the  mod- 
ulus of  elasticity  of  the 
concrete  becomes  very 
much  lower,  and  conse- 
quently both  the  verti- 
cal and  lateral  deforma- 
tions become  much 
greater.  Then,  and  not 
until  then,  does  the 
lateral  pressure  b^;in 
to  act  appreciably  upon 
the  hoops.  In  oUier 
words,  up  to  the  very 
crushing  strength  of 
plain  concrete,  the  value 
of  the  hooping  is  act- 
ually negligible.  From 
then  on,  the  reinforce- 
ment takes  practically 
all  the  load,  and  a  high 
ultimate  strength  may 
be  attained,  although 
coincident  with  great 
shortening  of  the 
column. 

Even  with  the  concrete  restrained  within  the  hoops,  the  shell  of  concrete 
outside  of 'them,  which  b  necessary  for  fireproofing  and  for  the  protection 

•  Tests  of  MeUls,  U.  S.  A.,  1905,  pp.  193-336. 

f  Proceedings  American  Sodetj  for  Testing  Materials,  Vol  VII,  1907,  p.  381. 

t  Columns  109  and  181  from  Bulletin  No.  20,  Universitj  of  Illinois,  December  15,  1907. 
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DEFORMATION  PER  UNIT  OF  LENGTH 

Pio.  153.    Deformation  of  a  Hooped  and  of  a  Plain 
Column. t      (Sw  p.  494-) 
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of  the  steel,  begins  to  crack  and  peel  at  about  the  same  load  as  that  which 
will  cause  complete  failure  in  unreinforced  concrete.  Professor  Talbot, 
in  fact,  states  as  a  general  proposition  that:  "Cracking  and  peeling  of  the 
concrete  appear  at  loads  corresponding  to  the  ultimate  strength  of  the 
concrete." 

Tests  also  indicate  that  the  shortening  of  the  colunm  is  so  great  that  the 
elastic  limit  of  any  vertical  steel  rods  is  passed  at  a  load  but  slightly  greater 
than  that  corresponding  to  the  crushing  strength  of  plain  concrete. 

The  typical  deformation  of  a  column  reinforced  with  spiral  hooping  as 
compared  with  a  colunm  having  no  reinforcement  is  shown  by  the  curves 
Fig.  153.  Although  the  ultimate  strength  of  the  hooped  column  shown  is 
3700  pounds  per  square  inch,  it  will  be  seen  that  at  a  load  of  1800  pounds 
per  square  inch,  the  crushing  strength  of  the  plain  colunm,  the  curve  drops 
ofiF  very  rapidly  and  the  line  produced  back  to  the  axis  of  ordinates  at  A 
agrees  very  closely  with  the  crushing  strength  of  the  plain  column.  At 
2000  pounds  per  square  inch  the  deformation  per  unit  of  length  is  0.0017. 
At  this  deformation  vertical  steel  in  such  a  column  would  be  stressed  to 
51  000  pounds  per  square  inch.  In  other  words,  at  a  load  only  10%  higher 
than  that  to  be  expected  of  a  plain  column,  even  steel  of  a  high  elastic 
limit  would  have  reached  its  yield  point. 

The  entire  subject  is  treated  very  fully  by  Professor  Talbot  in  the  descrip- 
tion of  his  tests  in  the  Bulletin  from  which  the  diagram  is  taken. 

Quoting  again  from  Mr.  Thompson's  Discussion  before  the  American 
Society  of  Civil  Engineers: 

Tentative  conclusions  with  regard  to  hooped  colunm  design  at  the  present 
stage  of  tests  may  be  summarized  as  follows: 

(i)  Hooping,  if  properly  applied,  increases  the  ultimate  breaking  strength 
under  a  single  loading  to  double  or  treble  the  breaking  strength  of  a  plain 
colunm. 

(2)  The  surface  of  concrete  outside  of  the  hooping  will  begin  to  crack 
at  a  loading  corresponding  to  the  breaking  load  of  an  unhoo[)ed  colunm. 

(3)  Hooping,  if  not  continuous  or  rigid,  will  peel  off  with  suif  ace  concrete 
so  that  the  effective  strength  of  the  column  will  be  no  greater  than  a  similar 
one  of  plain  concrete. 

(4)  The  total  vertical  deformation  of  a  hooped  column  is  so  great  at  the 
period  of  first  external  crack  that  an^  vertical  steel,  unless  designed  to  carry 
the  entire  load,  is  stressed  beyond  its  safe  strength. 

(5)  The  ultimate  breaking  strength  of  a  hooped  column  is  no  measure 
of  its  safe  strength,  and  formulas  based  on  the  ultimate  strength  are  useless. 

Notwithstanding  these  conclusions  it  must  not  be  inferred  that  hooping 
18  of  no  value.    It  does  increase  the  crushing  strength,  and  thus  adds 
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ductility  to  the  column  and  permits  of  a  somewhat  higher  unit  stress  upon 
the  concrete.  The  hoops  also  appear  practically  to  affect  the  shearing  stress 
so  that  the  coliunn  acts  more  like  a  cube  than  like  a  long  prism,  with  con- 
sequently higher  strength.    The  Joint  Committee  conclude: 

The  general  effect  of  bands  or  hoops  is  to  increase  greatly  the  "toughness" 
of  the  column  and  its  ultimate  strength,  but  hooping  has  little  effect  upon 
its  behavior  within  the  limit  of  elasticity.  It  thus  renders  the  concrete  a 
safer  and  more  reliable  material,  and  should  permit  the  use  of  a  somewhat 
higher  working  stress.  The  beneficial  effects  of  ** toughening"  are  ade- 
quately provided  by  a  moderate  amount  of  hooping,  a  larger  amount  serving 
mainly  to  increase  the  ultimate  strength  and  the  possible  deformation  before 
ultimate  failure. 

The  loadings  suggested  for  use  by  the  Joint  Committee  are  referred  to 
on  page  527. 

A  type  of  formula  suggested  by  Consid^e  for  determining  the  ultimate 
strength  of  hooped  columns  is  as  follows: 

Let 
/     =  ultimate  unit  pressure  upon  the  reinforced  column,  equal  to  the 

total  load  divided  by  the  effective  area  in  pounds  per  square  inch. 
f^    =»  ultimate  unit  pressure  upon  the  concrete  of  the  column  in  pouuds 

per  square  inch. 
p     »  ratio  of  sectional  area  of  longitudinal  reinforcement  to  the  area  of 

concrete  core. 
p'^  =  ratio  of  volume  of  steel  hooping  in  a  given  height  of  column  to  the 

volume  of  the  concrete  core  in  this  height. 

Then 

/  =  1.5  /,  +  2  400  />  +  510  f'  (64) 

Professor  Talbot  suggests  the  following  formulas  for  ultimate  crushing 
strength: 

/=/c+65ooor  (65) 

for  colunms  reinforced  with  bands,  and  for  those  reinforced  with  spirals 

/«/,+  100  000  ^  (66) 

The  above  formnlas  cannot  be  safely  used,  however,  for  eompating 
the  working  strength  of  hooped  cohunns. 
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The  Joint  Committee  suggest  with  reference  to  hooping: 
The  effective  area  of  the  column  shall  be  taken  as  the  area^  within  the 
protective  covering  (see  page  489) ;  or,  in  the  case  of  hooped  columns  or 
columns  reinforced  with  structiiral  shapes,  it  shall  be  taken  as  the  area 
within  the  hooping  or  structural  shapes. 

The  Joint  Committee  also  specify  that  the  hoops  or  bands  should  not  be 
counted  upon  directly  as  adding  to  the  strength  of  the  column.  They  suggest: 

Where  bands  or  hoops  are  used,  the  total  amount  of  such  reinforcement 
shall  be  not  less  than  1%  of  the  voliune  of  the  column  disclosed.  The 
clear  spacing  of  such  bands  or  hoops  shall  not  be  greater  than  one-fourth 
the  diameter  of  the  enclosed  column.  Adequate  means  must  be  provided 
to  hold  bands  or  hoops  in  place  so  as  to  form  a  column,  the  core  of  which 
shall  be  straight  and  well  centered. 

Hooping  then  may  be  considered  not  as  adding  to  the  working  strength  in 
proportion  to  the  amount  of  steel  in  the  hoops,  but  rather  as  increasing  the 
ductility  of  the  column  and  reducing  the  danger  of  sudden  failure,  so  that  a 
lower  factor  of  safety  is  permissible.  In  practice,  to  gain  the  benefit  of 
this,  a  higher  working  stress  may  be  permitted  in  hooped  columns  when 
reinforced  with  steel  bands  or  hoops  the  total  volume  of  which  in  a  given 
length  of  column  is  at  least  i  per  cent  of  the  volume  of  concrete  within  the 
hooping. 

Adopting  the  Joint  Committee  recommendations: 

Columns  with  reinforcement  of  not  less  than  i  per  cent  in  bands  or  hoops 
may  be  given  a  working  stress  20  per  cent  higher  than  for  plain  concrete 
columns.  If  working  stress  in  plain  concrete  is  taken  as  450  pounds  per 
square  inch,  the  hooped  concrete  maybe  thus  given  540  pounds  per  square 
inch. 

Columns  reinforced  with  not  less  than  i  per  cent  and  not  more  than  4 
per  cent  of  longitudinal  bars  and  with  not  less  than  i  per  cent  in  bands  or 
hoops  may  be  given  a  working  stress  45  per  cent  higher  than  plain  concrete 
columns.  If  the  working  stress  in  plain  columns  is  taken  as  450  pounds 
p)er  square  inch,  the  hooped  and  vertically  reinforced  column  may  be  thus 
given  650  pounds  per  square  inch  plus  the  working  value  of  the  longitudinal 
rods  as  indicated  on  page  492. 


STRUOTURAL  STEEL  REINFOROEMENT 

If  the  structural  steel  is  designed  to  take  all  the  load  and  then  is  simply 
fireproofed  with  a  concrete  covering,  it  is  not  reinforced  concrete.  When 
the  structural  steel  is  designed  so  that  it  takes  a  load  in  combination  with 
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the  concrete  it  may  be  termed  reinforcement.  In  this  case  the  steel  is 
figured  in  the  same  way  as  vertical  bars  and  the  stresses  determined  from 
formula  (60),  page  491.  If,  for  example,  the  allowable  stress  on  the  con- 
crete is  450  pounds  per  square  inch  and  a  ratio  of  15  is  used,  the  steel  can 
be  figured  only  for  a  compressive  stress  of  6750  pounds  per  square  inch. 

To  utilize  the  full  working  strength  of  the  steel,  the  plan  has  sometimes 
been  followed  of  separating  the  structural  steel  core  from  the  concrete  so 
that  they  will  work  independently,  and  designing  the  colunms  in  the  lower 
stories  so  that  the  steel  will  take  the  entire  weight  of  the  upper  stories  while 
the  concrete  surrounding  the  steel  supports  the  weight  of  the  lower  stories. 

Structural  steel  reinforcement  is  sometimes  in  the  form  of  a  cross  in  the 
center  of  the  column,  or,  as  in  the  case  of  the  McGraw  building,*  channels 
coiinected  by  riveted  latticing  are  placed  and  concrete  poured  within  the 
reinforcement  as  well  as  providing  a  protective  layer  around  it.  Stresses  for 
this  type  are  suggested  on  page  528. 

Testsf  of  columns  reinforced  with  structural  steel  shapes  frequently 
show  lower  ultimate  strength  thaa  similar  columns  reinforced  with  the 
same  quantity  of  steel  in  the  form  of  vertical  round  bars.  This  probably 
is  due  in  part  to  the  diflSculty  in  properly  placijg  the  concrete  around 
the  structural  steel. 


COLUMN  EXAMPLES. 

Example  75;  What  size  of  square  column  reinforced  with  2  per  cent  of 
longitucunal  bars  without  bands  will  be  required  to  support  a  load  of  94  000 
pounds? 

Solution:  By  para^aph  (a),  page  527,  the  allowable  compression  on  2000 
pounds  concrete  is  limited  to  450  pounds  per  square  inch.  For  this  allowable 
stress,  using  2%  of  longitudinal  reinforcement  and  a  ratio  of  moduli  of 
elasticity  of  15,  the  area  of  column  from  formula  (62),  page  491,  is 

94  000 
"  450^(1  +  14  X  0.02) 

—  163  square  inches,  corresponding  to  12.8  inches  square.  The  denominatoi 
of  this  expression  may  be  obtained  directly  from  table  on  page  402.  Allow- 
ing 2  inches  for  protective  covering  gives  14.8  inches,  or,  say,  1 5  inches  square. 

Example  16:  Find  the  diameter  of  a  round  column  reinforced  by  i  per 
cent  of  hooping  only,  designed  to  support  a  load  of  1 20  000  pounds.  Assume 
the  allowable  pressure  on  plain  concrete  as  450  pounds  and  a  ratio  of  moduli 
of  elasticity,  n  —  15. 

Solution:  The  allowable  unit  compression  on  hooped  columns  may  be 
increased  ao  per  cent  over  that  on  plain  concrete  (see  paragraph  (b),  page  527). 

*  William  H.  Burr,  Transactions  American  Societj  of  Civil  Enginec  s  Vo  .  LX,  1908,  p.  44^. 
fM.  O.  Withej  in  Engineering  Record,  July  10, 1909,  p.  41 
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hence  /  —  450+  30%  —  540.     The  area  of  section  from  formula  (63)  is 

*                                                       lao  000 
^ 540" 

»  222  square  inches,  giving^  an  effective  diameter  of  16.8  inches.  Adding  3 
inches  for  protective  covering  gives  a  total  diameter  of  20  inches. 

Example  17:  What  sectional  area  of  vertical  steel  will  be  required  for  a 
square  column  limited  to  ^6  inches  diameter,  which  has  to  bear  i  000  000 
pounds  with  pressure  in  plam  concrete  limited  to  450  pounds  per  square  inch? 

Solution:  By  paragraph  (c),  page  528,  in  a  column  reinforced  with  vertical 
bare  and  1%  of  bands  or  hoops,  the  allowable  pressure  on  the  concrete  may- 
be increased  45%  over  that  on  plain  concrete,  hence  fc  —  450  +  45%  —652 
pounds  per  square  inch.  Considering  the  area  within  hooping  equal  to  ^3'  -■ 
1090   square   inches  as  effective,  the  unit  pressure  from  page  491,  will  be 

I  000  000 
'   ""        1090 

—  918  pounds  per  square  inch.  Assume  n  —15,  then  from  formula  (61), 
page  491. 

918  -  652 
^  "     14  X  652 

—  0.029.  and  area  of  steel,  i4  —  1090  X  0.029  —  3i-6  square  inches.  From 
table  on  page  507,  it  is  found  that  18  round  rods  ij  inches  diameter  will  give 
the  required  area. 

Example  18:  What  should  be  the  area  of  a  column  10  feet  high  supporting 
I  000  000  pounds,  reinforced  with  3.5  %  of  longitudinal  reinforcement  and 
1%  of  hooping  for  n  —  15  and  an  allowable  compression  in  plain  concrete 
limited  to  450  potmds? 

Solution:  Since  the  column  is  reinforced  with  longitudinal  and  hooping 
reinforcement,  the  unit  compression  on  concrete  may  be  taken  as  fc  —  450 
+  45%  —  652  pounds  per  square  inch  (paragraph  c,  page  528).  Then  from 
formula  (62),  page  491.  the  column  area  is 

I  000  000 
^  "•  65V (ir+  14  X  0.035) 

*-"  10^0  square  inches.  The  denominator  of  this  expression  may  be  ob- 
tainea  directly  from  table  on  page  492. 

REDfrOROEMENT  FOR  TEMPERATURE  AND  SHRINKAGE 

STRESSES 

All  masonry  is  subject  to  temperature  cracks,  but  when  they  are  distrib- 
uted in  the  many  joints  between  bricks  or  stones  they  do  not  show  so  plainly 
as  on  the  smooth  surface  of  concrete. 

Expansion  from  a  rise  in  temperature  rarely  causes  trouble  except  at 
angles  where  the  lengthening  of  the  surface  may  produce  a  buckling  or  a 
sliding  of  one  portion  of  the  wall  past  the  end  of  the  other.  In  a  building, 
the  walls  and  floors  are  generally  so  well  bonded  together  and  free  to  move 
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as  a  unit,  that  no  provision  need  be  made  for  expansion.  In  a  structtire 
like  a  square  reservoir,  the  effect  of  expansion  must  be  taken  into  account 
in  the  design  to  prevent  failure  at  the  comers. 

Contraction  is  often  more  serious,  although  cracks  are  by  no  means  neces- 
sarily dangerous.  To  prevent  cracking  due  to  the  shrinkage  of  the  concrete 
in  hardening  (see  p.  287)  or  to  the  lowering  of  the  temperature,  reinforce- 
ment should  be  inserted  or  joints  formed  to  localize  the  cracks.     (See  p. 

285.) 

Reinforcement  properly  placed  distributes  the  contraction  stresses  so 
as  to  make  the  cracks  very  small,  practically  invisible,  but  it  does  not  prevent 
them  entirely. 

The  steel  must  be  sufficient  in  quantity,  and  should  be  of  small  diameter 
and  placed  as  close  as  practicable  to  the  surfaces  to  distribute  the  cracks 
and  thus  make  them  very  fine.  Deformed  bars,  that  is,  bars  with  irregular 
surfaces  which  provide  a  mechanical  bond  with  the  concrete,  are  more 
effective  than  smooth  bars,  and  steel  of  high  elastic  limit  also  is  advan- 
tageous. 

In  practice,  from  ttf  of  1%  to  yV  of  1%  (a  ratio  of  0.002  to  0.004)  of 
steel,  based  on  the  cross-section  of  the  concrete,  is  commonly  used  as  tem- 
perature or  shrinkage  reinforcement. 

The  tensile  strength  of  concrete  is  so  low  that  a  small  change  in  tempera- 
ture will  crack  it.  For  example,  the  coefficient  of  expansion  of  concrete 
is  0.0000055  (see  p.  287)  and  the  modulus  of  elasticity  is  generally  assumed 
as  2  000  000;  therefore,  the  stress  (see  p.  404)  per  degree  Fahrenheit  is 
0.0000055  .X  2  000  000  =  11  pounds  per  square  inch,  and  a  fall  in  tempera- 
ture of  W^  =  27°  is  sufficient  to  crack  a  concrete  the  tensile  strength  of 
which  is  300  pounds  per  square  inch. 

It  is  evident,  and  it  has  been  proved  by  experience,  that  there  is  less 
cracking  in  concrete  laid  in  cold  th^n  in  warm  weather. 

Longitudinal  reinforcement  is  especially  necessary  in  conduits  which 
must  be  water-tight. 

Shrinkage  cracks  due  to  the  hardening  of  the  concrete  may  be  prevented 
by  keeping  the  concrete  wet.     (See  p.  287.) 

It  has  been  suggested  by  Mr.  Charles  M.  Mills  that  the  relation  between 
the  tensile  strength  of  the  concrete  and  the  bond  with  the  bars  is  an  impor- 
tant factor  in  governing  the  size  of  the  cracks,  and  the  following  analysis, 
based  on  his  suggestions,  gives  a  means  of  estimating  the  size  and  dis- 
tance apart  of  the  cracks  so  as  to  form  a  basis  for  judgment  as  to  the  sizes 
and  percentages  of  steel  to  use. 

The  tensile  stress  in  the  steel  at  a  crack  tends  to  pull  out  the  bars  from 
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the  concrete,  and  referring  to  Fig.  154,  the  bond  stress  of  the  bar  in  the 
length  ab  must  equal  the  tensile  stress  in  the  whole  cross-section  of  the  con- 
crete at  h  caused  by  the  contraction  of  the  concrete. 

Let 
X  =  distance  apart  of  cracks. 
D  =  diameter  of  round  bar  or  side  of  square  bar. 
p   =  ratio  of  cross-section  of  steel  to  cross  section  of  concrete. 

Then,*  if,  as  is  sufficiently  accurate  for  practical  purposes,  the  strength 
of  concrete  in  tension  is  assumed  to  be  equal  to  the  bond  l>etween  plain 
steel  bars  and  concrete,  the  distance  apart  of  cracks  is 

D 

jc  =         for  square  or  round  bars. 
2p 

The  distance  apart  is  inversely  proportional  to  the  unit  bond*,  so  that  a 
deformed  bar  having  twice  the  bond  strength  would  space  the  cracks 
one-half  as  far  apart  and  allow  them  to  be  only  one-half  as  wide. 


+- 


n 


a 


Fig.  154.    Reinforcement  for  Temperature  Stresses.      {See  p.  501.) 

It  is  evident  that  the  distance  apart  of  the  cracks  is  proportional  to  the 
diameter  of  the  reinforcing  bars,  and  inversely  proportional  to  the  percent- 
age of  steel. 

From  this  formula  is  tabulated  the  estimated  percentage  of  reinforcement 
for  different  spacing  of  cracks  and  different  sizes  of  bars,  assuming  the 
bonding  strength  of  the  steel  to  the  concrete  to  equal  the  tensile  strength 
of  the  concrete. 


*  In  addition  to  above  notation,  let 
Ac  =  area  of  section  of  concrete. 
A^  —  area  of  section  of  steel. 
0     —    perimeter  of  steel  bar. 
fc  "  tensile  stress  in  concrete. 


u    =»  unit  bond  between  plain  steel  and  concrete. 
/<   —  unit  tensile  stress  in  steel. 
D  =  diameter  of  bar. 


Then  Ac  fe   "■  i  «**•>  or  *  — 


2^  Vc 


.    K/'c 


1    •  ""• 

,and  since  ^  —    — 


9f' 


Also, 


^t 


■■  —  for  both  round  and  square  bars,  hence  ;r  =«  i    —  . 
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/.'/^       A  *-.>•>  '.'#►-«    .*r'«  Ii^      /^/^fj  rTxert.  '-;ir:t.  'tis:  ^  tses 'vrcr 


\ 


♦  '*.   V    *    ''-x,i    if^t^ff^     ,f<^\     i;i/c    »r»»3»:    'J^    lign   **s^grr^    iftTrr 

>//•//  -r. 

»   /^    #/      ^/*//  /•      f"^  ^xxr  yj^..  ♦rjt  v>^:St5tcr  'jt  expa;as»:Q  ■of  ( 

♦  '  /  '//t'//,  ♦'-*'*'f'/f*  ♦'^  >*f*-»*  ^itt  p  4C4,  per  dwce 
^  *////r,  *  /  /  v.//  v//  -  I ;  \^f.:A\  \0^  V.  ^re  ::>'h-  aod  a  fall  in  tempcn- 
'  r/*  //^  V'^  ir'/'  u  t  tii'/'t^ffi  f//  r.ra/^k  a  r^/Tifjrttc  the  tensile  stven^  ol 
</^,/  f,  M  ////  |// //,/)<  |>*'r  V,  iiurf:  iwh, 

^  iy  <  ///iM^f,  ;if^/j  It  ^;iaj  f^i-n  ifff/vtd  \jy  experience,  that  there  is  less 
/M/hf/j/  Iff  nfft/ft'ii'  \M  in  roH  th^n  in  wairn  weather. 

^f^if'fVflNtfl   fMrif'rt- i  irii'fit   i<i  irH|^xially  necessary  in  conduits  which 

HlH|P ifiw li*  4uf  l/»  (h<'  hardening  of  the  concrete  may  be  prevented 

f$'U\  y^tiX.     (S<!c  p.  287.) 

'•mI  l^y  Mr.  CharlcH  M.  Mills  that  the  relation  between 
lir  t  on*  rcli!  and  the  bond  with  the  bars  is  an  impor- 
(  thr  hI/4'  of  the  cracks,  and  the  following  anal3rsis, 
n*,  kIv<h  a  means  of  estimating  the  size  and  dis- 
i«  MO  MM  to  form  a  basis  for  judgment  as  to  the  sizes 
•1  In  llHr. 
\hv  Mf«*rl  at  a  crack  tends  to  pull  out  the  bars  from 
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^oi 


the  cuocrele,  aad  rdoiins:  to  Fig.  154,  tbc  hood  stress  01  the  hir  in  tbt 
length  ab  must  equil  the  Sc3ifi]e  stress  is  the  vhokr  ciuss-fectioii  ol  tbc  Ol«- 
Crete  at  h  caused  ^a^  ihe  ■:  cinc&xi  l*i  the  anjcrete. 

Let 

V  =  difitancr  apart  ..if  cncLs. 

D  =  diamctcT  of  rwmd  bar  or  side  <4  square  bar. 

p   =  ratio  of  croes-9ccii«jo  of  =<ed  to  ctors  secti<»n  U  ci^ocrete. 

Then,*  if ,  as  is  su&cicnihr  accurate  for  f»ractical  purposes^  the  strength 

of  concrete  in  tension  is  a<&umed  to  be  equal  to  the  bond  btK^vneen  plain 

sted  bars  and  owcrel*,  the  distance  apart  *»f  cracks  is 

D 
X  =         UtF  s^iuare  or  round  bars. 

The  distannr  apart  is  inversely  propurtional  to  the  unit  b^Hid*,  so  that  a 
deformed  bar  haring  twice  the  bond  strength  wouki  space  the  cracks 
one-half  as  far  apart  and  allow  them  to  be  only  one- half  as  wide. 


^. 


3 
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Fig.  154.    Reinforcement  for  Temperature  Stresses.     (,5<v  />.  501 .) 

It  is  evid&it  that  the  distance  apart  of  the  cracks  is  proportional  to  the 
diameter  of  the  reinfofdng  bars,  and  inversely  proportional  to  the  percent- 
age of  sted- 

From  this  formula  is  tabulated  the  estimated  percentage  of  rdnforcemoit 
for  different  spacing  of  cracks  and  different  sizes  of  bars,  assuming  the 
bonding  strength  of  the  steel  to  the  concrete  to  equal  the  tensile  strength 
of  the  concrete. 


*  In  a<kfitioa  to  abcn-c  notatioD,  let 
Jg  "  area  of  tectioo  of  coocrrte. 
Jg  "  area  of  sccboo  of  stecL 
•     »    penmeter  of  steel  bar. 
fg  '^  tfOMic  strecs  in  ooncicte. 


M     =  unit  bond  bctmcon  plain  steel  and  concrete. 
/,    =  unit  tensile  stress  in  stecL 
D  =  diameter  of  bar. 


Then  J^  fe   *"  i  ■•*"•  or  x  = 


^^  re 


li  fc  "  y.  X  =     — -    f  *nJ  ance  ^  — 


^a 


2     Am  Jg 

— ^.     Also.     ~ 


—  for  both  round  and  square  bars,  hence  x  =»  ^     - 
4  ^ 
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as  a  unit,  that  no  provision  need  be  made  for  expansion.  In  a  structure 
like  a  square  reservoir,  the  effect  of  expansion  must  be  taken  into  account 
in  the  design  to  prevent  failure  at  the  comers. 

Contraction  is  often  more  serious,  although  cracks  are  by  no  means  neces- 
sarily dangerous.  To  prevent  cracking  due  to  the  shrinkage  of  the  concrete 
in  hardening  (see  p.  287)  or  to  the  lowering  of  the  temperature,  reinforce- 
ment should  be  inserted  or  joints  formed  to  localize  the  cracks.  (See  p. 
285.) 

Reinforcement  properly  placed  distributes  the  contraction  stresses  so 
as  to  make  the  cracks  very  small,  practically  invisible,  but  it  does  not  prevent 
them  entirely. 

The  steel  must  be  sufficient  in  quantity,  and  should  be  of  small  diameter 
and  placed  as  close  as  practicable  to  the  surfaces  to  distribute  the  cracks 
and  thus  make  them  very  fine.  Deformed  bars,  that  is,  bars  with  irregular 
surfaces  which  provide  a  mechanical  bond  with  the  concrete,  are  more 
effective  than  smooth  bars,  and  steel  of  high  elastic  limit  also  is  advan- 
tageous. 

In  practice,  from  tV  of  1%  to  A  of  1%  (a  ratio  of  0.002  to  0.004)  of 
steel,  based  on  the  cross-section  of  the  concrete,  is  commonly  used  as  tem- 
perature or  shrinkage  reinforcement. 

The  tensile  strength  of  concrete  is  so  low  that  a  small  change  in  tempera- 
ture will  crack  it.  For  example,  the  coefficient  of  expansion  of  concrete 
is  0.0000055  (see  p.  287)  and  the  modulus  of  elasticity  is  generally  assumed 
as  2  000  000;  therefore,  the  stress  (see  p.  404)  per  degree  Fahrenheit  is 
0.0000055  .X  2  000  000  =  11  pounds  per  square  inch,  and  a  fall  in  tempera- 
ture of  TT^  =  27°  is  sufficient  to  crack  a  concrete  the  tensile  strength  of 
which  is  300  pounds  per  square  inch. 

It  is  evident,  and  it  has  been  proved  by  experience,  that  there  is  less 
cracking  in  concrete  laid  in  cold  tht.n  in  warm  weather. 

Longitudinal  reinforcement  is  especially  necessary  in  conduits  which 
must  be  water-tight. 

Shrinkage  cracks  due  to  the  hardening  of  the  concrete  may  be  prevented 
by  keeping  the  concrete  wet.     (See  p.  287.) 

It  has  been  suggested  by  Mr.  Charles  M.  Mills  that  the  relation  between 
the  tensile  strength  of  the  concrete  and  the  bond  with  the  bars  is  an  impor- 
tant factor  in  governing  the  size  of  the  cracks,  and  the  following  analjrsis, 
based  on  his  suggestions,  gives  a  means  of  estimating  the  size  and  dis- 
tance apart  of  the  cracks  so  as  to  form  a  basis  for  judgment  as  to  the  azes 
and  percentages  of  steel  to  use. 

The  tensile  stress  in  the  steel  at  a  crack  tends  to  pull  out  the  bars  from 
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the  concrete,  and  referring  to  Fig.  154,  the  bond  stress  of  the  bar  in  the 
length  ab  must  equal  the  tensile  stress  in  the  whole  cross-section  of  the  con- 
crete at  b  caused  by  the  contraction  of  the  concrete. 

Let 
X  =  distance  apart  of  cracks. 
D  =  diameter  of  round  bar  or  side  of  square  bar. 
p  =  ratio  of  cross-section  of  steel  to  cross  section  of  concrete. 

Then,*  if,  as  is  sufficiently  accurate  for  practical  purjx>ses,  the  strength 
of  concrete  in  tension  is  assumed  to  be  equal  to  the  bond  between  plain 
steel  bars  and  concrete,  the  distance  apart  of  cracks  is 

D 

X  =        for  square  or  round  bars. 
2p 

The  distance  apart  is  inversely  proportional  to  the  unit  bond*,  so  that  a 
deformed  bar  having  twice  the  bond  strength  would  space  the  cracks 
one-half  as  far  apart  and  allow  them  to  be  only  one-half  as  wide. 

^ 


----r    fm 
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Fig.  154.    Reinforcement  for  Temperature  Stresses.      (See  p.  501.) 

It  is  evident  that  the  distance  apart  of  the  cracks  is  proportional  to  the 
diameter  of  the  reinforcing  bars,  and  inversely  proportional  to  the  percent- 
age of  steel. 

From  this  formula  is  tabulated  the  estimated  percentage  of  reinforcement 
for  different  spacing  of  cracks  and  different  sizes  of  bars,  assuming  the 
bonding  strength  of  the  steel  to  the  concrete  to  equal  the  tensile  strength 
of  the  concrete. 

*  In  addition  to  above  notation,  let 

Ac  *"  *•**  of  section  of  concrete.  u    =  unit  bond  between  plain  steel  and  concrete. 

Af  «  area  of  section  of  steel.  ff   —  unit  tensile  stress  in  steel. 

0     —    perimeter  of  steel  bar.  D  =  diameter  of  bar. 

/'c  •  tensile  stress  in  concrete. 

2  A  fc  ^  ^*c  -^a 

Then  Ac  fe   —  i  «»*">  or  *  —     .    Ji  f'c  "  u,  x  =     ,  and  since  ^  —    — 

u  0  0  Ac 

2  A,  A,         D  D 

X  « .     Also,  -"  -■  —  for  both  round  and  square  bars,  hence  :<r  =■  ^    -  . 

0^  0  4  p 
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as  a  unit,  that  no  provision  need  be  made  for  expansion.  In  a  structure 
like  a  square  reservoir,  the  effect  of  expansion  must  be  taken  into  account 
in  the  design  to  prevent  failure  at  the  comers. 

Contraction  is  often  more  serious,  although  cracks  are  by  no  means  neces- 
sarily dangerous.  To  prevent  cracking  due  to  the  shrinkage  of  the  concrete 
in  hardening  (see  p.  287)  or  to  the  lowering  of  the  temperature,  reinforce- 
ment should  be  inserted  or  joints  formed  to  localize  the  cracks.     (See  p. 

285.) 

Reinforcement  properly  placed  distributes  the  contraction  stresses  so 
as  to  make  the  cracks  very  small,  practically  invisible,  but  it  does  not  prevent 
them  entirely. 

The  steel  must  be  sufficient  in  quantity,  and  should  be  of  small  diameter 
and  placed  as  close  as  practicable  to  the  surfaces  to  distribute  the  cracks 
and  thus  make  them  very  fine.  Deformed  bars,  that  is,  bars  with  irregular 
surfaces  which  provide  a  mechanical  bond  with  the  concrete,  are  more 
effective  than  smooth  bars,  and  steel  of  high  elastic  limit  also  is  advan- 
tageous. 

In  practice,  from  -ru  of  1%  to  tV  of  1%  (a  ratio  of  0.002  to  0.004)  of 
steel,  based  on  the  cross-section  of  the  concrete,  is  commonly  used  as  tem- 
perature or  shrinkage  reinforcement. 

The  tensile  strength  of  concrete  is  so  low  that  a  small  change  in  tempera- 
ture will  crack  it.  For  example,  the  coefficient  of  expansion  of  concrete 
is  0.0000055  (see  p.  287)  and  the  modulus  of  elasticity  is  generally  assumed 
as  2  000  000;  therefore,  the  stress  (see  p.  404)  per  degree  Fahrenheit  is 
0.0000055  .X  2  000  000  =  11  pounds  per  square  inch,  and  a  fall  in  tempera- 
ture of  Vt^  =  27°  is  sufficient  to  crack  a  concrete  the  tensile  strength  of 
which  is  300  pounds  per  square  inch. 

It  is  evident,  and  it  has  been  proved  by  experience,  that  there  is  less 
cracking  in  concrete  laid  in  cold  tht^n  in  warm  weather. 

Longitudinal  reinforcement  is  especially  necessary  in  conduits  which 
must  be  water-tight. 

Shrinkage  cracks  due  to  the  hardening  of  the  concrete  may  be  prevented 
by  keeping  the  concrete  wet.     (See  p.  287.) 

It  has  been  suggested  by  Mr.  Charles  M.  Mills  that  the  relation  between 
the  tensile  strength  of  the  concrete  and  the  bond  with  the  bars  is  an  impor- 
tant factor  in  governing  the  size  of  the  cracks,  and  the  following  analysis, 
based  on  his  suggestions,  gives  a  means  of  estimating  the  size  and  dis- 
tance apart  of  the  cracks  so  as  to  form  a  basis  for  judgment  as  to  the  sizes 
and  percentages  of  steel  to  use. 

The  tensile  stress  in  the  steel  at  a  crack  tends  to  pull  out  the  bars  from 
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the  concrete,  and  referring  to  Fig.  154,  the  bond  stress  of  the  bar  in  the 
length  ab  must  equal  the  tensile  stress  in  the  whole  cross-section  of  the  con- 
crete at  b  caused  by  the  contraction  of  the  concrete. 

Let 
X  =  distance  apart  of  cracks. 
D  =  diameter  of  round  bar  or  side  of  square  bar. 
p  =  ratio  of  cross-section  of  steel  to  cross  section  of  concrete. 

Then,*  if,  as  is  sufficiently  accurate  for  practical  purix>ses,  the  strength 
of  concrete  in  tension  is  assumed  to  be  equal  to  the  bond  l>etween  plain 
steel  bars  and  concrete,  the  distance  apart  of  cracks  is 

D 

X  =    -  for  square  or  round  bars. 
2p 

The  distance  apart  is  inversely  proportional  to  the  unit  bond*,  so  that  a 
deformed  bar  having  twice  the  bond  strength  would  space  the  cracks 
one-half  as  far  apart  and  allow  them  to  be  only  one-half  as  wide. 

to c 
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Fig.  154.    Reinforcement  for  Temperature  Stresses.      (See  p.  501.) 

It  is  evident  that  the  distance  apart  of  the  cracks  is  proportional  to  the 
diameter  of  the  reinforcing  bars,  and  inversely  proportional  to  the  percent- 
age of  steel. 

From  this  formula  is  tabulated  the  estimated  percentage  of  reinforcement 
for  different  spacing  of  cracks  and  different  sizes  of  bars,  assuming  the 
bonding  strength  of  the  steel  to  the  concrete  to  equal  the  tensile  strength 
of  the  concrete. 


*  In  addition  to  above  notation,  let 
jIc  ~  area  of  section  of  concrete. 
^g  —  area  of  section  of  steel. 
o     —    perimeter  of  steel  bar. 
f'c  "  tensile  stress  in  concrete. 


u     =  unit  bond  between  plain  steel  and  concrete. 
ff   -»  unit  tensile  stress  in  steeL 
D  =  diameter  of  bar. 


Then  Jc  fc   ""  i  "**■>  or  *  = 


2  A  fc 


Iffc-u^x^ 


ill! 
0 


2  A,  Ag         D 

'  .     Also,       -  ■■  —  for  both  round  and  square  bars,  hence  x 
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Estimated  Percentage  of  Reinforcement  for  Different  Spacing  of  Cracks 

DISTAMCB  APABT  OF  CRACKB  WITH 

PLAIN  BARS 12*     j     I8F  24'     j      Sr  48*     I    60* 

DMrORMBD  BARS  * '.  . .         8'  12^  16'  24*  32*      ,    40* 


'  % 

% 

% 

% 

% 

% 

i' 

1.04 

0.70 

0.5a 

0.35 

0.26 

0.21 

r 

1-56 

1.04 

0.78 

0.52 

039 

0-31 

Diameter  of  round  or  side  of 

J' 

3.08 

1-39 

1.04 

0.69 

0.52 

0.41 

square  bar 

r 
I' 

3 .60 

1-74 
2.08 

1.56 

0.87 
1.04 

0.65 
0.78 

0.52 

0.62 

3.13 

r 

3-6s 

a. 44 

1.82 

1.22 

0.91 

0.73 

[i' 

417 

2.78 

2.08 

1-39 

1.04 

0.83 

Note  :  To  express  the  steel  as  the  ratio  of  area  of  cross-section  of  steel  to 
cross-section  of  concrete,  divide  the  percentages  by  loo;  thus  1,04  becomes 
p  «*  0.0104. 

*  Assuming  the  bond  of  deformed  bars  to  be  50%  greater  than  plain. 

The  size  of  the  crack  is  governed  by  the  amount  of  shrinkage  and  for 
cracks  due  to  temperature  changes  may  be  estimated  as  the  product  of 
the  coefficient  of  contraction  (0.0000055)  by  the  number  of  degrees  fall 
in  temperature  by  the  distance  between  cracks. 


Estimated  Width  of  Cracks  for  Different  Distances  Apart 


I 


DiSTANCB  APART 


WIDTH  FOR  DinVRBNT  TBMPBR- 
ATDBK  CRANOBS 


12' 


18^ 


24f 


ser 


48* 


ec 


30**  Fahr o .  0020 

so**        **    j  0.0033 

70®        "    j  0.0046 


0.00301 
0.0050! 
0.0069! 


0.0040I  0.0059  0.0079  0.0099 
0.0066S  0.0099.  0.0132  0.0165 
0.0092!  0.0139I  0.0185    0.0232 


From  this,  if  it  can  be  determined  how  large  a  crack  will  be  allowable, 
the  corresponding  spacing  can  be  obtained. 

To  avoid  large  cracks  it  may  be  necessary  to  use  enough  steel  to  prevent 
its  passing  its  elastic  limit.  If  the  bars  are  continuous  for  such  a  length 
that  the  ends  are  practically  immovable,  as  in  a  long  retaining  wall,  a  drop 

♦  30°  corresponds  to  a  shrinkage  of  0.017%;    50°  ^  0.028%;    70*  to  0.038%. 
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in  temperature,  tending  to  shorten  them,  produces  a  tensile  stress  which 
is  independent  of  the  distance  between  the  restrained  ends.  Assuming 
the  coefficient  of  expansion  of  steel  the  same  as  concrete  and  the  modulus 
of  elasticity  of  steel  as  30  000  000,  this  stress  is  30  000  000  X  0.0000055 
=  165  pounds  per  square  inch  pcjr  degree  of  temperature,  or  for5o®Fahr. 
is  8250  pounds  per  square  inch.  This  is  well  within  the  elastic  limit  of  the 
steel  and  would  not,  of  itself,  cause  the  steel  to  take  a  permanent  set.  How- 
ever, since  the  concrete  surrounding  the  steel  will  be  continuous  except  at 
certain  cracks,  the  stretch  in  the  steel  may  be  unevenly  distributed  and' 
largely  confined  to  the  immediate  vicinity  of  the  cracks.  If  cracks  occur 
while  steel  is  unstressed,  through  the  concrete  shrinking,  the  steel  tends  to 
resist  the  shrinkage  by  tension  at  the  crack  and  compression  at  the  center  of 
the  block  of  concrete,  and  the  tensile  stress  will  be  equal  to  the  compressive 
and  each  equal  to  one-half  the  tensile  strength  of  the  concrete.  This  may  be 
expressed  by  the  following  formula,  using  the  foregoing  notation:* 

Since  the  tensile  stress  in  the  concrete  is  liable  to  be  low  at  the  time 
shrinkage  cracks  are  formed,  it  may  be  assumed,  for  illustration,  as  200 
pounds  per  square  inch  making 

^'     p 

This  represents  the  stress  due  to  local  cracks  which  is  additional  to  the 
temperature  stresses  above  described.    The  total  stress  is,  therefore,  for 

50°  change  of  temperature  8250  -f  /^  or  8250  +  — .     If  the  elastic  limit 

P 
of  the  steel  is  40  000  pounds  per  square  inch,  and  we  must  keep  below  this, 

100 
40  000  =  8250  +      .  *  and  p  =  0.0031 

For  steel,  the  elastic  limit  of  which  is  50  000  pounds  per  square  inch^ 

100 

50  000  =  8250  +      —  and  p  =  0.0024 
p 

These  values  of  p  represent  the  lowest  theoretical  ratio  of  area  of  cross- 
section  of  steel  to  area  of  cross-section  of  concrete  which  can  be  used  with- 
out the  steel  passing  its  elastic  limit  at  certain  of  the  cracks  when  the  ends 
are  restrained  or  the  length  is  so  great  that  intermediate  parts  are  practi- 
cally restrained. 

cJc  f  t  C        /  /  / 

*     —  =  AJ,  or/.  =  ^U  hence/.  =   -^/, 


504  A  TREATISE  ON  CONCRETE 

In  view  of  the  very  slight  stretch  required  to  relieve  the  stress  in  the  bars 
when  the  elastic  limit  is  exceeded,  and  the  probability  of  its  distribution 
by  the  restraint  to  movement  by  the  mass,  it  is  not  always  essential  to 
consider  the  elastic  limit. 

SYSTEMS   OF  REINFOROEBfENT 

One  of  the  earliest  recorded  examples  of  the  application  of  reinforced 
concrete  is  a  boat  of  concrete  and  iron,  built  by  Mr.  L.  J.  Lambot  in  France, 
and  shown  at  the  Paris  International  Exhibition  in  1855.*  .  In  1861  Mr. 
Coignet  began  his  investigations,  and  in  1866  Mr.  Monier,  to  whom  the 
invention  of  reinforced  concrete  is  often  attributed,  applied  the  combination 
of  concrete  and  iron  to  various  structures,  and  laid  the  foundation  for  its 
future  widespread'  applications. 

As  long  ago  as  1877,  Mr.  W.  E.  Ward,t  at  Port  Chester,  N.  Y.,  built  a 
house  entirely  of  concrete,  reinforced  with  iron  I-beams  and  round  rods. 

The  rapid  development  of  reinforced  concrete  has  resulted  in  the  intro- 
duction of  numerous  systems,  many  of  them  covered  by  patents,  for  arrang- 
ing the  metal  in  the  concrete,  or  for  special  forms  of  metal.  These  systems 
are  fully  described  in  the  various  French  works  on  reinforced  concrete.! 

A  few  of  the  systems,  representing  both  the  arrangement  and  the  form 
of  the  metal,  are  described  below,  and  forms  of  metal  extensively  used  in 
the  United  States  are  illustrated  in  Fig.  155. 

Systems  of  Reinforcement 

Bonna.    Metal  of  cruciform  cross-section. 

Berlini,  Girder  Frame.  Horizontal  tension  meml)ers  with  vertical  stir- 
rups shrunk  on  to  them. 

Cltaudy  and  Degon,  Cross  rods  passing  under  bearing  rods,  but  looped 
up  between  them. 

Coignet.  Round  bars  in  top  and  bottom  of  beam  connected  by  diagonal 
wire  lacing. 

Columbian.     Vertical  steel  plates  with  horizontal  ribs. 

Cotlacin.     Round  rods  interlaced  in  the  same  manner  as  in  wire  netting. 

Cummings.  Bars  of  different  lengths  having  their  ends  bent  to  an 
incline  and  formed  into  a  loop  to  resist  internal  stresses. 

Cup  Bar.  Special  rolled  section  with  longitudinal  ribs  connected  at  fre- 
quent intervals  by  cross  ribs  forming  cup  depressions. 

*  Christophc*s  Beton  Arm*,  1901,  p.  i. 

f  Transactions  American  Society  Mechanical  Engineers,  Vol.  IV,  p.  388. 
J  See  among  others  Christophe's  Beton  Armi,  1901,  pp.  lo-yr,  and  MorePn  Ciment  Arm^,  1902, 
pp.  88  to  152. 


reinforcel.  concrete  design 


Kahn  Trussed  Bar. 


Thacher  Bulb  Bar. 


SOS 


Ransome  Twisted  Bar. 


Johnson  Corrugated  Bar. 


De  Man  Undulated  Bar. 
Fig.  155. — Types  of  Reinforcing  Steel.     (See  pp.  504  and  506. 


504  A  TREATISE  ON  CONCRETE 

In  view  of  the  very  slight  stretch  required  to  relieve  the  stress  in  the  bars 
when  the  elastic  limit  is  exceeded,  and  the  probability  of  its  distribution 
by  the  restraint  to  movement  by  the  mass,  it  is  not  always  essential  to 
consider  the  elastic  limit. 

SYSTEMS   OF  REINFOROEMENT 

One  of  the  earliest  recorded  examples  of  the  application  of  reinforced 
concrete  is  a  boat  of  concrete  and  iron,  built  by  Mr.  L.  J.  Lambot  in  France, 
and  shown  at  the  Paris  International  Exhibition  in  1855.*  .  In  1861  Mr. 
Coignet  began  his  investigations,  and  in  1866  Mr.  Monier,  to  whom  the 
invention  of  reinforced  concrete  is  often  attributed,  applied  the  combination 
of  concrete  and  iron  to  various  structures,  and  laid  the  foundation  for  its 
future  widespread'  applications. 

As  long  ago  as  1877,  Mr.  W.  E.  Ward,t  at  Port  Chester,  N.  Y.,  built  a 
house  entirely  of  concrete,  reinforced  with  iron  I-beams  and  round  rods. 

The  rapid  development  of  reinforced  concrete  has  resulted  in  the  intro- 
duction of  numerous  systems,  many  of  them  covered  by  patents,  for  arrang- 
ing the  metal  in  the  concrete,  or  for  special  forms  of  metal.  These  systems 
are  fully  described  in  the  various  French  works  on  reinforced  concrete.  J 

A  few  of  the  systems,  representing  both  the  arrangement  and  the  form 
of  the  metal,  are  described  below,  and  forms  of  metal  extensively  used  in 
the  United  States  are  illustrated  in  Fig.  155. 

Systems  of  Reinforcement 

Bonna.    Metal  of  cruciform  cross-section. 

Bertini.  Girder  Frame.  Horizontal  tension  members  with  vertical  stir 
rups  shrunk  on  to  them. 

Cfuiudy  and  Degon,  Cross  rods  passing  under  bearing  rods,  but  looped 
up  between  them. 

Coignet.  Round  bars  in  top  and  bottom  of  beam  connected  by  diagonal 
wire  lacing. 

Columbian.    Vertical  steel  plates  with  horizontal  ribs. 

Cottacin.    Round  rods  interlaced  in  the  same  manner  as  in  wire  netting. 

Cummings.  Bars  of  different  lengths  having  their  ends  bent  to  an 
incline  and  formed  into  a  loop  to  resist  internal  stresses. 

Cup  Bar.  Special  rolled  section  with  longitudinal  ribs  connected  at  fre- 
quent intervals  by  cross  ribs  forming  cup  depressions. 

*  Christophers  Bcton  Arm*,  1901,  p.  i. 

f  Transactions  American  Society  Mechanical  Engineers,  Vol.  IV,  p.  388. 
J  See  among  others  Christophers  Beton  Arm6,  1902,  pp.  10-7  r,  and  Morel's  Ciment  Ann^,  1902, 
pp.  88  to  152. 
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SOS 


Kahn  Trussed  Bar. 


Thacher  Bulb  Bar. 


Ransome  Twisted  Bar. 


Johnson  Corrugated  Bar. 


De  Man  Undulated  Bar. 
Fig.  155. — Types  of  Reinforcing  Steel.      (See  pp.  504  and  506. 


504  A  TREATISE  ON  CONCRETE 

In  view  of  the  very  slight  stretch  required  to  relieve  the  stress  in  the  bars 
when  the  elastic  limit  is  exceeded,  and  the  probability  of  its  distribution 
by  the  restraint  to  movement  by  the  mass,  it  is  not  always  essential  to 
consider  the  elastic  limit. 

SYSTEMS   OF  REINFOROEBfENT 

One  of  the  earliest  recorded  examples  of  the  application  of  reinforced 
concrete  is  a  boat  of  concrete  and  iron,  built  by  Mr.  L.  J.  Lam  hot  in  France, 
and  shown  at  the  Paris  International  Exhibition  in  1855.*  .  In  1861  Mr. 
Coignet  began  his  investigations,  and  in  1866  Mr.  Monier,  to  whom  the 
invention  of  reinforced  concrete  is  often  attributed,  applied  the  combination 
of  concrete  and  iron  to  various  structures,  and  laid  the  foundation  for  its 
future  widespread'  applications. 

As  long  ago  as  1877,  Mr.  W.  E.  Ward,t  at  Port  Chester,  N.  Y.,  built  a 
house  entirely  of  concrete,  reinforced  with  iron  I-beams  and  round  rods. 

The  rapid  development  of  reinforced  concrete  has  resulted  in  the  intro- 
duction of  numerous  systems,  many  of  them  covered  by  patents,  for  arrang- 
ing the  metal  in  the  concrete,  or  for  special  forms  of  metal.  These  systems 
are  fully  described  in  the  various  French  works  on  reinforced  concrete. J 

A  few  of  the  systems,  representing  both  the  arrangement  and  the  form 
of  the  metal,  are  described  below,  and  forms  of  metal  extensively  used  in 
the  United  States  are  illustrated  in  Fig.  155. 

Systems  0/  Reinforcetnent 

Banna.    Metal  of  cruciform  cross-section. 

Berlini.     Girder  Frame.     Horizontal  tension  members  with  vertical  srir 
rups  shrunk  on  to  them. 

Chaudy  and  Degon.  Cross  rods  passing  under  bearing  rods,  but  looped 
up  between  them. 

Coignet.     Round  bars  in  top  and  bottom  of  beam  connected  by  diagonal 
wire  lacing. 
^  Columhiftn.     Vertical  steel  plates  with  horizontal  ribs. 

utiacin.     kimnd  nxls  interlaced  in  the  same  manner  as  in  wire  netting. 
timint^y.     R;ir?^   ^f  different  lengths  having  their  ends  bent  to  an 
and  ju£j^d  iiiiii  a  loop  to  resist  internal  stresses. 

"■  rolled  section  with  longitudinal  ribs  connected  at  fre- 
s  ribs  forming  cup  depressions. 

1902,  p.  I. 

:iety  Mechanical  Engineers,  Vol.  IV,  p.  388. 

ic's  Beton  Arm*,  1901,  pp.  10-71,  and  Morel's  Ciment  Ann#,  1902. 
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Kahn  Trussed  Bar. 


Thacher  Bulb  Bar. 


Ransome  Twisted  Bar. 


Johnson  Corrugated  Bar. 


De  Man  Undulated  Bar. 
Fig.  155. — Types  of  Reinforcing  Steel.     (See  pp.  504  and  506. 
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De  Man,    Undulated  Bars.    (See  Fig.  155.) 

Diamond  Bar,  Bars  rolled  round  with  parallel  ribs  passing  along  and 
around  the  bar  forming  diamond-shaped  shoulders  on  its  surface. 

Donath.  Inverted  T-beams  or  I-beams  connected  by  horizontal  diagonals 
of  light,  flat  metal  on  edge. 

Expanded  Metal,  Sheet  steel,  slit  and  expanded,  so  as  to  form  a  diamond 
mesh.     (See  Fig.  155,  p.  505.) 

Ferroinclave,  Sheet  steel  with  inversely  tapered  corrugations  to  be  cov- 
ered on  both  sides  with  concrete. 

Gabriel,    Deformed  tension  members  with  trussing  of  hard  drawn  wire. 

Habrich  and  DuHng,    Flat  metal  twisted  hot. 

Hennebique.  A  combination  of  alternate  straight  bars  and  bars  with  ends 
bent  up  at  an  angle,  with  vertical  U-bars,  or  stirrups,  of  flat  iron  passing 
around  the  straight  bars  and  reaching  nearly  to  the  top  of  the  beam. 

Herringbone  Frame.  Horizontal  tension  member  with  special  attach- 
ments for  stirrups. 

Holzer,    Metal  in  form  of  I-beams. 

Hyatt.  Flat  plates  or  bars  set  on  edge  and  pierced  with  holes  through 
which  pass  small  round  rods  to  form  the  cross  reinforcements. 

Johnson,    Corrugated  bars.    (See  Fig.  155,  p.  505.) 

Kahn,  Horizontal  flanged  bars^with  flanges  sheared  up  at  intervals. 
(See  Fig.  155,  p.  505.) 

Lock-Woven  Steel  Fabric,    Steel  wire  mesh,  locked  at  intersections. 

Lug  Bars,    Twisted  bars  with  projecting  lugs  at  intervals  in  the  surface. 

Melan,  Steel  ribs,  either  I-beam  or  4  angles  latticed,  imbedded  in  the 
concrete  of  the  arch. 

Monier.    Two  series  of  round  parallel  bars  at  right  angles  to  each  other. 

Mushroom,    Flat  floor  slabs  supported  by  coluipns  with  enlarged  heads. 

Farmley^  Bars  with  bent  ends,  to  place  in  the  sides  of  a  conduit  or  the 
haunches  of  an  arch  to  resist  tension. 

Rabitz,    Various  combinations  employing  galvanized  wire. 

Ransome,    Square  steel  rods  twisted  cold.    (See  Fig.  15s,  p.  505.) 

Roebling,  Flat  steel  bars  set  on  edge,  clamped  to  supporting  beams,  and 
held  in  alignment  by  flat  bar  .separators. 

Schalter,    Like  Monier  System  except  rods  are  placed  diagonally. 

Scofield,    An  oval  bar  with  projecting  shoulders. 

Thacher,    Bulb  bars.    (See  Fig.  155,  p.  505.) 

Triangle  Mesh,  Wire  mesh  reinforcement  with  transverse  metal  placed 
diagonally. 

Trussit,    Expanded  metal  or  herringbone  lath  bent  to  V-shaped  section. 
Visintini,    Beams  of  concrette,  cored  out  so  as  to  form  lattice  gihlers. 

Welded  Wire  Fabric,  Wire  mesh  reinforcement  with  wires  at  right 
angles  to  each  other  and  welded  at  intersections. 
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TABLE  I.     AREAS,  WEIGHTS  AWD  CIRCUMFERENCES  OF  BARS. 

Areas  and  Weights  of  Square  and  Round  Rods  and  Circumjercnces  of  Round  Rods. 


One  cubic  foot  weighs  490  lb. 
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5o8  A  TREATISE  ON  CONCRETE 

BEAM  AND  SLAB   TABLES 

Beam  Tables.  Tables  2, 3,  and  4,  pages  509,  510  and  511,  give  the  load- 
ing and  reinforcement  for  beams  based  on  i  inch  of  width  under  different 
conditions.  For  a  beam  10  inches  wide,  for  example,  both  the  safe  load  per 
linear  foot  and  the  steel  area  will  be  ten  times  the  values  given  in  the  tables. 

The  tables  are  for  rectangular  beams  but  may  be  used  for  T-beams 
which  have  a  depth  3  or  4  times  the  thickness  of  slab  by  taking  the  width 
of  flange  as  the  breadth,  ,  b. 

Table  2  is  for  a  simply  supported  beam  and  is  based  on  a  working  com- 
pressive stress  in  concrete  of  500  pounds  per  square  inch  and  in  steel  of  14  000 
pounds  per  square  inch — lower  values  than  are  customarily  used  in  con- 
struction, but  required  in  many  building  laws.  If  the  compression  in  con- 
crete is  limited  to  500  pounds,  while  16  000  pounds  is  permitted  in  the 
steel,  use  the  same  loading  but  reduce  the  steel  in  the  ratio  of  1 6  to  14. 

Tables  3  and  4  are  for  ordinary  design,  approved  by  the  authors  and 
corresponding  to  recommendations  of  the  Joint  Committee.  All  tables 
are  based  on  a  ratio  of  elasticity  oi  n  =  15.     (See  p.  408.) 

For  other  working  stresses  than  those  given,  the  loads  may  be  multiplied 
by  ratios  of  the  values  of  the  constant  C  in  Table  10,  page  519,  since  C  is 
proportional  to  the  load. 

The  uses  of  the  tables  are  illustrated  in  Examples  12  and  13.  As  high 
steel  is  not  recommended  for  ordinary  work  on  a  small  scale,  no  table  is 
presented  for  safe  loads  for  concrete  reinforced  with  it. 

Slab  Table.  Table  5  is  for  slab  design  with  different  working  stresses 
in  the  steel  and  concrete.     Ordinarily,  the  series  at  the  top  of  the  second 

page  of  the  table  is  used.    Note  that  the  values  are  based  on  —      For 

10 

— ,  generally  used  where  the  slabs  are  fully  continuous  over  the  supports, 

T2 

add  20%  to  the  loads,  leaving  the  area  of  steel  as  given.  For  square  slabs 
fully  reinforced  in  both  directions,  the  loads  may  be  doubled,  or  if  also 
fully  continuous,  they  may  be  doubled  and  20%  added  also. 

Table  6  is  more  convenient  for  review  of  beams  already  designed.  It 
is  computed  by  using  formulas  (7)  and  (8)  on  page  753,  and  selecting 
the  lower  value  of  M.  The  most  economical  ratio  of  steel  for  the  limiting 
stresses  is  ^  =  0.0077.  For  ratios  lower  than  this  the  safe  loads  on  the 
slabs  are  governed  by  the  tensile  strength  of  the  steel,  while  for  larger 
ratios  they  are  limited  by  the  working  strength  of  the  concrete  in  compres- 
sion. 
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TABLE  5.    USE  FOR  DESIGNING  SLABS,  IF  FULLY  CONTINUOUS,   ADD   20% 

TO  LOADS 

Safe  Loadings  per  Square  Fool  and  ^Reinforcement  for  Slabs  for  Various  Working 
Stresses  in  Steel  (fs)  and  Concrete  (Jc).    {See  pp.  508  and  420.) 

F 


Based  on  if  »  ^^      For  supported  ends,  (^j^  —  —  ),  deduct  20%  from  loads.     For  fully  continuous. 


(  Af  «  -j^  )  I  add  20%.    For  square  slabs  multiply  by  2.     Use  same  steel  area  always. 


1 

•o 

Total  safe  load  {to)  per  square  foot,  including  weigbt  of  slab. 

For  safe  live  load  deduct  weight  of  slab  in  column  (14). 

(See  important  foot-notes  on  opposite  page.) 
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TABLE  5.    USE  FOR  DESIGNING  SLABS,  IF  FULLY  CONTINUOUS,   ADD   20% 

TO  LOADS 

Safe  Loadings  per  Square  Foot  and  ^Reinforcement  for  Slabs  for  Various  Working 

Stresses  in  Steel  (ft)  and  Concrete  (/c).    (See  pp.  508  and  420.) 
Based  on  Jf  <-  -^-     For  supported  ends,  (j^  —  ~- ) ,  deduct  20%  from  loads.     For  fully  continuous. 

(M  ^  ~T2  ) '  ^^  ^%*    ^^^  square  stabs  multiply  by  2.     Use  same  steel  area  always. 


Total  safe  load  (u)  per  square  foot,  including  weight  of  slab. 
For  safe  live  load  deduct  weight  of  slab  in  column  (14)- 

I 

^ 

J 

Steel  area  in  section 
of  slab  one   foot 
wide.  * 

b8 
II 

0 

i 



(See  important 

,  foot- 
Span  i 

notes 

on  opposi 

tepage.) 

' 

r 

2 

1 

id) 

it) 

11 

n  feet  (0- 

(A) 

4 

5 

6 

7 

8 

9 

XO    XI 

12 

13 

14 

i5 

lb. 

in. 

in. 

sq.  in. 

in.-lb 

, 

(i4y(i5) 

(16) 

(.7) 

(18) 

ll 

f  »i 

147 
a43 
360 

231 

66 
X08 
161 

i 

79 

118 

90 

H 

1} 

2  : 
2! 

i 

0.  130 
0.  167 

0.  2o5 

a830 
4670 
6950 

II  1 

A 

5o7 
S89 
768 

326 
378 

494 

326 
262 
343 

166 
192 

25l 

.127 
147 
X92 

100 
116 
1S2 

81 

94    t 

123   I03| 

1 
1 

5x 
58 
64 

4 

I 

0.24^ 
0.  360 
0.298 

975o 
11320 
14780 

:1 

6 
7 
8 

I301 
1729 
2353 

772 

IIIX 

i5ia 

536 
loSo 

III 

770 

300 
432 
588 

238, 
343 
471 

X92  x5^ 
276  2  39 

376  3i2t 

134 
263 

113 
163 
222 

143 
195 

123 
167 

77 
90 
103 

5 
6 
7 

0.372 
0.446 
0.S2I 

23x00 
33260 
45270 

n  n 

.!o 

3081 
3898 

1971 
2495 

1369 
1733 

1006 
1273 

770 
975 

608 
770 

493|  407; 
634!  5x5 

342, 

433] 

292 
369 

25l, 

318 

2x91 
277 

1x6 

X28 

8 
9 

0.595 
0.670 

59140 
74840 

ii 

f  '* 

Ik 
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322 
480 

125 

207 
3081 

87 
143 
2x4 

64 

io5 
i57 

8a 
120 

95 

i 

45 

I 

j 

'0. 176 

0.227 
0.277 

3760 
6x9c 
9330 

R  H 
i5  t^ 

¥ 

675 

784 

1023 

434 

5o3 
657 

301 

in 

221 
256 
334 

169 
196 
2S6 

203 

xo8 
X25  104 

163  136 

114 

96 

5i 
58 
64 

3t 
34  , 

1 

0.328 
0.353 
0.403 

i»WO 
xS070 
196S0 

4 

t    H 

6. 

7 
8 

1 599 
2303 
3134 

1027. 
1479] 
2013 

713 
1027 
1398 

523 

7S3 

1024 

400 
575 
783! 

317 
456 
621 

255  212 
367  3o5 
5oo  417 

178 
257 
349 

I  So 
217 
295 

132 

114 
163 
223 

77 
9a 
X03 

5 
6 
7 

0.  S04 

o.6o5 
0.706 

30750 
44*80 
60370 

9 
10 

4101 
5i9i 

2625' 
3321 

1823 
2307 

1339 
1694 

I025 

1298 

810 

X025 

656  542 
830  686 

456 

577 

388 
491 

335| 
424 

292 
369 

116 

X28 

8 
9 

0.806 
0.907 

787*0 
99630 

246 
407 
604 

i58 
261 
388 

110 
181 

a69 

80 
133 
197 

X02 

i5i 

81 

X20 

96 

1 

• 

32! 

xi 

2i 

2i 

i 

0.225 
0.289 
0.353 

47JO 

7830 

X1620 

0  !l 

1* 

8Sa 
986 
1293 

S46 
633 
827 

379 
440 
574 

2  78i 
322I 
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212 
246 
322 

168 

1951 
255I 

136  X131 
i57  I3ii 
2o5  171I 

95 

IXC 

143 

93 

X2I 

xo6 

5i 
58 
64 

3  : 
3' 

4 

I 

0.417 
0.449 

0.  5l4 

16350 
X8960 
24770 

0 
m  9 

M   0 

n  n 

e  ex 

6 
7 
8 

2012 
2898 
3945 

1292 
1861 
2534 

89S 
1293 
1760 

658 
947 
1289 

5o3 
724 
986 

399 

574 
781' 

321  267 
462  384 
629  5231 

224 
323 
4401 

X89 

273 
372 

166 
239 
326! 

143 
206 
381 

77 
90 
103 

5 
6 
7 

0.642 
0.770 
0.899 

38700 
55730 
75860 

9 

L  10 

5i6j 
6534 

3303 
4181 

2294 
2904 

1685 
2133 

1290 
1633 

1019 
1290 

826  682 
[045  864 

S73: 
726 

489 

6x8 

421 
533 

367 
464 

116 
128 

8 
9 

1.027 
X.I  56 

99080 
ItS400 

1,1 

24 

137 
226 
335 

87 
145 

2l5 

lOI 

149 

74 
109 

84 

66 

32 
38 
45. 

X-; 
2  : 

2: 

0.  loS 
0.  X35 
0.16S 

•630 
434O 

6440 

n  N 

!' 

471 
546 
7r3 

303 

35i 
458 
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in 

1 54: 
179 
233 
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93 
108: 
141 

75 

87   72, 
114   95 

61 
80 

1 
1 

5i. 
58 
64! 

3i 
3i 

4 

i 

0. 195 
0.  2x0 
0.  240 

9060 

xoSxo 
13720 

5. 
.1 

6 

7 
8 

iii5 
i6o5 
2186 

716 
J03T 
1404 

498 
716 
975 

364 
525 
7i5 

279 
401 
546 

221 
318 
433 

178  148 
2S6  213 
349  290 

124 
179 
244 

io5 
i5i 
2.06 

92 
133 
181 

114 
iSS 

77 
90 
X03 

5 
6 
7 

0.300 
0.360 
0.420 

31450 
308S0 
49040 

e  Q. 

9 
I  10 

2860 
3619 

1831 
2317 

1271 
1609 

^Ut 

7i5 
9o5 

565 
7i5 

457  378 
579  479 

318! 
402 
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343 

233 
395 
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257! 

1x6 

X28 

8 
9  , 

0.480 
0.S40 

54910 
69500 

^1 
n  B 


«  o 
U    I 


X83  117  82 
303  195  X35 
45o   389   201 


632  406 
734  471 
958   6x5 


99 
201   147 

382  207 
327  240 
427   313 


X497  962  668  489 
2i56  1385  962  7o5 
2935  i885  X309   959 

I 

.0  .^  .  .  CO   .  ...>   .  .c  . 


i58 
183 
239 

374 
539 
734 


89  72  I  I 

X35  loi  84  70 

145  1x7  97  83 

X9a  x53  X37  107   90 


79 


32 

45 

5i 
58 
64 


li 


297  239  X99  X67  141  124  106I  77  5 
427  344  286  a4o|  203  178  1 53  90  6 
58i  468  389  327  277  243  209  103  7 


i  o. X41  3530 

i  o.x8x  I  $830 

I  0.22I  j  865o 

o.a6x  i3x6o 

o.aSx  14110 

;  0.333  18430 

0.402  28800 

0.483  41470 

0.563  564S0 


(A) 
in. 


TABLE  5-  Continued. 


Total  safe  load  (w)  per  square  foot  including  weight  of  slab. 
For  safe  live  load  deduct  weight  of  slab  column  (x5) 
(See  important  footnotes.) 

Span  in  feet,     (i) 

4  5  6  7  8  n  lo       II       12        13      14        l5 


II 

lb. 


513 


I     £• 
See  p. 

76a 

(A/) 


in.    ,  sq.  in.    in.  lb. 


i:|ll|o1 


(e) 


I    I 
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»4   o 
!l    I 


6 

I 

9 
I    10 


ao6     132       92       67 

340       3X8       151       XXX 

509>    326     226^     166 


316,     232 

366J     209i 

I    479     352 


1683:  ia77i  748  550 
2423I  1551  1077  791 
3297  2XX1I  1466!  10771 

4308  2758  19 15.  1407 
5454  349X1  2424    178x1 


85       6x     Sid     ^ 
X27.     xox     8x'     67 


I 


38,  4 

45!  af 

51   3J 
58i  3i 
77     64   4 

421  332  260:  223  187  X59  137  120  771  5 
606  479  388  320  269  229  198  172  90'  6 
824     051    328'  436  366   3x2    269    234;  xo3{  7 

X077     8sx    689  570  479  408  352   306   116  8 
1366    1077   8731  721    006   516   445   388    128   9 


X78  X40  XX4  94  79  6' 
206  X03  132.  109  92  7l 
2691     213    172    X42    X20   102 


I  0.162 

I  0.208 

0.254 

I  0.300 

1  0.323 

0.370 

0.462 
0.554 
0.647 


r 


\  0.832 


IS!? 

9770 

X3650 
15830 
20680 

32310 
46520 
63320 

82720 
X04700 


•^{ 


2i 

3  ; 
3* 

4 

6 

7 


331   148   103    75 

382   245   170   laS    95 

567I  364   253   i85   142 


76   61 
112   9a   75   63 


797   5i2   356   261   199   i58  127|  106   89   75 
925   5941  413   302   231   183  148I  123  »03   87 
X209!   776   539i   39S,   372   239  193  160  135'  114  too 


32  ij 

45  2! 

5i  3i 

58  3i 

641  4 


1  o»«3 
T  0.235 
^    0.287 


1887  1212  842  617  472 
2719  1746  I2i3|  889  679 
3699  2390  i65i  1209,   92S 


374  301  25o  210  178  i56  134;  77  5 
538  434  361  303  256  225  193  90  6 
732  590|  491  413'  349  306  263  I03  7 


4840  3098  ai52)  i58i.  laic'  956  774,  640  5381  458  395  344  116  8 
6126;  3921J  2723  2000I  i53i|  I2IO  98«  810  681  58o  5oo  436  ia8,  9 


0.835 
0.940; 


4440 

7340 

10900 


0.339  15330 

0.365  1 7 790 

0.418  23230 

0.522  36300 

0.626  52280 

0.731  7ii5o 


92940 
[ 17600 


I  I 


i 


6 
7 


ii8i 

76 

S3' 

195I 

126 

87, 

64 

290 

i86i 

129 

95 

72 

408'   262    182    133    I02t  81 

474   304   211   i55   118  94;    , 

619   398   276   ao2l   iS5i  122.  99I  82 


967  621 
139a  894 
1895  xax7 


431 
6a  I, 
846I 


316I 
619 


24a 
3481 
474 


10 


9  I  34801  1S87  zi02{  8xoi  6204 
3139,  aoo9i  J395i  xoaSj  785! 


ii 


si 

4 


19a  i54  xa8  108'  91  80  77!  5 

286  222  i85  i55  131  ii5   99  90  6 

375,  302!  257  2XX  179  157'  135!  103  7 

490I  397J  328  276  235  202  176  X16  8 

620!  S02  4x5  349^  297  256  223  I28i  9 


7^ 
99I 


321 
38 
45 

5i 

58| 
64 


I  0.071  2270 
f  0.022  3760 
}    0.112    5580 


0.133  785o 
o.  I43i  91 10 
0.163   11900 


f 


0.204  18600 
0.245  26780 
0.286   36450 


0.326 
0.367 


47610 
6oa6o 


M  o 

I  I 


a^   x6il  103  72;   53  1 

3  I  a67'  171;  119!   87  67 
3i'  396!  354!  X77   129  99 

4  j   556  357!  248'   182  139 
4ij  646  4x5  a88{   an  x6i{ 

5  844  542  3761   276  211! 

I  I 

6  13x8,  846  588<  431'  329' 

7  X898!  iaz9  8471  6aO{  474 

8  3584'  i659j  1x53   844!  646 

9  \   338x1  3x64  iSoaj  1104  8451 
10   4279I  27381  1901  13971  1070 


32'  if 


5i  3i 
58,  3i 


78  , 

no  89 

128  103  86 

167,  1351  1x2 


261  aiot  175  147  124  109  94!  77  ^ 

376  303.  352  3X2  179  i57  135  90  6 

572;  412  343  288  243  314  X84  103,  7 

668  541.  447  376  320  376  340  1x6  8 

845  684  566  475  4o5  349  304  128  9 


0.099  3 1 00 

0.127  5130 

o.i55'  7610 

0.183  1 0700 

0.197  12430 

0.336  x6aao 

0.282.  25350 

0.338  365oo 

0.395  49680 


o,4Si 
o.5o8l 


64900 
82140 


3^1  303;   130   90  66| 

3  334;  2x5:  149  X09I  83 
3i  497   319'   221  X62  1241 

4  698   449   311  228'  175 

4^  8101   530   361  365  302 

5  io58   679   472'  346  a64j 

6  x653  1062   7371  540  413; 

7  3381  1530  1062  778  595I 

8  3340  ao8a  1445  io59  810 


32  if 
38'  2I 
45  3j 

5i  3i 
58  3* 
64,  4 

327  264  219!  184  i56  137  117   77  5 
472;  380;  3x6  366  334  197  169   90  6  I 
642  5x7  430  361  3o5  268  231  103  7 


98 

138  XII  93 

160  X39'  XO7   90 

3XO  1691  X40  1x81  100   87 


o.  136! 

o.  162! 

I  0.198 


3890 

6430 
9550 


I  xo 

RULBB. 


4341  3715  i885  1385  1060   838  678  56i  471  402  346  302|  116  8 
5368  3435  2386  1753  1342  1060  859  7x0  596  5o8  438  382  128  9 


0.334  13430 

0.252.  i558o 

0.288  20350 

0.360  31800 

0.432  45790 

o.5o4  62330 


.576 
.648 


81420 
103030 


X.     For  load  for  any  width  of  slab  multiply  by  width  in  feet. 

3.     For  aroA  of  cross-section  of  steel  for  any  width  of  slab  multiply  column  (x8)  by  width  in 
feet. 

3.  Total  loads  for  other  spans   (0  and  same  depth  of  steel   are  inversely  proportional  to 

the  squares  of  the  spans. 

4.  TotalDoads  for  other  depths  of  steel  (d)  and  same  span  are  proportional  to  the  squares 

of  the  depths  of  steel. 


SM 


TABLE  6.    USB  FOR  REVXEWING  DESIGNS,  IF  FULLY  CONTHfUOUS 
ADD  ao%  TO  LOADS. 

Safe  Loads  per  Square  Foot  and  Reinforcement  for  Slabs,    Proportions  1:2: 4.. 

{Seep.  508). 

wP  /         wt»\ 

Based   on  M  "    _  For  supported  ends.   (  M  —  —  ) .  deduct  20%  from  loads 


/c  -  or  <  660 
/a  =  or  <  1600 


15 


0.006 


0.008 


For  fully  continuous 
For  square  slabs. 


(m  -  j2  ).  add  20%  to  loads 
1  Af  -  20  /  •  multiply  loads  by  2. 


Total  safe  load  (w)  per  square  foot  iocludin«  weight  of  slab. 

For  safe  live  load  deduct  weight  of  slab  io  column  (15). 

(See  important  footnotes.) 


Span  in  feet  ({.) 


i5 


i 

N  ■  ^ 
Hi  I 

t         ,  id) 
\  lb.     in. 


I 
I 

£ 

a 


(«) 

in. 


J-2 


sq.  in. 


8^ 

II 


See 
p.  753 

(iO 
in.  lb. 


95 
X9& 


60 


42 
88 


300  190  133 

469-  897  ao7 

675  428  298. 

919  58a  406 


64 
97 

x5i 
a  18 
396 


49 

116 
167 

^2^ 


59 


48 


9a  74 
132  107 

180  146  lao 


9  laoi   760   531   387   896   235  190  i57 
.  10  i5i9   963   671   388   375   3981  341  199  167 


3  i85   117   8a   60   46 

4  385|  344'   170   134   95 

5  584   37a   358   188   144 


36   29 
76,  61,  5o 
114   93;  77   64 


6  9i3f  578   403   394   335   179  144*  lao  lOO 

7  1314   832   58i   423   324   ^57  3o8|  173  144 

8  1788  1133   79a   576   441   35o  383'  334  196  167  145  I 


9  233&  1479  1033' 
10  3957  1873  1307' 


3  372,   173 

4  5671  359 

5  858   544 


I30 

35o 
44   379 


753 
952 

87 
183 
376 


36 


576   458  37a|  306  357  ai9  189  164 
730   S79  468  387  3a5  377  a39  308 


67  531  43  36  ' 
140  I  III  90  74  63 
3X3   x68  13&  XX3|  94 


6  X342'  85o  593   432   331   36j 

7  193a;  iaa3   854   623   477   371 

8  3630  i665  1 163,  847   649   5i5 


9  3435  2x75  i5x8  1 106   848   673  544  45o  377  3ax,  278  343 


3xa  I76|  147 
306  a53;  axsl 
4x6  345'  389  346  313 


,  xo  4348  2753  192X  X400  1073  8S2  688^  570  478  407'  35i 


3  348  220  x53. 

4  726  460  321 

5  ixoo'  697  486 

6  17x9  X088  760 

7  2475  i567  1094 

8  3369  ax 34  1489 


234 
354 

553 
797 
[085 


86  68  55   46 

179  142  1x5   95   80 

371  ax5  174  144  lax 

434  337  a7a  335  X89 

6x1  4851  393  334  a73i  a3x  300 

83X  66o|  533  441  370I  3x5i  37a 


x85 


306 


9  4401'  3787  1945  1417  Z086   8631  697  577  483  4x2'  356|  3x0 
.  xo  557a  3537  3461  X793  1374  1091:  882  730  6x2  52ii  45<*  392 


3  374   337 

4  781   494 

5  1 182   749 


x65  120 
345  a5i 
Saa   381 


73  59  49 

i53  134  xoa  86    | 

333  187  x55  130    j 

363'  393  343  303  X73  149 

Ssx  431  348  393  349  ai5 

709  573  474  397  339  393 

9  4737  2993  3089  i5aa,  X166   936  748  6x9;  5x9  443*  383 

xo  5986  3790  2645  X927  1477  117a  948  784  657  56oi  484 


6  X847  xi7a  8x6   595 

7  3660I  1684  1 175   856 

8  3618  3392  x599  1x65 


93 
193 
a9a 

456 
656 
893 


187 

35$ 


333 
431 


5x 

64 


(x6).  (x7)  (x8)  ;  C19) 

3^  I   '  0.054|    1800 

3t  f   I  0.078;    3760 

4  X  0.0961    S702 


77:  5 
90  6 
103  7 


xx6 

X28 

l\ 

«4 


77  5 
90;  6 
X031  7 


o.xao  89x0 
o.  144  X2830 
o. x68   X7460 


o.  X9a 
o.ax6' 


saSxo 
38870 


»^  I 


0.X08        35x0 
0.1S6        7334 
X         o. X9a       iiioo 


1x6 
ia8 

I? 

64 

77 
90 
103 

1x6 

X38 

64 

77 
90 
X03 


W    I 


o.a40> 
o.a88i 
0.336' 

0.384' 
0.433' 


o.a34 
0.388 


17340 
34970 
33980 

44380 
56x8o 

Sx6o 
10770 
163x0 


O.360I  a5490 
0.43a  36700 
o.  504;     49960 


0.576 
0.648 


65260 
8a6oo 


3I    I 


xx6  8 
138  9 

38 
5x 
64 


3I    I 


o.ax6,  66x0 

0.31a  13790 

0. 384  '30900 

.48 

I   0.576:  47020 

i   0.67a  64000 

o.  IW  83600 

0.864'  10S800 


0.S70        7100 

0.390'     14830 

I     I  0.480I     32460 


77', 
90. 
X03 

1x6 
138 


M^ 


I 

0.600  ^ — ,_ 

o.tso  SoSae 

048401  68750 

0.960I  8^>8oo 

1.080'  X 13700 

I 


*  Percentages  of  steel  are  values  in  this  column  multiplied  by  100. 

Compression  in  concrete  under  tabular  loads  with  the  cUiferent  peroeatages  of  st^: 

Ratioofsteel 0.00a     0.004     0.006     0.008     o.oio 

Coinpression  in  concrete,  lb.  per  sq.  in 370         5oo         6x0         65o         65o 

RuLBS.  X.  For  load  for  any  width  of  slab  multiply  by  width  in  feet. 

a.  For  area  of  cross-section  of  steel  for  any  width  of  slab  multiply  oolnmn  ( t8)  by  liridtb  in  feet. 
3.  Total  loads  for  other  spans  (x)  and  same  depth  of  steel  are  invetaely  pn4>ortional   to  Um 
.squares  of  the  spaas. 
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TABLE  7.    OIHDIB  OONORETE  SLABS 

A  ratio  of  elasticity  of  »  =«  33  is  used  in  the  table  below,  although  it  is 
permissible  to  design  with  a  ratio  of  15  in  very  conservative  practice. 

The  loads  for  slabs  with  a  ratio  of  steel  of  0.002  are  limited  by  the  work- 
ing strength  of  the  steel,  and  the  values  with  the  higher  ratios  by  the  work- 
ing strength  of  the  cinder  concrete. 

It  is  noticeable  that  less  steel  can  be  used  economically  for  a  given  thick- 
ness of  slab  than  with  broken  stone  or  gravel  concrete,  because  the  strength 
of  the  slab  is  more  apt  to  be  limited  by  the  strength  of  the  cinder  concrete 
tha.i  by  the  strength  of  the  steel. 

Safe  Loadino  <md  Reinforeement  for  CINDER  CONCRETE  SLABS  One  Foot  in  Width. 
Proportiona  1 :  2i  :  5.     Mitd  Steel.     (See  p.  5x5). 


1 

^    !  Total  safe  load  (w» )  per  square  foot  including 

•S    i                        weiriit  of  slab. 

^      For  safe  live  load  deduct  weight  of  slab  in 

A  •                            column  (12). 

^•g '             (See^  important  foot-notes. ) 

i. 
II 

to  Steel. 

1 

Steel  area  in  a  section 
of  slab  one  foot  wide. 

If 

2i 

-|  •;_ 

:S3 

f 

3^ 

1 

1 
1 

4 

Span  in  Feet  (0 
56789 

xo 

r 

(d) 

(•) 

(St  p. 

p_ 

in^ 

lb. 

in. 

in. 

sq.  in. 

in.  lb. 

1 
1 

fat 

48 
70 
119 

f 

li        35       36 

76  ,     53  1     39                          1 

(xo) 

34 

39 

34 

(XX) 

\'f 

(X3) 
0.043 
0.054 
0,066 

(14) 
930 
iSao 
aaSo 

o.ooa 

1* 

166 

106        74        S4  <     41  1 

133     85     63     48 ; 

i6x      XI3       83       63  1     5o 

39 

U 

3  : 
31 

t 

X 
X 

0.078 
0.084 
0.096 

3180 
3690 
4830 

6 

.1: 

768 

351 

36X 

49a 

174      xa8  ,     98 
35x      X84  1  141 
341      35 1      19a 

78 

XZ3 
X53 

63 

90 

xts 

58 

68 

:f77 

I 
I 

I 

0.X20 
O.X44 

O.X68 

7S30 
10840 
14750 

f '*■ 

76 

135 

187 

X30 

83  '   61  1   47 

31 ; 

24 
39 
34 

1 

0.084 
0. 108 
0.X33 

X460 
3400 
3590 

0.004 

h 

361 
303 

396 

167      X16  1     85  !     65 
194      135       99       76 
353     X76      X39  1     99 

53  < 
60 1 

78  ! 

l 

39 

3i 

3i 

i 
I 
I 

O.I56 
0.168 
0.X93 

5030 

5820 
7600 

6 

7 

,8 

619 

891 
1313 

396  >  375  '  303  ;  x55 
570     396     39X      333 
776      S39      396      303 

X39    1 

X76 
340 

99 
X43 
X94 

58 
68 
77 

X 
X 
X 

0.340 
0.388 
0.336 

1x880 
X71X0 
33290 

f  »* 

86 
X4X 

3IX 

55        38       38 
90       63       46       35 
135        94        69        53 

4* 

34 

24 

39 

34 

,1 

2| 

0.136 
0. 163 
0.198 

X640 
•3710 
4o5o 

0.006 

1« 

395 
342 

447 

189  1    131        96        74 
319  {   i53      1X3       85 

386        X99    ,    146        XX3 

58 

68  ; 

88 

SI 
73 

39 

U 

|l 

X 

0.334 

0.353 
0.388 

566o 
65  70 
858o 

6  1 

'1 

698 
ioo5 
1368 

447      3x0  1  338  ,   175      138 
643      447  1  328  ;   35 1      199 

876  1  608  ,  447    343     370  : 

1       -     1 

1X3 

x6i 
319 

11 

77 

: 

0.360 
0.43a 

o.5o4 

X3400 
19300 
36370 

'^Percentages  of  steel  are  values  in  this  column  multiplied  bj  100. 
Rules,  i.  For  load  for  any  width  of  slab  multiply  by  width  in  feet. 

2.  For  area  of  cross-section  of  steel  for  any  width  of  slab  multiply 

column  (13)  by  width  in  feet. 

3.  Total  loads  for  other  spans  (e)  and  same  depth  of  steel  are  inversely 

proportional  to  the  squares  of  the  spans. 

4.  Total  loads  for  other  depths  of  ttael  (d)  and  same  span  are  propor- 

tional to  the  squares  of  the  depths  of  steel. 


TABLE  8.     USE  FOR  BEAMS  WITH  STEEL  IN  TOP  AND  BOTTOM. 


Con^anU  for  Determining  Depth  of  Beam, 
Different  Percmtaaee  of  Steel    [Seep.  428.] 


Ratio  of  Elasticity  of  St«el  to 


Moment  of  R^tieUmee,  and  Fiber  Streeaee  for 
(See  Example  on  page  470.) 
Crete,  n  «-  16. 


Depth  of  beam 


Fiber  stresBes, 


/c- 


\b  fe  Co 
M 


Cchd^ 


,/.  « 


.      /    M 
\bfeCe 

Cebd^^  ^* 


whichever  in  greater 

M 
"  C'ebd^ 


Moment  of  reeistance,  M  *  f^C^  (P  or  fgCJb  cP,  whichever  la  less. 

HuU   I.    To  determine  Depth  of  Beam: 

Assume  p,  ratio  of  tension  steel  and  p^  ratio  compression  steel. 

Assume  a,  ratio  depth  of  steel  in  compression  to  depth  in  tension. 

Locate  these  values  in  table  and  find  C^  Mid  Cg  corresponding. 

Substitute  values  C^  and  Cg  in  formulas  for  depth,  d  (above.) 

Accept  the  larger  value  as  depth  from  compressed  surface  of  beam  to  center  tension  steel. 
Rule  2.    To  determine  Fiber  Stresses  and  Moment  of  Resistance  in  a  given  beam: 

Ccmipute  p  and  p'  and  a. 

Locate  these  values  in  table  and  find  required  constants. 

Substitute  values  in  formulas  above  and  obtain  required  stresses  or  moment  of  resistance. 
Ride  3.     To  determine  Depth  of  Haunch  at  support  of  a  beam  or  girder. 

Decide  tentatively  amount  of  steel  in  tension  and  compression. 

Assume  a  trial  depth  of  haunch. 

Determine  by  Rule  2  the  fiber  stresses. 

If  stresses  are  not  as  required,  assume  new  depth  of  haunco  and  re-compute. 

(See  Example  6,  page  470.) 
Rule  4.     To  interpolate  values  of  any  C  when  required  ratio  of  p  to  p'  is  given  in  table: 

Example:     Given  o  —  0.15,  p  =  0.012,  p'  =  0.006.     Then  p'  —  0.5  p,  and  intarpolating 
in  this  group  between  p  -  0.1,  p'  «-  .005  and  p  =-  .015,  p'  —  .0075.  gives  Q  =  .23  and  C\  — 
0.0103, 
HuU  5.     To  interpolate  values  of  any  C  when  required  ratio  of  p  to  p'  is  not  given  in  table. 

Example:    Given  a  —  0.1,  p  —  0.013,  p'  —  0.009.     Then  j/  «  0.69  p,  which  lies  between 
groups  p'  —  0.6  p;  and  p'  —  p.  * 

Find  by  interpolation  in  group  p'  —  0.5  p;  for  p  —  0.013;  p*  —  0.0065,  C^  «  .24  and  C^  « 
0.0114. 

and  in  group  p'  -  p;  for  p  -  0.013  and  p'  -  0.013;  C  -  .20  and  C,  =  .01l5. 

Interpolate  between  the  two  above  values  and  find  for  p  -  0.013  and  p'  =  0  09,  ('^  =  0.26 


and  C« 


0.0114. 


p  —  Ratio  Cross  Section  of  Steel  in  Tension  to  Concrete  above  it. 
p  "  Ratio  Croit  Section  of  Steeliin  Compression  to  Concrete. 
*  »  Ratio  Depth  of  Neutral  Aiis  to  Depth  of  Tension  Steel. 
C^t  Cg,  C'^  *  Constants  in  formulas  above. 


P 

P' 

1 

k 

Cc' 

c. 

c. 

d 

P' 

k 

c 

e    , 

Ce 

c. 

0- 

•  o.oS  a  Ratio  of  Depth  of  Steel 

in 

Compression 

0  —  0.1 

-Ratio  of  Depth  of  Steel  inJJompree- 

0 

.ooS 

to  Depth  of  Steel  ii 
O.OOI35  0.307  0 

iTo 

na 

ion. 

0 

oo5 

0 

sion 
.00125 

to  Depth  of  Steel  in  Tena 
0.310  0.  i5  0.0045  0 

aon 

i5 

0 

1 
0046 

0 

OI2I 

.0148 

0. 

0 

01 

0 

002  S 

0 

394 

0 

20* 

0 

0088 

0 

OXS4 

0 

.ox 

0 

0025 

0 

.398 

0 

30 

0 

.0088 

0 

.0175 

0  < 

0 

oi5 

0 

00375 

0 

45o 

0 

'^. 

0 

0130 

0 

0179 

0 

oi5 

0 

.00375 

0 

.454 

0 

*l 

0 

.0129 

0 

.0199 

0 

02 

0 

ooS 

0 

490 

0 

0 

0x72, 

0 

0199 

0 

02 

0 

00  5 

0 

.494 

0 

26 

0 

.0x70 

0 

.02x9 

0 

025 

0 

00625 

0 

Sai 

0 

3<> 

0 

02I4| 

0 

0218 

0 

02  5 

0 

.oo6a5 

0 

.526 

0 

29 

0 

.0210 

0 

.0235 

A 

0 

03 

0 

007  S 

0 

S46 

0 

3a; 

0 

.oaS6 

0 

0234 

0 

03 

0 

0075 

0 

.551 

0 

31 

0 

oaSo 

0 

.0250 

0 

035 

0 

00875 

0 

566 

0 

1^ 

0 

02981 

0 

0250 

0 

03S 

0 

0087S 

0 

.571 

0 

11 

0 

.  0390 

0 

.0265 

^  0 

04 

0 

01 

0 

583 

0 

0 

0342 

0 

0265 

0 

04 

0 

01 

0 

.589 

0 

0 

0330 

0 

.0280 

r  ° 

oo5 

0 

003S 

0 

296 

0 

i6l 

0 

0046I 

0 

0I3I 

0 

oo5 

0 

0025 

0 

.299 

0 

16 

0 

•^'^t! 

0 

oi58 

0 

01 

0 

oo5 

0 

373 

0 

2  2| 

0 

0090 

0 

0174 

0 

ox 

0 

ooS 

0 

381 

0 

21 

0 

0088 

0 

0192 

0. 

0 

oi5 

0 

0075 

0 

420 

0 

28< 

0 

0134I 

0 

0210 

0 

ox5 

0 

0075 

0 

428 

0 

36 

0 

0x31 

0 

0227 

•0 
6  . 

0 

02 

0 

01 

0 

454 

0 

32 

0 

oi78| 

0 

0240 

0 

02 

0 

ox 

0 

462 

0 

30 

0 

0x74 

0 

02  56 

H 

0 

625 

0 

OI25 

0 

480 

0 

36' 

0 

0222^ 

0 

0269 

0 

025 

0 

OI25 

0 

a88 
S09 

0 

34 

0 

02l5 

0 

0284 

A 

0 

03 

0 

oi5 

0 

ni 

0 

4ot 

0 

02661 

0 

0296 

0 

03 

0 

oi5 

0 

0 

38 

0 

0358 

0 

0312 

0 

035 

0. 

0175 

0 

0 

tti 

<x 

03i<^ 

0 

0333 

0 

035 

0 

0175 

0 

524 

0 

41 

0 

0301 

0 

0339 
03  5  6 

I  0 

04 

0. 

02 

0 

S28 

0 

0 

0355 

0 

035© 

0. 

04 

0 

02 

0 

539 

0 

44 

0 

0343 

0 

r  ° 

oo5 

0. 

oo5 

0. 

274 

0. 

18, 

0 

0046 

0 

0149 

0. 

oo5 

0 

oo5 

0 

284 

0. 

17 

0 

0045 

0 

0176 

0 

01 

0. 

01 

0 

336 

0. 

27 

0 

0092 

0 

0212 

0. 

ox 

0. 

01 

0 

349 

0. 

25 

0 

0089 

0 

0232 

0. 

oiS 

0. 

oi5 

0 

372 

0. 

35 

0 

0138 

c 

0266 

0. 

oi5 

0. 

ox5 

0 

386 

0. 

32 

0 

0133 

0 

oa85 

n. 

0 

02 

0. 

02 

0. 

395 

0. 

42 

0 

0184 

0. 

0320 

0. 

02 

0. 

02 

0 

410 

0. 

38 

0 

0177 

0 

0337 

A 

0 

025 

0. 

025 

0 

412 

0. 

49 

0 

023a 

0 

0373 

0. 

025 

0. 

025 

0 

428 

0. 

i^ 

0. 

0221 

0 

0381 

0. 

03 

0. 

03 

0. 

425 

0. 

56 

c. 

027S 

0 

0423 

0. 

03 

0. 

03 

0. 

442 

0. 

5o 

0. 

0265 

0 

0411 

0. 

035 

0. 

03S 

0 

435 

0. 

63 

0 

0322 

0. 

0473 

0. 

035 

0. 

035 

0 

452 

0. 

56 

0 

0309 

0 

048X 

k-  0. 

04 

0. 

04 

0. 

443 

0. 

70 

0 

0368 

0. 

o523 

0. 

04 

0. 

04 

0. 

461 

0. 

62 

0. 

0353 

0. 

o5o3 

r  o- 

oo5 

0. 

0075 

0. 

256 

0. 

20I 

0 

0046 

0 

0168 

0. 

ooS 

0. 

0075 

0 

268 

0. 

18 

0. 

0045 

0. 

0197 

0. 

01 

0 

oi5 

0 

3o5 

0. 

32 

0 

0093 

0. 

oaSi 

0. 

01 

0. 

oiS 

0. 

322 

0. 

27 

0. 

0090 

0. 

0276 

A 

0 

oiS 

0. 

02  2  S 

0. 

331 

0. 

42 

0. 

0140 

0. 

0330 

0. 

oi5 

0. 

0325 

0. 

35o 

0. 

37 

0. 

0134 

0. 

0348 

10 

0. 

02 

0. 

03 

0 

349 

0. 

52 

0 

0186 

0. 

0404 

0. 

02 

0. 

03 

0. 

369 

0. 

46 

0. 

0178 

0. 

0417 

T 

0. 

02  5 

0 

0375 

0 

361 

0. 

62 

0 

0232 

0 

0476 

0. 

025 

0. 

0375 

0. 

382. 

0. 

54 

0. 

0222 

0. 

0489 

A 

0 

03 

0 

045 

0 

369 

0 

72 

0 

0280 

0. 

o55o 

0. 

03 

0. 

045 

0. 

392 

0. 

62 

0. 

0267 

0. 

04S4 

0 

035 

0 

0S25 

0 

376 

0 

81, 

0 

0326 

0 

0625 

0. 

035 

0. 

o525 

0. 

399 

0. 

70 

0. 

031a 

0. 

0626 

^  0 

04 

0 

06 

0 

381 

0 

91 

0 

0372 

0 

0699 

0. 

04 

0. 

06 

0. 

405 

0. 

78 

0. 

0357 

0. 

0691 

TABLE  8«— Continued. 

p  -  ^fltio  CroM  Section  of  Steel  ia  Tension  to  Concrete  abore  it. 

r-  Ratio  Croes  Section  of  Steel  in  Compression  to  Concrete. 
-  Ratio  Depth  of  Neutral  Axis  to  Depth  of  Tension  Steel. 
Cct  C«.  C%  —  Constents  in  formulas  abore. 


P' 


517 


a —0.15  »  Ratio  of  Depth  of  Steel  in  Compression 
to  Depth  of  Steel  in  Tension. 


f  o.ooS 
o.  ox 
coiy 
0.0a  I 


o.  ooxaS 

0.0035    ! 

0.003  7  5t 
O.ooS 

I 


o.  oaS!  o.oo6a5j 
0.03  '  0.0075 
0.0351  0.0087.^ 
0.04      0.0x0 

o.  oo5|  o.  ooaS 

o.oz  ;  O.ooS 

o.  oiSj  0.0075 

o.  oa  o.  ox 


o.  oaS 
0.03 
0.035 
o.  04 


o.  oxaS 
o.  oiS 
0.0x75 
o.  oa 


3xa 
0.40a 
0.458 
0.499 

0.530 
0.55S 
0.577 
o.  59 5I 


o.xS 
o.  X9 
o.  a3 
o.  aS 


0.0044 
0.0086 
o. oxa7 
0.0167 


o.  a8  o.  oao7 

o.  30I  o.  oa47 

o.  3a|  o.  oa86 

o.  331  o.  03a6 


o.  30«  o.  x5  0.0044 

0.386^  o  ill  0.0087 

0.435^    O       S,  O.  OX38 

0.47x1  o.  i.  0.0x69 


0.331  0.0a xo   0.0306 


0.35,  o.oaSx 
0.381  0.0393 


0.0x89 
o.  ao6 
o.  0333 
0.340 

o.  03S7 
0.0373 
o.  oa8S 
0.0397 

0.O3O3 

o.  03a6 
0.0354 

O.  0379 


0.0338 
0.0353 


r  O.ooS    O.ooS 
I  o.ox     o.  ox 
I  o.  oxSl  o.oiS 

:  0.03  ;  0.03 

\        I 

I  o.  oaSi  o.oaS 
0.03 
0.035 
0.04 


0.41,  0.0333,  0.0376 


o.  x6^  o.  0044 
0.33  0.0087 

0.39  O.  Ot39 

o. 3S  o. OX7X 


0 

03 

[I 

035 

04 

\  ^ 

od5 

0 

ox 

a 

0 

ox5 

•« 

0 

03 

1 

0 

oaS 

e. 

0 

03 

0 

035 

I  0 

04 

0.40!  O.  03X, 

0.45  O.  035 

0.50  0.0397 

0.55  0.0338 


0.0075  '  o.  a8o  0.17.  0.0045 
o.oiS  I  0.338,  o.  a6i  0.0087 
0.0335  •  0.369;  o.  33J  0.0129 
0.03       I  o.  389I  0.40   0.017 1 

0.47  0.03f_ 

0.54  0.0356 
0.61:  0.0398 
o.  68'  o.  0340 


0.0333 

o.  0365 

0.0313 

o,  0357 

o.  0403 
o.  0446 
0.0490 
0.0538 

0.0247 
0.0306 
0.0373 

o. 0439 

o.oSoS 
o.  o569 
0.0635 
0.0697 


a— 0.2— Ratio  of  Depth  of  Steel  in  Compres- 
sion  to  Depth  of  Steel  in  Tension. 


O.OOSI  O.OOX35' 

o.oi  j  o.  002S 
o. oiSi  0.00375 
0.0a   O.ooS 


0.313 
0.404 
0.460 
o.  5o3 


O.  X4 

o.  18 
0.33 
0.34 


O.oaS  0.00635^  o.  S35  0.37 

0.03  o.  007S  '  o.  S60  0.39 

o.  03S  o.  0087S  o.  S83  0.31 

0.04  0.010  '  o.  6oo|  0.32 


O.ooS 
o.ox 
o.  oxS 
o.  03 

0.02S 
0.03 
0.035 
0.04 

O.ooS 
o.ox 
o.ox  5 
0.0a 

O.oaS 
0.03 
0.03S 
0.04 

O.ooS 
0.01  I 
o.oxSj 
o.  03 

o.  oaSi 
0.03  I 
o.  035. 
0.04 


o.  0035  0.309  o.  x5 

O.ooS  I  o.  393  o.  20 

0.0075  I  0.44a  0.34 

o.ox  0.479!  0.37 

o.  OX3S  o.Soo  0.30 

O.oiS  0.S27'  0.33 

o. 017S  0.544  0.36 

0.02  0.SS9  0.38 


O.ooS  I 

o.ox 

o.oxS 

0.03 
O.  035 

0.03 

0.03S 

0.04 

0.007S 
O.oiS 
o.  033S 
0.03 

0.037S 
0.04S 
o.oSsS 
0.06 


o.  399; 
0.37J, 
0.411 
0.439I 


0.0044 
0.0086 


o.  ox6S 


0.0373 
o. 0343 


0.0126  O.  0303 


0.0372 


0204.  o.  0384 

0.0343'  0.0397 

0.0282  0.0309 

0.0330  o.  0330 


o. 0044 
0.0086 
0.0x36 
o. 0x66 


0.0379 
0.0373 
o.  039X 
0.03x3 


o.  16 

O.  32 

O.  27; 

0.321 


.4391  0.321 

.46d  0.361 
.47S  0.41 


0.47  , 
o.  487 

o.  497 

o.  292 
0.353 
o.  386, 
0.409 


3< 
0.41 

0.45; 
0.49 

o.  x6 
0.33 
0.30 
o.  36 


0.0306  0.0331 

o.  0345-  0.03S4 

o.  0284  o. 0378 

0.0333  0.0397 

0.0044  0.03x3 

0.0080  0.03x4 

0.0x36  0.03S3 

0.0x66!  0.0390 

o.03o6^  o.o4a8 
0.0246  0.0470 
0.0286  o.  oSxx 
0.03261  o.oSSx 


0.0044 
0.0086 
0.0x26 
0.0x66 


o. 0339 
0.03S9 
0.04x6 
0.0464 


aI 


0.434,  0.43'  0.0306   0.0S31 

0.436  0.48  o.  0346I  o.  0S93 

0.444'  o.  S4   0.0386  0.0653 

0.4S3  o.  S9'  0.0336!  0.0709 

!  1  i 


-  0.26  «  Ratio  of  Depth  of  Steel  in  Compressioo  I  a >- 0.3  »  Ratio  of  Depth  of  Steel  in  Compres- 
to  Depth  of  Steel  in  Tension.  |  sion  to  Depth  of  Steel  in  Tension. 


9    ! 


O.ooS 
o.ox 
o.  oiS 
0.02 

O.  035 

0.03 
o.  035 
o.  04 

O.ooS 

o.oi 

o.oiS 

0.03 

o.  03S 
0.03 
0.03S 
0.04 

O.ooS 

O.OI 

o.oiS 
0.02 

0.02S 
0.03 


o.ooiaS' 
0.002S 
0.0037S 
O.ooS 

0.0063S 
0.0075 
0.0087S 
o.  010 

0.002S 
O.ooS 
0.007  5 
o.ox 

0.012S 
o.oiS 
0.0X7S 
o.oa 

O.ooS 

O.OI 

o.oiS 
o.  03 

o.  03S 
0.03 


o.  035    o.  03S 
,0.04     0.04 

O.ooS!  0.0075 
0.01  {  o.oiS 
0.01  Si  o.oaaS 
o.oa  I  0.03 


o.  316J  o.  iS    0..004S  o.  04S8 

0.4081  0.19   0.0086  0.0330 

0.46SI  0.33}  0.0136  0.031X 

0.5071  0.34   0.0x64  0.03ZS 


539' 
0.565I 


0.36  0.0303,  0.0331 
0.38  0.0340  0.033a 


O.oaS 
0.03 
0.035 
0.04 


o.  588|  0.30  0.0378   0.0338 
o.  31    0.0316J  0.0349 

o.oodSi  0.0476 
o.oo85  0.0347 
0.013SJ  0.034a 
0.0x64^  0.03S4 


0.3x4!  o.  iS 
0.398    o.  X9 
0.4S0 
0.487 


D.33 

O.  30 


o.  S14 
o.  S37 
o.S5(i 
o.  S70 


0.39 
0.33 
0.34 
0.36 


o.o3oa^  0.0373 
o.oa4o'  0.0386 
0.0378  0.0404 
0903  X  5;  0.042  a 


0.308  O.xS  0.004$,  o. oS33 

0.383  o.  30  o.oo8Si  0.0386 

0.43S  o.  35  o.  oi34|  0.0406 

0.4S4  0.39  0.0x63!  0.043S 

O.47S  0.33  0.0300  0.0466 

0.49X  0.37  0.0338  o.o5o4 

o.  S04  0.41  o.  oa76  0.0543 

o.  5x5  0.44  0.03x4  0.0S77 

0.304  o.  iS  0.0044  0.0S67 

0.369  0. 33  0.0084  0.0446 

0.404  0.37  0.0x23  0.0475 

0.438;  0.3a  0.0I6I  0.0SI9 


0.0375  0.444  0.37  0.0x99  0.0S76 

0.0^5  0.4S7  0.43  0.0337  0.0633 

o.  0935  0.466  0.47  0.037S  o.o68x 

0.06   I  0.47S'  0.53  0.0313  0.0733 


O.ooS'  o.ooisS  0.318  0.14  0.004S  o.  X687 

O.OI  '  0.002S  0.41 1  0.18  0.0086  0.04S5 

O.oiS  0.00375  0.468  0.21  0.012S  0.0395 

0.02  .  O.ooS  j  o.  Six  0.23  0.0x63.  0.0377 


o.  02S'  0.0063SI  o.  S44  0.3S 

0.03  i  0.007S  I  0.571  0.37 

0.035!  0.0087S1  o.  S92  0.29 

0.04  o.oio  j  0.611  0.30 


O.ooS  o. 003S 
O.OI  I  O.ooS 
o.oiS  0.007S 

0.03  I  o.ox 

o.  osS  o.  013S 
0.03  I  O.oxS 
o.  03S,  0.0x75 
0.04  i  o.  03 

o.ooSi  O.ooS 

O.OI  I  O.OI 

o. oiS^  O.oiS 
o.oa  >  0.03 


0.330  O.xS 

0.404  o.  19 

0.4S6  0.22 

o. 49S  0.35 

0.S32  0.27 

o.  S46  o.  39 

0.564  0.31 

o.  S80  0.33 

0.317  o. X4 

0.393  0.19 

0.438  0.33 

0.468  0.27 


o.o3ox;  0.0375 

0.0338  0.0376 

0.037S  0.038a 

0.03x1.  0.0389 

0.0045  o.  iSiS 
0.008S  0.0489 
o.oi34|  0.0433 
0.0x62]  0.0433 

0.0199  0.0439 
0.0336  0.0434 
0.0272'  0.0448 
o.  0308]  o.  0463 


0.0044  o. 1790 

0.0084!  o.oSSo 

0.0123  0.0499 

0.0160  o. o5o7 


,03S'  O.O2S     0.490  0.31  0.0197.  O.0S29 

0.03  ,  0.03    o.5o7  o.  34i  0.0233'  0.0SS6 

0.03S  o. 03S   o. S21  0.37  0.0269.  0.0S8S 

0.04  1  0.04    0.532  0.40  0.030S  0.0616 

O.ooS  0.0075 

O.OI  o.oiS 
o.oiS 


0.0225  ' 

0.03 


0.313  O.  14'  0.0044  0.3360 

0.384  0.20  0.00X4  0.0614 

0.423  0.35  o.oii?  o.o574 

0.447  0.30  o.  01S9  0.059S 


0.02S  0.037S  0.464  0.34  O.OX9S  0.063S 

0.03  0.045  0.478  0.38  0.0231  C.0694 

0.03S  o.  oSsS  0.490  0.43  0.0366  0.0733 

0.04  '  0.06  0.497  0.46  0.0301  0.0770 


Si8 


TABLE  9.    FLAT  SLABS. 

Data  for  Determining  Bending  Moments  for  FLAT  SLABS  SUPPORTED 
ON  COLUMNS.     (See  page  4Ss).    For  example,  see  page  ^Sy. 

Ride.  To  find  maximum  bending  moment  in  a  flat  plate  loaded  uniformly  and  supported  on 
columns,  or  other  fixed  supports: 

Determine  radius  of  support,  ro.  and  radius  of  surface  assumed  to  act  as  a  fixed  circular  plate, 
ri.  (for  a  floor  area  this  may  be  taken  at  i  the  diagonal  distance  between  the  circumferences  of 
the  support  plus  the  radius  of  the  support). 

Compute  load  per  linear  foot,  q,  on  outer  edge  of  the  circumference  (see  p.  485). 

Take  for  w  the  load  per  square  foot  on  slab. 

Select  a  proper  value  for  Poisson's  ratio.  0,  using  0.1  ordinarily. 

Substitute  corresponding  constants  in  formulas 

Max.  Mf  w  ro*  (0.2  +  C|  +  C,) 
Max.  M^-  qroiC^  +  C^) 

These  are  moments  at  edge  of  support  causing  radial  fiber  stresses. 

Sum  of  these  bending  moments  (il/j  +  3f^)  gives  the  total  bending  mom^it,  Af,  to  use  in 
finding  depth  of  slab  required  at  support  and  amoimt  of  steel,  from  ordinary  beam  and  slab  form- 
ulas. 

Note  that  if  tp  is  in  pounds  per  square  foot.  9.  in  pounds  per  foot  of  lengtli  an(},.  ro.  in  feet 
the  moment)*.  .Vj  and  .V^  will  be  in  foot-pounds  per  foot  of  width  or  in  inch-p<mnds  per  inch  of 
width  of  the  slab.     If  moments  at  other  points  are  required,  use  formulas  (54 )  io  (57 )  on  page  485 


Ratio  outer 
to  inner 
radius 

»i 

Constants 

in  formulas  (62)  to  (67).  pages  485  and  4Kr.. 

Poisson's 
ratio 

For  uni 

formly  dl 

stributed  loading. 
,       C3              C4 

For  oircumferenti.'il  loa 
Ca         Cf,           Cc 

kding. 

0 

c, 

c. 

Q 

(1) 

(a) 

(3)      , 

(4) 

(5) 

(6) 

(7) 

i      (8) 

1   ^*^ 

(10) 

0.74 

0.21 

2.47 

0.7a 

1.33 

0.43 

2.47 

'  1.35 

ais 

l:it 

0. 10 

3.86 
5.56 

1.54 

1.87 

0.94 

3.09 

2. 07 

0.075 

0.6S 

3.73 

3.57 

1.49 

3.71 

a.S7 

3*5 

IVy 

1.44 

7.57 

4.27 

3.30 

2.0S 

4.33 

3-71 

2.53 

9.89 

6.22 

4.06 

2.72 

4.9a 

4.57 

a'.s 

7.77 

1:!,' 

13.  52 

8.58 

1.86 

i.6r 

3.40 

5.56 

5.48 

10.  aS 

15.45 

11.37 

409 

6.1.S 

6.40 

0.72 

0.19 

2.5t 

III 

o.7» 

1.19 

o!96 

2.54 

1.35 

i'.S 

1.44 

0.X3 

1.53 

X.81 

3.16 

2.08 

0.70 

2.73 

2.48 

X.53 

3.80 

3.88 

0.1 

3*5 

l.U 

7.75 

4.29 

3.19 

2.1$ 

443 

3.73 

5.50 

10.13 

6. 25 

3.93 

2.80 

5.07 

^?° 

4.S 

7.5a 

4.05 

12.80 

8.61 

4.71 

3.41 

5.70 

5.53 

9.95 

5.84 

i5.8o 

11.46 

5. 50 

,4.22 

,   6.33 

6.47 

0.67 

o.iS 

2.64 

0.67 

1. 12 

o.5i 

3.65 

1.36 

2.5 

1.35 

0.  20 

4.12 

1.53 

1.69 

I.  04 

3- 30 

3.  10 

2.3t 

3-57 
S.16 

o.So 

5.95 

2.72 

a. 3a 

1.64 

3.96 

2.91 

o.i5 

3*5 

1.70 

8.  10 

4.30 

2.97 

2.27 

4.62 

3.76 

2.89 

10.60 

6.31 

3.66 

2.95 

5.30 

4.65 

4^5 

7.06 

4-42 

13-40 

8.72 

4.38 

3.66 

5.96 

5.57 

9.3a 

6.  30 

16. 52 

IX.  60 

5.13 

4.4a 

6.61 

6.53 

0.63 

0.17 

2.76 

0.67 

i.o5 

0.57 

2.76 

1.37 

I'.S 

1.27 

0.27 

4.30 

1.52 

1.58 

I.  13 

3.45 

3. 12 

0.2 

2.16 

O.Qf 

6.20 

2.71 

2.16 

I.  74 

4. 14 

2.94 

3.  5 

3.34 
4. Si 
6.58 

1.87 

8.45 

4.3a 

2.76 

3.39 

4.83 

3.79 

3-  M 

11.06 

6.34 

3  40 

3.  10 

^   Si 

4.70 

4.5 

1           5. 

4.73 
6.71 

.   14.00 

8.78 

4.06 

3-90 

6.  30 

5.65 

8.69 

17.25 

II.  71 

4.75 

4.6a 

6.90 

6.63 

5X9 
TABLE  10.  TABLE  FOR  CONSTANT  CV 

Daia  for  Determining  Depth  of  Beam,  Moment  of  Resistance  and  Reinforcement 


To  b*  u§ed  in  formulat  for  Depth  of  redanoular  beam  or  tiab.    d 


'-<^yj1 


and  in  formukte  for  MomerU  of  Reoietanee  M  *         '''^Jt* 

(Beevp.^lSand7fA,) 

Basedjm  dimensions  in  inches  and  moments  in  inch-pounds. 


'   ~ 







BATIO  OV  MODUU  OV  8TB1IL  TO 

Ratio  of  Modolioi  Sted  to 

QONGUn  n  -  10 

'-•5       i     ^1 

llf    J 

3 

If 

p 

Concrete  11  =  15 

1 

1 

.sa2  .s§l     .2,1 

i 

h 

i           P 

c 

k            1              p 

c 

lb.  per 

lb.  per 

9<l.  in. 

■q.  E 

~~1 

xaooo 

5oo 

o.a94 

0.903  !  0.006X 

0.  X33 

0.384  !  0.872 '  0.0080 

0.X09 

s 

55o 

0.3x4 

0.89S  1  0.007a 
0.889  ,  0.0083 

0.  XX4 

0.407  1  0.864 

0.0093 

o.xoa 

3 

600 

0.333 

0.  X06 

0.438  1  0.857 

0.0107 

0.095 

t 

65o^ 

"^'^ll 

0.883  '  0.009S 

o.xoo 

0.448  ;  o.85z 
0.467  i  0.844 

0.0x21 

0.000 
0.085 

^f'. 

0.368 

0.877  1  0.0108 

0.094 

0.01A6 

6 

7So' 

0.384 

0.87a 

0.0X30 

0.089 

0.484     0.839  >  o.oiSi 
O.Sox      0.833  '  0.0167 

o.o8x 

7 

800 

0.400 

0.867 

0.0133 

0.085 

0.077 

8 

X4000 

5oo 

0.363 

0.9x3 

0.0047 

O.X39 

0.348 

1 
0.884  i  0.0062 

0.114 
o.xoo 

9 

55o 

•o.a8i 

0.906  j  o.ooSS 

0.  X30 

0.373 

0.876 

0.0073 

xo 

600 

0.399 

0.900  '  0.0064 

o.xxx 

0.393 

0.869 

0.0084 

0.099 

zx 

65o 

0.3x8 

0.894  ;  0.0074 

0.  X04 

0.409 

0.86X 

0.0095 

l:m 

xa 

700 

0.333 
0.348 
0.364 

0.889  ,  0.0083 

0.098 

0.438 

0.8S7 

0.0107 

13 

j5o 

0.884  ,  0.0093 

::Si 

0.446 

0.85I 

0.0x20 

0.083 

14 

800 

0.879  1  0.0104 

0.463 

0.846 

0.0133 

0.080 

z5 

x6 

z6ooo 

Soo 

0.338 
0.3S6 

0.93X    0.0037 

0.X3S 

0.3x9 

0.894 

O.ooSo 

o.xx8 

55o 

0.9x5    0.0044 

0.909     o.ooSx 

1 

O.X35 

l:lil 

0.887 

o.ooSS 

O.IIO 

X7 

600 

0.373 

0.XI6 

o.88x  !  0.0067 

0.103 

x8 

6S0 

0.888 

0.904  1  0.00S8 

0.X09 

0.378 

0.874  1  0.0077 

0.096 

19 

700 

0.304 

0.899  .  0.0067 

0.X03 

0.397 

0.868     0.0087 

0.091 
0.086 

ao 

75o 

0.319 

0.894     0.0075 

0.096 

0.4x4     0.862  1  0.0097 

31 

800 

0.333 

0.889     0.0083 

0.093 

0.429      0.857  1  0.0107 

0.083 

%% 

aoooo 

Soo 
55o 

0.300 

0.933        0.0035 

0.938  '  0.0030 

0.X46 

0.373      0.909      0.0034 

o.xaT 
0.1  IB 

•3 

0.3X7 

0.134 

0.393  I  0.903      0.0040 

a4 

600 

0.233 

0.933  j  0.0035 

O.X34 

0.3x1      0.896      0.0047 

0.X09 

aS 

a6 

6S0 

0.346 
0.359 

0.918     0.0040 

O.XX7 

0.328  j  0.891      o.ooSa 

0.X03 

700 

0.914 

0.0045 
o.ooSx 

0.  xxo 

0.344  '  0.88S  '  0.0060 
0.359  ;  0.880     0.0067 

0.097 

'2 

75o 

0.373 

0.909 

0.104 

0.00a 
0.087 

a8 

800 

o.a85 

0.905 

o.ooS? 

0.098 

0.374  1  0.87S      0.0075 

%9 

34000 

Soo 

0.173 

0.943 

0.0018 

o.i57 

0.240       0.920        0.0025 

0. 256  i  0.915      0.0029 

0.135 

30 

SSo 

o.x85 

0.938 

0.002X 

0.145 

0.I3« 

O.XX6 

3X 

600 

0.300 

0.933        0.0025 

0.134 

0.273 

0.909  1  0.0034 

3a 

65o 

o.ai3 

0.929     0.0029 

O.X34 

0.288 

0.904  1  0.0039 

0.X09 

33 

700 

0.226 

0.92s      0.0033 

0.117 

0.303 

0.800  '  0.0044^ 

0.X03 
0.096 

J' 

V""" 

0.238 

0.921     0.0037 

0.  Ill 

0.319      0.894  '  o.ooSo 

800 

0.25l 

0.916 

0.0042 

o.ioS 

0.334 

0.889 

o.oo56 

0.09a 

Note  — For  int4>rmediate  streasee,  interpolate. 
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A  TREATISE  ON  CONCRETE 


TABLE  II.  DATA  FOR  DETERMIITING  DEPTH  OF  RECTANGULAR  BEAM 
OR  SLAB  OR  MOMENT  OF  RESISTANCE  FOR  DIFFERENT  PERCEN- 
TAGES OF  STEEL. 

Ratio  of  elasticity,  n  —  15. 

Rule  I.     To  fina  depth  of  beam  or  slab  for  a  given  percentage  of  steel: 
On  line  with  the  given  percentage,  select  the  higher  value  of  C.     This, 
substituted  in  formula 

(see  p.  418),  gives  the  smallest  permissible  depth.  Thus  for  0.004  steel  ratio 
the  value  of  C  from  column  (9)  must  be  used  instead  of  from  column  (6) 
because  the  latter  would  stress  the  steel  to  23  700  pounds,  which  would  not 
be  allowable.  It  is  evident  also  that  the  ratio,  of  steel  is  too  low  for  econ- 
omy, because  concrete  is  stressed  only  to  440  pounds. 

Rule  2.  To  find  amount  of  steel  for  a  given  beam  or  slab  and  given  load- 
ing with  stress  in  concrete  limited  to  650  pounds  per  square  inch  and  stress 
in  steel  to  16  000  potinds  per  square  inch: 

Compute  value  of  C  from  formula  Af   —  -^  (see  p.  754).     Locate  this 

value  either  in  column  (6)  or  (9),  whichever  satisfies  the  allowed  stresses, 
and  find  the  corresponding  value  of  p  in  the  first  colunm.  Thus,  if  C  = 
0.097,  i^  must  be  located  m  column  (9)  instead  of  colimin  (6),  because  the 
latter  would  give  a  higher  stress  in  steel  than  is  allowable.  The  desired  ratio 
of  steel  is  therefore  0.0077.  If  C  =  0.088,  it  must  be  located  in  column 
(6)  because  column  (9)  would  give  too  high  a  stress  in  concrete. 


1 

Ratio  moment  arm      t 

to  depth  of  steel.        \ 

Working  compressive 
strength  of  concrete 
Lb.  per  sq.  in. 

Maximum  fibre  stress 
in  steel  correspond- 
ing to/^-eSO 

1 

Constant  in  formula 
seepage  418 

111 
111 

Maximum  fiber  stress 
in  concrete  corres- 
pon^     to    /. 

ConsUnt  in  formula 
seepage  418          1 

P(l) 

k(2) 

/(3) 

/c(4) 

/•  (6) 

C(6) 

/•(7) 

fc   (8) 

C{9) 

0.002 

0.217 
0.258 

0.928 

650 

32900 

0.124 

16000 

290   0.183 

0.003 

0.914 

650 

28000 

0. 114 

16000 

370  10. 151 

0.004 

0.292 

0.903 

650 

23700 
20800 

0.108 

16000 

440   0-132 

0.005 

0.320 

0.893 

650 

0. 104 

16000 

500   0.118 

0.006 

0.344 

0.885 

650 

18600 

0. 100 

16000 

560  !  0.108 

0.007 
0.008 

0365 

0.878 

650 

16900 

0.098 

16000 

610   O.IOI 

0.384 

0.872 

650 

15600 

0.096 

16000 

670 

0.095 

0.009 

0.402 

0.866 

650 

14500 

0.094 

16000 

720 

0.089 

O.OIO 

0.418 

0.861 

650 

13600 

0.092 

16000 

760 

860 

0.085 

0.012 

0.446 

0.851 

650 

I2IOO 

0.090 

16000 

0.078 

0.014 

0.471 

0.843 

650 

IIOOO 

0.088 

16000 

950 

0.072 

0.016 

0-493 

0.836 

650 

1 0000 

0.086 

16000 

1040 

0.068 

0.018 

0.513 

0.829 

650 

9300 

0.085 

16000 

II20   0.065 

0.020 

0.531 

0.823 

650 

8600 

0.084 

16000 

I2IO 

0.061 
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The  table  below  gives  the  proportional  depths  of  the  neutral  axis  calcu- 
lated from  formula  (6)  on  page  420  for  various  percentages  of  steel  and 
moduli  of  elasticity.  Its  use  is  not  advised  for  ordinary  calculations  of 
moments  of  resistance  and  dimensions  of  beams  or  slabs,  because  it  presents 
no  mean  s  of  determining,  withdut  further  calculation,  the  stress  in  the 
steel  or  the  concrete,  and  therefore  is  liable  to  lead  to  uneconomical  design. 
Its  principal  use  is  for  determining  the  moment  of  resistance,  and  conse- 
quently the  safe  loading  for  beams  already  built. 


Proportional  Depth  of  Neutral  Axis  below  top  of  Beam  for  different  per  cents  of 
Steel  and  various  assumptions  of  Elasticity,.  (See  ^  310.) 


p 

Ratio  of  depth  of  neutral  axis  to 

k 

depth  of  center  of  steel  below  most  compressed  surface  of  beam 

«l  1  s 

III 

Ratioe  of  Modulus  of  Elasticity  of  Steel  to  Modulus  of  Concrete  in  Compression,  -=:£.  „  n 

Ec 

6              7.5               10                la                15               ao                y>              35             40 

0.001 
0.002 
0.003 

O.IO 

0.184 

0-173 

O.I  15 

0.159 
O.I91 

6.132 

o.iSi 
0.217 

0.143 

0.196 
0.235 

0.158 
0.217 
0.258 

0.181 
0.246 
0.292 

0.217 
0.292 
0.344 

0.232 
0.311 
0.365 

0.246 
0.328 
0.384 

0.004 
0.005 
0.006 

0.196 
0.217 
0.235 

0.217 
0.239 
0.258 

0.246 
0.270 
0.292 

0.266 
0.292 
0.314 

0.292 
0.320 
0.344 

0.328 

0.358 
0.384 

0.384 
0418 
0446 

0420 
0442 
0.471 

0428 
0464 
0493 

0.007 
0.008 
0.009 

0.251 
0.266 
0.279 

0.276 
0.292 
0.306 

0.31 1 
0.328 
0.344 

0.334 
0.353 
0.369 

0.365 
0.384 
0402 

0407 
0428 
0.446 

0471 
0493 
0.513 

0497 
0.519 
0.539 

0.519 
0412 
0.562 

0.010 
0.012 
0.014 

0.292 

0-315 
0.334 

0.320 

0.344 
0.364 

0.358 
0.384 
0407 

0.384 
0.402 
0436 

0418 
0446 
0471 

0463 

0.493 
0.519 

0.531 
0.562 
0.588 

ojil 

0.614 

0.584 

e.6ii 
0.638 

ox>i6 
0.018 
0.020 

0.353 
0.369 
0.384 

0.384 
0402 
0.418 

0428 
0446 
0463 

0457 
0476 

0493 

0493 
0.513 
0.531 

0.542 
0.562 
0.580 

0.61 1 
0.631 
0.649 

0.637 

0.657 
0.675 

0.660 
0.680 
0.697 

OU530 
0.040 
0.050, 

0446 
0.493 
0.531 

0483 

0.531 
0.569 

0.531 
0.580 
0.618 

0.562 
0.61 1 
0.649 

0.599 
0.649 
0.686 

0.649 
0.697 
0.732 
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DIAGRAM  I.     BENDING  MOMENTS  FOR  DIFFERENT  SPANS  AND  LOADS. 
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DIAGRAM  2.    BENDING  MOMENTS  FOR  DIFFERENT  SPANS  AND  LOADS. 
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DIAGRAM  3.    BENDING  MOMENTS  FOR  DIFFERENT  SPANS  AND  LOADS. 
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WORKING  STRESS  IN  REINFORCED  CONCRETE. 

The  Joint  Committee  on  Concrete  and  Reinforced  Concrete,  1909^  recom- 
mend working  stresses  as  follows:* 

(General  Assnmptions.  The  following  working  stresses  are  recommended 
for  static  loads.  Proper  allowances  for  vibration  and  impact  are  to  be 
added  to  live  loads  where  necessary  to  produce  an  equivalent  static  load 
before  applying  the  unit  stresses  in  proportioning  parts. 

In  selecting  the  permissible  working  streiss  to  be  allowed  on  concrete,  we 
should  be  guided  by  the  working  stresses  usually  allowed  for  other  materials 
of  construction,  so  that  all  structures  of  the  same  class  but  composed  of 
different  materials  may  have  approximately  the  same  degree  of  safety. 

The  stresses  for  concrete  are  proposed  for  concrete  composed  of  one  part 
Portland  cement  and  six  parts  aggregate,  capable  of  developing  an  average 
compressive  strength  of  2  000  pounds  per  square  inch  at  twenty-eight  days 
when  tested  in  cylinders  8  inches  in  diameter  and  16  inches  long,  under 
laboratory  conditions  of  manufacture  and  storage,  using  the  same  con- 
sistency as  is  used  in  the  field.  In  considering  the  factors  recommended 
with  relation  to  this  strength,  it  is  to  be  borne  in  mind  that  the  strength  at 
twenty-eight  days  is  by  no  means  the  ultimate  which  will  be  developed 
at  a  longer  period,  and  therefore  they  do  not  correspond  with  the  real  factor 
of  safety.  On  concretes  in  which  the  material  of  the  aggregate  is  inferior, 
all  stresses  should  be  proportionally  reduced,  and  similar  reduction  should 
be  made  when  leaner  mixes  are  to  be  employed.  On  the  other  hand,  if, 
with  the  best  quality  of  aggregates,  the  richness  is  increased,  an  increase 
may  be  made  in  all  working  stresses  proportional  to  the  increase  in  com- 
pressive strength  at  twenty-eight  days,  but  this  increase  shall  not  exceed 
25  per  cent. 

Beaiing.f  For  compression  on  surface  of  concrete  larger  than  loaded 
area. 

32.5  per  cent  of  compressive  strength  at  twenty-eight  days,  or  650  pounds 
per  square  inch  on  2  000  pound  concrete. 

Columns,  (a)  Plain  columns  or  piers  whose  length  does  not  exceed 
twelve  diameters, 

22^  per  cent  of  compressive  strength  at  twenty-eight  days,  or  450 

pounds    per   square  inch  on  2000  pound  concrete. 

(b)  Columns  with  reinforcement  of  bands  or  hoops. J 
27  per  cent  of  compressive  strength  at  28  days,  or  540  pounds  per  square 
inch  on  2000  pound  concrete. 
Vertical  steel  reinforcement  8100  pounds  per  square  inch. 

*  The  fonn  in  which  these  arc  given  corresponds  with  the  1909  Report  of  the  Reinforced  Concrete 
Committee  of  the  National  Association  of  Cement  Users. 

"I*  For  beams  and  girders  built  into  pockets  in  concrete  walls,  the  lower  compressive  stress  of  450 
pounds  per  square  inch  should  not  be  exceeded.. 

X  The  amount  of  band  or  hoop  reinforcement  must  be  at  least  i  per  cent  of  the  volume  of  the 
column  enclosed,  and  clear  spacing  of  the  bands  or  hoops  not  greater  than  one-fourth  the  diameter 
of  the  cndosfd  column. 


528  A  TREATISE  ON  CONCRETE 

(c)  Columns  reinforced  with  not  less  than  i%  and  not  more  than  4% 
of  longitudinal  bars  and  with  bands  or  hoops  spaced  not  greater  than  one- 
fourth  the  diameter  of  the  enclosed  column. 

32^%  of  compressive  strength  at  28  days,  or  650  pounds  per  square 

inch  on  2000  pound  concrete. 

Vertical  steel  reinforcement,  9750  pounds  per  square  inch. 

(d)  Columns  reinforced  with  structural  steel  column  units  which  thor- 
oughly encase  the  core, 

3*1%  of  compressive  strength  at  28  days,  or  650  pounds  per  square 

int  fi  on  2000  pound  concrete.* 

Vcrtirai  steel,  9750  pounds  per  square  inch. 

OompresfiioB  in  Extreme  Fiber.  For  extreme  fiber  stress  of  beams 
calculated  for  constant  modulus  of  elasticity, 

^2.5  per  cent  of  the  compressive  strength  at  twenty-eight  days,  or  650 
fMiunds  per  square  inch  for  2000  pound  concrete. 

Adjacent  to  the  support  of  continuous  beams,  stresses  15  per  cent  greater 

may  be  allowed. 

81i«ar.  T^iire  shearing  stresses  uncombined  with  compression  or  tension, 
6  per  cent  of  compressive  strength  at  twenty-eight  days,  or  120 pounds 
per  square  inch  for  2000  pound  concrete. 

Diagonal  Tension.  In  beams  where  diagonal  tension  is  taken  by  con- 
crete, the  vertical  shearing  stresses  should  not  exceed 

2  per  cent  of  compressive  strength  at  twenty-eight  days,  or  40  pounds 
per  square  inch  for  2000  pound  concrete. 

Bond  for  Plain  Bars.  Bonding  stress  between  concrete  and  plain  rein- 
forcing bars. 

4  per  cent  of  compressive  strength  at  twenty-eight  days,  or  80  pounds 
per  square  inch  for  2000  pound  concrete. 

For  drawn  wire. 

2  per  cent,  or  40  pounds  on  2000  pound  concrete. 

Bond  for  Deformed  Bars.f  Bonding  stress  between  concrete  and  de- 
formed bars  may  be  assumed  to  vary  with  the  character  of  the  bar  from 

5  per  cent  to  7J  per  cent  of  the  compressive  strength  of  the  concrete 
at  28  days,  or  from 

100  to  150  pounds  per  square  inch  for  2000  pound  concrete. 

*  Lower  stresses  than  these  should  be  used  unless  the  concrete  is  very  carefully  proportioned 
and  placed.    The  authors  recommend  500  lb.  per  sq.  in.  in  general  practice. 

f  No  recommendation  for  deformed  bars  is  given  in  the  report  of  the  Joint  Committee;  the 
values  given  are  those  suggested  by  the  Reinforced  Concrete  Committee  of  the  National  Asso- 
ciation of  Cement  Users. 
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Beinforcement.  The  tensile  stress  in  steel  should  not  exceed  lOooo 
pounds  per  square  inch  *  The  compressive  stress  in  reinforcing  steel 
should  not  exceed  16  000  pounds  per  square  inch,  or  fifteen  limes  the  work- 
ing compressive  stress  in  the  concrete. 

Modnlns  of  Elasticity.  It  is  recommended  that  in  all  computations  the 
modulus  of  elasticity  of  concrete  be  assumed  as  ^5  that  of  steel;  that  is, 
that  a  ratio  of  fifteen  be  employed. 


STANDARD  NOTATIONf 

i       —  thickness  of  slab,  i.e.,  thickness  of  T- flange. 

b       =  breadth  of  beam;  in  a  T-beam,  breadth  of  T- flange. 

6'      =  breadth  of  stem  of  T-Beam. 

d       «=   depth  from  surface  of  beam  to  center  of  tension  steel. 

p       —  ratio  of  cross-section  of  steel  in  tension  to  cross-section  of  beam  above 

this  steel. 
/>'     -  ratio  of  cross-section  of  steel  in  compression  to  cross-section  of  beam 

above  the  steel  in  tension. 
^      =   unit  compressive  stress  in  outside  fiber  of  concrete, 
/t      —  unit  tensile  stress,  or  pull,  in  steel. 
f'^      =  unit  compressive  stress  in  steel. 
/        «=»  average  unit  compression  in  a  column. 

n       "  E    '^  Ratio  of  modulus  of  elasticity  of  steel  in  tension  to  modulus  of 

elasticity  of  concrete  in  compression. 
k       —  ratio  of  depth  of  neutral  axis  to  depth  of  steel  in  tension. 
kd     «  distance  from  outside  compressive  surface  to  neutral  axis  in  beam  in 

which  the  depth  to  steel  in  tension  is  d, 
j       «  ratio  of  lever  arm  of  resisting  couple  to  depth  d, 
jd      «  arm  of  resisting  couple. 

z        =   depth  from  surface  of  beam  to  center  of  compression. 
M     =  moment  of  resistance  or  bending  moment  in  general. 
Mb   =  bending  moment. 
Mr    =-  resisting  moment. 
A/j    —   bending  moment  in  a  flat  slab  causing  radial  fibre  stress  for  loading 

distributed  along  the  edge  of  the  fixed  plate. 
A/6    -  bending  moment  in  a  flat  slab  causing  radial  fibre  stress  for  loading 

uniformly  distributed  over  the  plate. 

V  -  total  shear. 

V  =»  unit  shear. 

xf      —  imit  working  shear. 
u      «  unit  bond. 

0  —  circumference  of  one  bar. 

lo  «  total  circumference  of  all  bars  in  a  beam. 

A  —  total  area. 

Am  —  area  of  steel. 

w  —  unit  loading  for  uniformly  distributed  load. 

q  —  unit  loading  for  circumferential  loading. 

«  «  diameter  of  bar. 

r  =-  ratio  unit  cost  of  steel  to  unit  cost  of  concrete. 

1  —  span  of  beam. 

♦If  the  tteel  has  a  high  clastic  limit  and  is  of  the  cxccpb'onal  quality  called  for  by  the  specifi- 
cations on  page  38,  the  authors  would  frequently  permit  a  stress  as  high  as  20000  pounds  per 
squ^e  inch. 

tSubstantially  as  adopted  by  the  Joint  Committee  on  Concrete  and  Rcinfoiccd  Concrete  and 
at  used  in  this  Treatise. 
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II  «-  longer  span  of  a  rectangular  slab. 

l^  ^  shorter  span  of  a  rectangular  slab. 

ilAj  -*  bending  moment  of  longer  beam. 

Af *  =•=  bending  moment  of  shorter  beam. 

et  =  denominator  in  bending  moment  formula  Af  «- 

f«      =*   number  of  bars  at  the  center  of  beam. 

m^     ^   number  of  bars  to  be  bent. 

C      —  t-onstant  from  Table  lo,  p.  519. 

Ct,Cm,  C^,  -  constant  from  Table  S,  p.  516. 

C^,C^^Ca,Cti,    —   constant  from  Table  9,  p.  518. 

C#,Cfr   ^   constant  from  Table  on  p.  454. 

ry       "^    inner  radius  of  flat  plates  in  feet. 


Redan ^itlar  beam: 


M 


Depth  of  steel,  d  '-'Cyj^ 


Tension  in  isteel,  /• 


COMMON  FORMULAS. 


Reference 
to  Po^e 


M 
A,id 


Unit  shear,  v  ■■ 


V 
'  hjd 


Riitio  sp:in  to  depth  not  l_  - « 

retiuiring  stirrups,       d^  i.taOv 


418      Steel  area,  At  —  pbd 

'    Compression  in  concrete, 

I 

447  V 

Unit  bond,  u  =  • .  y  - 

45<J 


Referenea 
to  Page 

418 


420 


4S7 


T-Bsam: 


M 


Hori^wntal  steel,  A9  =  — 7    — r"> 
(approx.) 

Anea  mquired  by  shear,  b'id  -  -)> 


V 

20 

424 


D*;pth  of  neutral  axis, 

,  ,       2ndAt-^bt^ 
2nA,  -\-  2bt 
Moment  arm, 

jd^d-z 
Tension  in  steel, 

^*  *  "Ajd 


755 
755 
756 


Economical  depth,  d  —       —    v'-r  r,  425 

T  .V,     .U  U  ^       Mb  -Mr 

Length  of  haunch,  ^  =    ^    T/.      " 


(approx.) 


^kd  -  2t  I 
2kd  -  t    3 


Compression  in  concrete, 

-  Mkd 

fc  =^ 


bt(kd-  it)jd 


430 


755 


756 


REINFORCED  CONCRETE  DESIGN  531 

Beam  with  Steel  in  Top  and  Bottom: 

Moment,  M  «  febd^Cc  ]  which  ever  is  A/ 

OT  ^hbd^Cj    larger         428  '    Compression  in  concrete,  fc  =  ^^^^  •  4^8 

M  i  .,         M 

Tension  in  steel,  /,  -  ^^r^  428  |    Compression  m  steel,  fa"  f,^  C't       ^ 

Flat  Plates 
Radial  loading,  Circumferential  loading, 

Max.  A/2  -  ivTf^  (o.a  +  Ci  +  C,)    486  Max  Mb  ■=  qro  {Ca  +  Cb)  486 

Column: 

Average  unit  load, 
t  __  t  p 

Ratio  steel,  p  -  ,  '.     £^ -^  49 1  ;i  -  /  -  /c  [i  +  («  -  1)  /»]  49 1 

Area  column.  >l  -  ^^ ,,  +  (J  _  ,)  p,  491 

Area  of  stirrups,  A,-  -  *  y^  449       Spacing  of  stirrups,  5  -  -    ^  ^  450 

Distance  from  sup-  i      ^'6/^  ^^'^  distance  o       \ 

port  where  no     :r  -  ;  -     /  45'         from  support      -  -  (  1  -  v  ^'^^  )  459 

stirrups  needed  ^         ^  where  rods     *'       2  V       \  am  /  ^5V 

may  be  bent. 

Diameter  vertical  stirrup  .       ^   ,  At      i 

for  square  or  round  bar,   *    <C^d    454       For  other  shapes, —  <  -  C«d  454 

Diameter  inclined  stirrup  .       ^   ,  -At      i 

for  square  or  round  bar,    *  <  ^6"     454       For  other  shapes,  —  <  -Cftd  454 

Distribution  of  slab  load  to  supporting  beams: 
For  longer  beam  For  shorter  beam, 

A^z-^itf/l^i-^IJ^').  431  !  Af. -Hiw®  431 
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CHAPTER  XXII 
ARCHES 

BY   FRANK   P.   McKIBBEN 

The  treatment  of  arch  design  by  what  is  termed  the  elastic  theory,  although 
generally  considered  a  complicated  problem,  as  a  matter  of  fact  is  easily 
handled  by  one  who  is  familiar  with  elementary  mechanics  and  with  the 
principles  of  reinforced  concrete  beam  design.  The  process  is  necessarily 
somewhat  lengthy,  involving  extended  operations  in  simple  arithmetic,  but 
by  following  the  analysis  presented  in  the  following  pages  it  can  be  readily 
understood.  It  is  doubtful  whether  in  the  whole  category  of  the  design  of 
structures  there  is  a  prettier  application  of  mechanics  and  mathematics 
than  the  design  of  a  reinforced  concrete  arch  bridge. 

While  in  a  volume  of  this  s'ze  it  is  impossible  to  present  all  phases  of  the 
subject,  the  underlying  principles  are  treated  in  suflScient  detail  and  with 
a  discussion  thorough  enough  to  permit  an  engineer  to  safely  design  an  arch. 

Following  a  brief  historical  introduction  discussing  the  use  of  concrete 
versus  steel  construction,  the  different  forms  of  arches  are  reviewed  with 
suggestions  for  design;  the  loading  for  different  conditions  is  scheduled 
(p.  541);  the  outer  forces  are  analyzed,  inc'uding  the  effect  of  temperature 
(p.  553) ;  the  method  of  procedure  to  be  followed  in  arch  design  is  taken  up 
in  a  practical  example  item  by  item  (p.  574);  allowable  unit  stresses  are 
suggested  (p.  583);  the  design  of  abutments  is  outlined  (p.  583);  and  a 
few  illustrations  of  existing  bridges  are  presented 

Girder  bridges  are  not  treated  specifically  in  this  chapter,  but  they  may 
be  readily  designed  by  applying  the  principles  of  reinforced  concrete  beam 
and  slab  construction  as  treated  in  Chapter  XXI  on  Reinforced  Concrete. 

The  treatment  of  conduit  or  sewer  arches  which  are  so  deeply  imbedded 
as  to  require  computations  for  earth  pressure  is  referred  to  on  page  693. 

Perhaps  the  most  interesting  feature  of  the  present  chapter  is  the  com- 
plete analysis  of  a  typical  arch  which  is  presented  on  page  574.  The  steps 
to  be  followed  are  outlined  consecutively  and  the  mathematical  processes 
indicated  in  full. 

The  formulas  for  distribution  of  stress  given  on  page  560  apply  not  only 
to  arch  design  but  also  to  column  and  beam  design  where  there  is  eccentric 

^he  authors  are  indebted  to  Prof.  McKibbcn  for  this  chapter,  which  has  been  especially  pre- 
pared by  him  for  this  treatise. 
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loading  or  thrust  in  place  of  or  in  addition  to  the  ordinary  loads.  To  facili- 
tate the  understanding  of  the  formulas,  a  departure  is  made  from  the  usual 
notation  schedule,  which  must  necessarily  be  several  pages  away  from  the 
work,  by  placing  in  addition,  at  the  bottom  of  each  page,  a  brief  definition 
of  all  the  symbols  used  on  that  page. 

OONORETE  VERSUS  STEEL  BRIDGES 

Reinforced  concrete  either,  as  arch  or  girder  spans,  is  being  used  not  only 
in  preference  to  steel  trusses  or  steel  girders,  where  the  stone  arch  is  too 
expensive  to  be  considered,  but  the  concrete  bridge  is  frequently  replacing 
the  old  steel  structure.  The  reasons  generally  conceded  for  this  wide- 
spread growth  may  be  briefly  stated  as:  (i)  greater  durability;  (2)  less 
cost  of  maintenance;  (3)  less  vibration  and  less  noise;  (4)  more  aesthetic 
effects. 

The  relative  first  cost  for  concrete  and  steel  depends  upon  the  local  con- 
ditions. In  many  places  a  concrete  bridge  can  be  built  for  less  than  a  first- 
cla.ss  steel  span,  although  it  cannot  so  readily  compete  with  the  flimsy  trussed 
spans  frequently  seen.  The  concrete  may  be  laid  with  less  skillM  labor 
than  the  steel  bridge,  but  since  the  concrete  structure  is  built  on  the  spot, 
while  the  steel  is  prepared  in  an  established  shop,  even  more  careful  super- 
vision and  inspection  are  necessary  with  the  concrete.  The  foundations  for 
a  concrete  arch  are  frequently  more  expensive  than  concrete  abutments 
for  a  steel  truss  because  of  the  greater  area  required  to  take  the  thrust,  while 
on  the  other  hand,  in  rock  or  other  hard  material,  a  less  quantity  of  concrete 
may  be  required  for  the  arch  abutments.  This  part  of  the  design  may  often 
be  the  determining  feature  from  the  economical  standpoint. 

The  most  serious  objection  to  steel,  especially  for  highway  bridges,  lies 
in  the  fact  that  unprotected  it  cannot  resist  for  a  great  length  of  time  the 
oxidation  due  to  air,  water  and  locomotive  gases,  and  unless  properly  cared 
for  and  frequently  painted,  it  rusts  badly.  The  examination  by  the  author 
of  this  chapter  of  approximately  600  highway  bridges  carrying  electric 
railways  proves  that  frequently  these  bridges  are  not  properly  maintained, 
many  of  them  receiving  little  or  no  attention  for  years  at  a  time,  so  that  the 
structures  are  often  badly  corroded,  and  in  fact,  cases  are  on  record  where 
subordinate  members  of  steel  bridges  have  rusted  away  completely  in  less 
than  fifteen  years 

In  a  concrete  bridge  the  steel  is  effectively  prevented  from  rusting  by  the 
concrete  in  which  it  is  imbedded  (see  p.  327),  so  that,  when  properly  designed 
and  built,  no  repairs  whatever  should  be  required,  and  no  limit  can  be  placed 
upon  the  life  of  the  bridge. 
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Concrete  is  strongest  !n  compression,  and  is  therefore  eminently  suit- 
able for  use  in  arch  spans  where  the  stresses  are  largely  compressive.  The 
mass  of  the  concrete  and  the  quantity  of  earth  filling  or  ballast  over  the 
arch  so  deaden  the  impact  due  to  traffic  that  in  many  cases  no  impact 
allowance  need  be  made,  while  at  the  same  time  the  noise  and  vibration 
which  occur  in  steel  spans  are  avoided. 

USE  OF  STEEL  REINFOROEBIENT 

The  use  of  steel  reinforcement  in  a  concrete  arch  is  desirable  but  not 
absolutely  necessary,  as  it  is  possible  to  construct  a  concrete  arch  like  the 
Walnut  Lane  Bridge  in  Philadelphia  (see  p.  532)  with  the  concrete  vous- 
soirs  laid  in  blocks,  each  block  forming  a  voussoir  like  the  stones  in  a 
masonry  arch.  At  the  same  time  under  ordinary  conditions,  while  the  intro- 
duction of  steel  does  not,  with  the  present  knowledge  of  concrete  arch  design, 
permit  great  diminution  in  section,  it  does  give  considerable  added  strength 
at  comparatively  low  cost  and  may  prevent  the  formation  of  cracks  in  the 
concrete  and  take  tension  caused  by  any  imforeseen  action  of  the  arch, 
such  as  settlement  of  foundations,  improper  allowance  for  temperature  or 
shrinkage  of  the  concrete  while  hardening. 

The  area  of  the  cross  section  of  the  longitudinal  steel  bars  in  solid  arch 
rings  is  to  a  certain  extent  arbitrary.  Good  practice  sanctions  i%  to  i  J  % 
of  the  ring  at  the  crown  and  the  exact  quantity  to  use  must  first  be  selected 
by  judgment,  and  then  tested  by  the  computation  and  revised  if  necessary. 

As  in  columa  design  (see  p.  489),  it  is  impossible  to  stress  the  steel  in 
compression  to  an  amount  ordinarily  proper  in  structural  steel  work, 
because  in  so  doing  the  deformation  would  be  so  great  as  to  overstress 
the  concrete.  The  actual  compressive  stress  in  the  steel,  therefore,  can 
never  be  greater  than  the  working  stress  in  the  concrete  multiplied  by  the 
ratio  of  the  modulus  of  elasticity  of  steel  to  that  of  concrete.  Under  ordi- 
nary conditions  this  limit  on  the  steel  may  be  taken  as  7500  pounds  per 
square  inch. 

Since  the  beginning  of  this  century  there  has  been  a  remarkable  development 
in  methods  of  construction  and  in  our  knowledge  of  the  principles  of  rein- 
forced concrete  arch  bridges,  but  even  yet  engineers  incline  to  employ  a 
somewhat  excessive  quantity  of  concrete  in  the  solid  rings  of  ordinary  high- 
way concrete  arches.  This  is  frequently  out  of  proportion  to  the  quantity  of 
material  used  in  a  reinforced  concrete  ribbed  arch  or  a  steel  arch.  Improve-  ' 
ments  in  arch  design  evidently  lie,  as  is  indicated  in  subsequent  pages,  in 
the  substitution  of  comparatively  narrow  ribs  for  solid  arches  and  in  the 
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use  of  hollow  abutments  with  earth  filling  in  place  of  solid  concrete  abut- 
ments. This  will  considerably  reduce  the  cost  of  reinforced  concrete  arches. 

mSTORT  OF  OONORETE  ABOH  BRIDGES 

In  the  development  of  concrete  bridges  it  is  natural  that  the  arch  rather 
than  the  beam  should  have  been  the  first  type  of  bridge  to  be  constructed. 
It  was  a  comparatively  short  step  from  the  stone  voussoir  arch  to  the  con- 
crete voussoir  or  to  the  monolithic  arch.  One  finds  therefore  many  concrete 
arch  bridges,  and,  until  recently,  few  beam  bridges,  although  for  short  spans 
beam  bridges  are  now  being  constructed  in  considerable  numbers,  both 
in  this  country  and  abroad. 

The  first  plain  concrete  arch  of  any  importance  was  built  in  Europe  in 
1869  and  is  known  as  the  Grand  Maitre  bridge  at  Fontainebleu  Forest. 
It  has  a  maximum  span  of  115.8  feet  and  carries  the  aqueduct  of  the  Paris 
waterworks  from  Vanne.  The  first  plain  concrete  arch  in  the  United  States 
was  constructed  in  187 1  by  John  C.  Goodridge  in  Prospect  Park,  Brook- 
lyn, and  has  a  span  of  31  feet.  The  earliest  reinforced  concrete  arch  in 
Europe  of  which  there  is  a  well  defined  record  was  built  in  Copenhagen 
Denmark,  in  1879,  with  a  span  of  71.7  feet.  It  is  probable,  however,  that 
Jean  Monier  of  Paris  was  the  inventor  of  the  reinforced  concrete  arch  and 
that  he  built  some  bridges  before  the  dates  mentioned.  In  the  United  States 
the  first  reinforced  concrete  arch  on  record  was  erected  in  1889,  with  a 
span  of  35  feet,  by  Ernest  L.  Ransome  at  Golden  Gate  Park  in  San  Francisco. 

When  these  structures  are  compared  with  the  233  feet  span  of  the  Walnut 
Lane  Bridge  in  Philadelphia,  which  in  1908  was,  with  perhaps  one  excep- 
tion, the  longest  plain  concrete  arch  in  existence,  with  the  230  feet,  3-hinge 
Grunwald  Arch  at  Munich,  Bavaria,  or  still  more  sharply  with  the  Hudson 
Memorial  design  for  an  arch  across  the  Spuyten  Duyvil  Creek  with  a  span 
of  703  feet,  a  wonderful  development  is  observed. 

Although  in  a  very  few  cases  concrete  bridges  built  during  this  develoi>- 
ment  have  failed,  every  such  failure  can  be  traced  to  a  direct  disregard  of 
well  known  principles  of  design  or  construction.  Moreover,  as  a  matter 
of  fact,  accidents  to  concrete  arches  have  been  much  fewer  than  the  failures 
of  wrought  iron  or  steel  bridges  during  the  corresponding  period  of  metal 
bridge  development. 

OLASSmOATION  OF  ABOHES 

Arches  in  general  may  be  classified  with  reference  to  the  material  of  which 
they  are  made,  the  arrangement  of  the  spandrels  and  arch  rings,  or  the 
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number  of  hinges.  Reinforced  concrete  arches  may  be  divided  as  to  the 
arrangement  of  the  reinforcement  into  three  groups:  the  Monier,  Melan 
and  Wiinsch  t3rpes.  The  Monier  arch  in  its  developed  form  is  the  type  most 
commonly  used  in  the  United  States.  This  system  of  reinforcement  was 
invented  by  Jean  Monier  about  the  year  1876.  As  first  devised,  a  wire  net- 
ting was  imbedded  in  the  concrete  near  the  soffit,  but  later  two  nettings 
were  used,  one  near  the  soffit,  and  the  other  imbedded  in  the  concrete  near 
the  extradosal  surface.  Wire  netting  of  small  mesh  with  wires  of  equal 
size  in  both  directions  obviously  is  not  well  suited  for  use  in  an  arch  and 
considerable  improvement  was  soon  effected  in  this  type  by  making  the 
longitudinal  bars  of  the  reinforcement  heavier  than  the  transverse. 

In  the  usual  design  a  layer  of  longitudinal  bars  is  imbedded  near  the 
intrados  and  an  equal  number  near  the  extrados,  the  bars  of  the  two  layers 
being  connected  with  small  bars  or  stirrups.  Transverse  bars,  at  right 
angles  to  the  longitudinal,  form  with  them  a  netting  both  in  the  top  and 
bottom  of  the  arch.  They  serve  to  prevent  cracks  in  the  concrete  and  dis- 
tribute the  loads  laterally.  These  cross  bars  also  act  with  the  stirrups  in 
holding  the  longitudinal  bars  in  place  during  construction. 

Th^  principal  longitudinal  bars  are  designed  to  cany  tension  due  to  the 
bending  moment  and  to  assist  the  concrete  in  compression  caused  by  the 
thrust  and  the  bending  moment. 

Melan  Type.  This  system  was  invented  by  Joseph  Melan  of  Brunn, 
Austria,  in  1892.  The  reinforcement  consists  of  curved  steel  ribs  imbedded 
in  the  concrete  and  extending  from  abutment  to  abutment.  For  short  spans 
the  ribs  are  simply  curved  I-beams  and  for  long  spans  each  rib  is  made  of 
two  angles  near  the  extrados  latticed  to  two  angles  near  the  intrados.  The 
built-up  ribs  thus  formed  are  usually  deeper  at  the  springings  than  at  the 
crown  of  the  arch.  The  principal  function  of  the  lattice  bars  is  to  hold  the 
angles  in  position  when  the  latter  are  stressed,  and  to  make  a  unit  which 
is  easy  to  handle  during  erection.  By  far  the  most  important  function  of 
steel  reinforcement  is  to  carry  bending  moment,  and  the  steel  in  the  Melan 
type  can  be  easily  placed  and  kept  in  position  during  erection  so  as  to  fix 
positively  its  location  in  the  finished  structure.  The  material  in  the  lattice 
bars  of  the  ribs  or  in  the  webs  of  the  I-beams  is  not  economically  placed^ 
The  first  Melan  arch  in  the  United  States,  of  30  feet  span,  was  erected  at 
Rock  Rapids,  Iowa,  in  1894,  and  many  other  bridges  have  since  been  built 
of  this  system. 

Wonsch  Type.  Comparatively  few  bridges  have  been  constructed  on 
this  system.  The  arch,  which  was  invented  by  Robert  Wunschof  Budapest, 
Hungary,  in  1884,  has  a  horizontal  extrados  and  a  curved  intrados  and  the 
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reinforcement  of  the  arch  ring  consists  of  steel  ribs  spaced  from  ij  to 
2  feet  apart,  with  a  horizontal  upper  member  placed  near  the  extrados 
and  a  curved  lower  member  near  the  intrados.  The  two  members  are  con- 
nected at  each  abutment  to  a  vertical  member  imbedded  in  the  concrete. 
The  bridge  at  Sarajevo  in  Bosnia,  of  83  feet  span,  is  one  of  the  largest  built 
by  the  Wiinsch  system. 

ARRANGEMENT  OF  SPANDRELS  AND  RINGS 

The  spandrel,  which  is  the  space  between  the  roadway  surface  and  the 
top  or  extrados  of  the  arch  ring,  may  be  treated  in  one  of  two  ways.  First, 
it  may  be  entirely  filled  with  earth  or  with  concrete  which  carries  the  road- 
way; or,  second,  it  may  be  left  more  or  less  open,  and  the  roadway  sup- 
ported upon  a  deck  carried  on  a  series  of  transverse  walls,  longitudinal 
walls,  or  columns  resting  upon  the  arch  ring. 

Filled  Spandrels.  In  this  form  of  construction  the  earth  or  concrete 
filling  rests  directly  upon  the  arch  ring,  and  is  held  in  place  laterally  by 
retaining  walls  which  also  rest  upon  the  arch  ring.  As  the  depth  of  these 
walls,  unless  they  are  of  reinforced  design,  increases  from  the  crown  to 
the  springing,  their  thickness,  designed  to  resist  the  earth  pressure,  also 
increases  until  at  the  abutments  the  spandrels  may  be  largely  filled  with 
the  concrete  composing  the  side  walls. 

If  the  side  walls  simply  rest,  upon  the  arch  ring  a  crack  is  liable  to  form 
at  the  junction  of  ring  and  wall  due  to  the  deflection  of  the  arch  ring  from 
the  weight  of  the  earth  upon  it.  On  the  other  hand,  if  the  ring  and  wall 
are  connected  by  suflScient  steel  to  prevent  the  formation  of  this  crack, 
indeterminate  stresses  are  set  up  which  are  undesirable  and  which  may 
result  in  transferring  the  crack  to  another  place.  This  danger  may  be 
obviated  by  building  the  spandrel  walls  as  gravity  walls,  leaving  a  vertical 
expansion  joint  at  each  junction  of  spandrel  and  wing  walls  and  at  some 
intermediate  point  between  this  joint  and  the  crown. 

Another  plan  is  to  build  thinner  reinforced  side  walls  as  vertical  slabs 
tied  together,  with  the  lateral  pressure  resisted  by  reinforced  cross  walls. 
The  principal  objections  to  the  use  of  solid  fillings  are  as  follows:  (i)  They 
increase  the  weight  of  the  superstructure,  and  consequently  thicker  arch 
rings  and  larger  foundations  are  required.  (2)  Unless  the  earth  filling  is 
carefully  compacted  by  rolling,  tamping  or  wetting,  it  will  sink  and  allow 
the  roadway  to  settle  with  it.  (3)  It  is  diflScult  to  make  the  side  walls  and 
the  arch  ring  act  in  unison,  and  unsightly  cracks  may  be  formed.  Filled 
spandrels  may  be  therefore  limited  properly  to  bridges  with  solid  arch 
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rings  of  short  span,  say  not  over  80  feet,  or  to  those  having  a  rise  of  less  than 
1^  the  span,  where  the  cost  of  form  construction  prohibits  an  open  design. 

Open  Spandrett.  The  objections  just  mentioned  to  the  use  of  filled 
spandrels  are  of  such  importance  that  during  the  last  few  years  the  use  of 
open  spandrels  in  the  larger  structures  has  made  rapid  progress.  In  addi- 
tion to  being  lighter,  the  open  spandrel  construction  facilitates  inspection 
and  lends  itself  to  more  pleasing  architectural  treatment.  It  permits  indeed 
a  treatment  peculiar  to  concrete,  which  does  not  follow  the  type  of  design 
used  for  so  many  centuries  in  stone  arch  bridges.  With  open  spandrels  the 
roadway  may  be  laid  upon  small  arches  or  upon  I-beams  carried  by  trans- 
. verse  or  longitudinal  waUs  which  in  turn  rest  upon  the  arch  ring;  or  it  may 
be  laid  with  reinforced  concrete  beam  and  slab  construction,  making  a  floor 
similar  to  those  used  in  reinforced  concrete  buildings.  The  beams  in  this 
case  are  placed  longitudinally  with  the  roadway,  and  rest  upon  transverse 
walls. 

Upon  the  adoption  of  the  open  spandrel  it  was  soon  seen  that  considerable 
material  was  wasted  in  the  transverse  walls  and  in  the  solid  arch  rings.  The 
next  step,  therefore,  was  to  reduce  the  walls  to  columns  and  the  ring  to  a  series 
of  longitudinal  ribs  spaced  similarly  to  the  ribs  of  a  steel  arch.  In  some 
cases  these  ribs  are  very  wide,  in  fact,  are  really  two  independent  arch  rings 
as  in  the  Walnut  Lane  bridge,  Philadelphia,*  and  in  other  cases  the  ribs 
are  narrow  as  in  the  Rock  Creek  bridge  on  Ross  Drive  in  the  District  of 
Columbia.f 

HINGES 

The  use  of  hinges  in  concrete  arches  is  by  no  means  of  recent  origin.  A5 
early  as  1873,  an  arch  was  constructed  near  Erlach,  Gerinany,  with  three 
asphalt  "joints'*  and  many  others  have  been  built  since  then.  The  chief 
object  of  the  hinge  in  the  arch  rings  or  ribs  is  to  render  the  structure  more 
nearly  determinate. 

Although  two  or  even  one  hinge  can  be  used,  three  hinges  oflFer  the  advan- 
tage of  definitely  fixing  the  pressure  line  throughout  the  ring  so  that  it 
can  be  easily  and  accurately  located.  Except  for  the  friction  of  the  hinges, 
the  stresses  are  practically  independent  of  changes  of  temperature  or  of 
any  reasonable  settlement  of  the  foundations.  On  the  other  hand,  the 
hinges  are  often  an  expensive  detail.  It  is  sometimes  claimed  also  that  three- 
hinged  arches  are  not  so  rigid  as  fixed  arches,  but  because  of  their  great 
weight  this  criticism  does  not  appear  to  be  well  founded. 

*See  p.  590. 
fSec  p.  590. 
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In  the  design  of  a  hinged  structure  the  moment  is  usually  assumed  to  be 
zero  at  the  hinge.  This  assumption  is  not  strictly  correct  because  as  the 
structure  deforms  under  its  load  it  tends  to  rotate  aboitt  its  hinges  and 
this  produces  friction  at  the  hinge  due  to  the  thrust  acting  thereon. 

The  design  of  the  hinge  is  a  most  important  feature.  One  of  the  most 
instructive  failures  in  arch  construction  was  that  of  the  Maximilian  Bridge 
at  Munich,  a  three-hinged  voussoir  masonry  arch  of  two  spans,  each  144.3 
feet,  when  during  construction,  both  spans  of  the  bridge  slipped  off  the 
hinges  at  the  springings  and  dropped  about  12  inches.  This  failure  was 
due  to  an  error  in  the  design  of  the  hinges.  The  bearing  surfaces  of  the 
hinges  were  not  given  sufficient  curvature,  and  the  friction  which  was  relied 
upon  to  prevent  slipping  of  the  two  parts  composing  each  hinge  was  reduced 
to  a  minimum  by  the  use  of  a  lubricant,  which  gave  a  low  coefficient  of 
friction. 

Three-hinged  construction  is  best  suited  to  arches  of  small  rise  where 
the  center  line  of  the  rib  can  be  made  to  fit  closely  the  line  of  pressure 
resulting  in  small  bending  moments.  Arches  with  one  or  two  hinges  are 
more  indeterminate  than  three-hinged  arches  and  have  practically  all  of 
the  disadvantages  of  both  the  fixed  and  the  three-hinged  t3rpes. 

SHAPE  OF  TEX  ABOH  RING 

For  hingeless  arches  the  intrados  should  be  either  three-centered,  five- 
centered  or  elliptical,  while,  if  desired,*the  extrados  may  be  the  arc  of  a  circle 
so  placed  as  to  give  greater  depth  to  the  arch  ring  at  the  springings  than  at 
the  crown.  A  segmental  arch,  that  is  an  arch  formed  by  the  segment 
(M  a  single  circle  cannot  often  be  used  to  advantage,  for  it  seldom  can  be 
made  to  fit  the  line  of  pressure.  While  many  arches  are  elliptical  in 
form,  the  three-centered  intrados  is  perhaps  the  most  common  and  it  is 
pleasing  to  the  eye,  easily  constructed  and  gives  an  economical  design. 

Ribs  with  three  hinges  should  be  deepest  at  sections  nearly  midway 
l>etween  the  crown  and  spring  hinges,  decreasing  in  depth  toward  the  hinges, 
since  sections  near  the  hinges  take  only  thrust  and  shear  with  practically 
no  moment,  while  the  intermediate  sections  resist  a  moment  in  addition  to 
the  thrust  and  shear. 

THIOKNESS  OF  RING  AT  GROWN 

The  next  step  in  the  design  of  an  arch  after  deciding  on  the  shape  of  the 
intrados  is  to  choose  a  trial  thickness  of  the  ring  at  the  crown  and  at  the 
springing.    The  choice  may  be  made  by  judgment  based  on  experience  or 
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with  the  aid  of  one  of  the  various  empirical  fonnulas  in  use.  Since  the 
crown  thickness  depends  not  only  on  the  amount  of  thrust  but  also  upon 
the  bending  moment,  which  varies  greatly  in  a  given  arch  due  to  the  varying 
positions  of  the  live  load,  it  is  diflGicult  and  in  fact  impossible  to  devise  a. 
rational  formula  for  its  determination.  f    -^ 

The  thickness  of  the  arch  ring  should  vary  with  the  shape  of  the  arch, 
with  the  span,  rise,  amount  of  filling  over  the  ring,  the  amount  of  live  load 
and  the  material  of  which  the  arch  is  made,  and  while  there  is  no  formula 
that  will  apply  even  approximately  in  all  cases,  the  formula  by  Mr/F.  F. 
Weld* gives  fairly  correct  results  in  ordinary  cases.  It  is  as  follows: 
Let 

h  —crown  thickness  in  inches. 
L  -  clear  span  in  feet. 

w  =-  live  load  in  pounds  per  square  foot,  uniformly  distributed. 
w'=  weight  of  fill  at  crown  in  pounds  per  square  foot. 
Then 


(1) 
10      200      400    ft  ' 

Obviously  the  thickness  for  a  hingeless  arch  should  increase  from  the 
crown  to  the  springing.  The  radial  thickness  of  the  ring  at  any  section 
is  frequently  made  equal  to  the  thickness  at  the  crown  multiplied  by  the  secant 
of  the  angle  which  the  radial  section  makes  with  the  vertical.  For  a  3- 
centered  intrados  and  an  extrados  formed  by  the  arc  of  a  circle,  these  trial 
curves  may  be  at  the  quarter  points  a  distance  apart  of  i^  to  ij  times  the 
crown  thickness  and  at  the  springings  2  to  3  times  the  crown  thickness. 

These  empirical  rules  should  be  used  only  in  preliminary  study  and 
never  far  the  final  design.  The  true  shape  of  the  ring  and  the*  thickness  at 
different  sections  must  be  fixed  by  computation  based  on  the  line  of  pres- 
sure as  described.in  the  pages  which  follow. 


LIVE  LOADS  FOR  HIQHWAT  BRIDGES 

For  highway  bridges  the  kind  and  magnitude  of  the  live  load  depend 
upon  the  location  of  the  structure.  Each  location  should  be  studied  and 
the  live  lodd  chosen  to  fit  the  requirements.  The  following  classification 
is  sufficient  for  stone  or  concrete  arches  and  may  also  be  applied  to  beam 
and  slab  construction. 

*Ettgin€ering  Record^  Nov.  4,  1905,  p.  529. 
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City  Bridges.  For  floors  of  city  or  other  bridges  carrying  heavy  traffic, 
three  types  of  loads  are  recommended  as  follows: 

1.  A  uniform  live  load  of  loo  pounds  per  square  foot  on  sidewalks  and 
roadway. 

2.  On  each  street  railway  track,  one  8- wheel  electric  car  having  a  wheel 
spacing  of  5,  15,  5  feet  between  centers  of  wheels  along  one  rail;  each  wheel 
carrying  12,500  pounds.  The  car  is  assumed  to  cover  an  area  9  feet  wide 
by  40  feet  long. 

3.  One  wagon  weighing  20,000  pounds  on  each  of  two  axles  1 2  feet  apart. 
In  applying  these  loads  to  find  the  maximum  stress  in  the  floor,  either 

of  the  loads  mentioned,  or  that  combination  of  any  of  the  above  loads 
which  produces  the  maximum  stress,  should  be  used.  If  the  uniform 
load  is  used  simultaneously  with  either  of  the  concentrated  loads,  the  former 
should  cover  only  that  part  of  the  roadway  not  covered  by  the  latter. 

For  arch  rings  or  ribs  having  a  span  of  100  feet  or  less,  a  uniform  load  of 
1800  pounds  per  linear  foot  of  each  railway  track  tojgether  with  a  uniform 
load  of  100  pounds  per  square  foot  of  remaining  area  of  rbadway  and  side- 
walks. 

For  spans  of  20Q  feet  or  more,  a  uniform  load  of  1 200  pounds  per  linear 
foot  of  each  railway  track  together  with  a  uniform  load  of  80  pounds  per 
square  foot  of  remaining  area  of  roadway  and  sidewalks. 

The  load  on  each  track  should  be  assumed  to  cover  a  width  of  9  feet, 
thus  giving  200  pounds  per  square  foot  under  the  track  for  spans  of  100  feet 
or  less  and  133  pounds  per  square  foot  for  spans  over  200  feet  in  length. 

For  spans  between  100  and  200  feet,  the  loads  are  to  be  taken  proportion- 
ally. 

Suburban,  Town  or  H-^avy  Oountry  Bridges.  For  floors  of  suburban 
town  or  heavy  coantr}'  bridges,  the  same  uniform  load  and  electric  car 
load  as  for  floors  of  city  bridges  but  with  wagon  weighing  10,000  pounds 
on  each  of  two  axles  10  feet  apart. 

For  arch  rings  or  ribs  having  a  span  of  100  feet  or  less,  a  uniform  load  of 
1 800  pounds  per  linear  foot  of  each  track,  together  with  a  uniform  load  of 
80  pounds  per  square  foot  of  remaining  area  of  roadway  and  sidewalks. 

For  spans  of  200  feet  or  more  the'  values  corresponding  to  the  above  are 
1200  pounds  per  linear  foot  of  each  track  and  60  pounds  per  square  foot  of 
remaining  area. 

The  load  on  each  track  should  be  assumed  to  cover  a  width  of  9  feet. 

For  spans  between  100  and  200  feet,  the  loads  are  to  be  taken  propor- 
tionally between  the  limits  stated. 

Light  Oountry  Bridges.     For  floors  of   light   country  bridges,  sub- 
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jected  to  Kght  highway  or  electric  railway  traffic,  on  each  track  one  8-wheel 
electric  car  carrying  9000  pounds  on  each  wheel,  or  one  wagon  weighing 
6000  pounds  on  each  of  two  axles  10  feet  apart.  These  two  loads  should  be 
assumed  to  act  together  where  necessary  to  produce  the  maximum  stress 
in  the  floor. 

For  arch  rings  or  ribs  having  a  span  of  100  feet  or  less,  a  uniform  load  of 
1 200  pounds  per  linear  foot  of  each  track,  together  with  a  uniform  load  of 
80  pounds  per  square  foot  of  remaining  area  of  roadway. 

For  spans  of  200  feet  or  more,  the  values  corresponding  are  1000  pounds 
per  linear  foot  of  each  track,  and  50  poimds  per  square  foot  of  remaining 
area. 

For  spans  between  loo  and  200  feet  the  loads  are  proportional  between 
the  limits  stated. 

It  is  customary  to  see  that  the  design  is  sufficient  to  carry  a  steam  road 
roller.  The  heaviest  roller  usually  specified  weighs  30,000  pounds,  12,000 
pounds  on  the  front  roller,  which  has  a  width  of  4  feet,  and  9000  pounds 
on  each  of  the  two  rear  rollers,  each  of  the  latter  having  a  width  of  20  inches. 
The  axles  are  taken  as  11  feet  apart  and  the  two  rear  wheels  as  5  feet 
center  to  center. 

LIVE  LOADS  FOR  RAILROAD  BRIDGES 

For  raih*oad  bridges  the  loading  depends  upon  the  location  of  the  line, 
and  hence  the  future  traffic  which  maty  be  expected.  Two  consolidated 
locomotives,  with  25,000  pounds  on  each  driving  wheel,  followed  by  5000 
pounds  per  foot  of  each  track,  is  a  common  loading.  An  alternate  plan 
quite  generally  followed  for  the  rings  of  stone  or  concrete  arches  where  the 
filling  is  of  sufficient  thickness  to  distribute  the  concentrated  loads  over 
a  considerable  area  of  arch  ring  is  to  use  5000  pounds  per  foot  of  track 
with  no  concentrated  load.  This  load  of  5000  pounds  per  foot  of  track 
is  equivalent  to  about  625  pounds  per  square  foot  of  horizontal  area.  These 
values  are  satisfactory  for  spans,  say,  over  80  feet  in  length. 

Generally  speaking,  the  shorter  the  span  the  greater  should  be  the 
assumed  uniform  load,  and  hence  for  spans  of,  say,  80  feet  or  less,  a  imiform 
load  of  1000  pounds  per  square  foot  is  frequently  adopted,  this  being 
approximately  equivalent  to  the  heaviest  locomotive  loadings. 

A  concentrated  load  on  top  of  a  fill  is  generally  assumed  to  be  distrib- 
uted downward  at  angles  of  45°.  The  top  of  the  distributing  slope  may 
be  taken  from  the  ends  of  the  ties.  Wheel  loads  may  be  taken  as  dis- 
tributed over  3  feet  of  length  of  surface  of  fill  and  at  45°  angles  through 
the  filling. 
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DEAD  LOADS  AND  EARTH  PRESSURE 

With  open  spandrels  having  columns  or  transverse  walls,  the  dead  loads 
act  vertically  upon  the  arch  ring  and  can  be  more  accurately  found  than 
with  fiUed  spandrels. 

With  spandrels  filled  with  earth  the  dead  load  carried  by  the  arch  ring 
is  that  due  to  the  weight  of  the  roadway,  of  the  filling,  and  of  the  arch  ring 
itself.  The  earth  filling  is  usually  assumed  to  act  vertically,  in  which  case 
the  forces  acting  on  the  arch  are  easily  computed.  For  arches  in  which 
the  ratio  of  rise  to  span  is  small,  such  an  assumption  is  sufficiently  correct. 
A  common  assumption  for  weight  of  earth  fill  where  the  actual  value  is 
unknown  is  loo  pounds  per  cubic  foot. 

Since  the  pressure  produced  by  the  earth  filling  against  the  extradosal 
surface  of  the  ring  is  really  inclined,  being  nearly  vertical  near  the  crown 
and  considerably  inclined  near  the  springings,  it  is  sometimes  advisable  in 
an  arch  of  large  rise  to  take  account  of  the  horizontal  component  of  the 
pressure  near  the  springings.  The  earth  pressure  acting  against  an  inclined 
plane  may  be  found  either  algebraically  or  graphically.  The  algebraic 
solution  is  given  under  the  subject  of  retaining  walls,  page  665,  and  in  the 
example  of  arch  design  the  inclined  pressure  is  taken  into  account  for 
illustration,  although  it  is  really  unnecessary  in  the  case  selected.    (See  p.  5  76.) 

OUTLINE  OF  DISCUSSION  ON  AROH  DESIGN 

The  method  of  designing  an  arch  by  the  elastic  theory  is  illustrated  by  the 
example  on  pages  574  to  582.  The  steps  to  be  taken  are  there  stated  in 
full. 

In  the  following  pages  the  reactions  at  the  supports,  which  in  an  arch 
are  not  simple  vertical  forces,  and  the  relations  between  the  outer  loads  and 
the  internal  stresses,  are  first  treated  briefly  so  as  to  understand  the  theory 
in  a  general  way.  Next  (p.  553),  the  working  formulas  are  given  for  find- 
ing the  thrust,  shear  and  bending  moment  at  the  crown,  and  at  intermediate 
points  in  the  arch  ring.  From  these,  the  force  polygon  and  the  line  of 
pressure,  which  is  an  equilibrium  polygon  drawn  for  a  pole  distance  equal 
to  the  horizontal  thrust,  may  be  drawn  (p.  555).  The  method  of  determin- 
ing the  stresses  due  to  temperature  and  rib  shortening  is  given  (p.  556). 
Since  the  lines  of  pressure  do  not  ordinarily  pass  through  the  center  line  of 
the  arch  ring,  the  pressures  on  the  various  sections  are  eccentric,  and  the 
distribution  of  stress  in  an  arch  under  different  conditions  is  discussed  at 
length,  the  same  analyses  applying  also  to  any  other  member  like  a  column, 
subjected  to  eccentric  pressure  (p.  558  to  574).     Diagrams  are  presented 
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to  aid  in  the  determinations.  Following  the  example,  the  design  of  arch 
abutments  is  given  (p.  583),  and  beyond  this  are  general  directions  with 
reference  to  construction  details.  Several  typical  arches  are  illustrated 
(p.  589). 

RELATION  BETWEEN  OUTER  LOADS  AND  REACTIONS  AT 

SUPPORTS 

An  arch  differs  from  a  beam  in  that  under  vertical  loads  the  reactions 
at  the  supports  of  the  arch  are  inclined,  while  for  a  beam  the  reactions  are 
vertical.  The  loads  acting  on  the  arch,  together  with  the  reactions  caused 
by  the  loads,  constitute  the  entire  system  of  forces  acting,  and  for  a  com- 
plete analysis  of  the  arch  the  relation  between  these  forces  should  be  deter- 
'  mined.  This  relation  is  more  simply  deduced  if  for  each  reaction  there  are 
substituted  its  horizontal  and  vertical  components. 

For  arches  symmetrical  about  the  center  line  of  span  the  following  anal- 
ysis is  applicable.  For  unsynmietrical  arches,  methods  similar  to  those  pre- 
sented in  the  following  pages  are  to  be  employed  although  the  necessary 
formulas  are  too  long  to  be  given  here. 

NOTATION 

//,  and  F,— horizontal  and  vertical  components  of  the  left  reaction. 

f/j  and  V^^horizonial  and  vertical  components  of  the  right  reaction. 

Ml  and  i/j- moments  at  left  and  right  supports  respectively. 

\f  =  moment  at  any  point  on  arch  axis  having  coordinates  x  and  y. 

M^y  H^  r^— moment,  thrust  and  shear  at  the  crown. 

3/^  =  moment  at  any  point  on  left  half  of  arch  axis  of  all  loads  between  the 

point  and  the  crown. 
M^  =  moment  at  any  point  on  right   half  of  arch  axis  of  all  outer  loads 

between  the  point  and  crown. 
m    =  number  of  divisions  into  which  the  half  len*gth  of  arch  axis  is  divided. 
5      =  short  length  of  arch  axis. 

/     =  moment  of  inertia  of  cross  section  about  the  gravity  axis. 
L    =•  horizontal  span  of  arch  axis, 
r      ^  rise  of  arch. 

Eg  -  modulus  of  elasticity  of  concrete. 
n     -  ratio  of  moduli  of  elasticity  of  steel  to  concrete. 
R    =  resultant  force  acting  on  any  section  of  the  arch  ring. 
N    =-  thrust -=  normal  component  of  resultant  R. 
V    =  shear = radial  component  of  resultant  R. 
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H  -  horizontal  component  of  resultant  R. 
P    -  any  concentrated  load. 

J^  -  change  in  span  length  due  to  any  cause,  +  for  an  increase,  —  for  a 
decrease. 

-  rise  or  fall  in  temperature  of  the  arch  ring  from  the  mean  in  degrees 
Fahrenheit. 

—  coefficient  of  linear  expansion  or  contraction. 

-  average  unit  compression  in  concrete  of  arch  ring  due  to  thrust. 

—  central  angle  subtended  by  the  axis  of  the  arch. 

x,y  —  coordinates  of  any  point  on  the  axis  of  the  arch  ring. 

Tbree-Hinged  Arch.  The  use  of  the  three-hinged  arch  is  discussed 
on  page  539.  Since  its  analysis  is  simplest  and  at  the  same  time  illustrates 
important  principles  of  arch  design,  it  is  considered  first. 

Referring  to  Fig.  157,  it  is  seen  that  there  are  two  unknown  components 


Fig.  157. — Arch  with  Three  Hinges.    {See  p,  546). 

of  each  reaction,  making  four  unknown  quantities,  JET,,  F„  fl",,  F„  which 
require  four  equations  to  solve  them.  From  statics  we  have  the  three 
equations  of  equilibrium. : 

Algebraic  sum  of  vertical  components  =  zero. 

Algebraic  sum  of  horizontal  components  =  zero. 

Algebraic  sum  of  moments  of  all  forces  about  any  point  =  zero. 

We  have  here  an  additional  equation  from  the  fact  that  the  bending 

moment  at  the  crown  hinge  =  o.     Therefore  the  four  components  of  the 

reactions  can  easily  be  found.    Suppose  there  is  only  one  load,  P,  on  the 

span.    Then 

Pz  P  (L-z)  ,  , 

V,  =    -    and  7,  =  _ —  (3) 

X/  X/ 

Since,  for  equilibrium,  the  moment  at  the  crown  hinge  must  be  o,  the 
resultant  reaction  on  the  left  must  pass  through  the  left  hinge,  or 


^(^)-^/ 


o.     Hence  Hi  — 


2f 


(4) 


r,,  H^  «=  components  of  left  reaction. 
■■  rise. 


F^  H,  »  components  of  right  reaction.    L""span. 
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When  all  loads  are  vertical,  or  in  any  case  when  the  loads  are  symmetrical 
about  the  center,  Hi  =  if,. 

When  the  loads  are  not  symmetrical  and  also  not  vertical,  H,  can  be  easily 
found,  after  Hi  has  been  determined  as  above,  from  the  relation  that  the 
algebraic  sum  of  all  the  outer  horizontal  forces  —  o.  In  a  three-hinged 
arch,  ^hen,  the  reactions  having  been  found  by  means  of  simple  statics 
as  above  described,  the  thrust,  shear  and  bending  moment  on  any  section 
of  the  arch  can  be  computed  and  sections  designed.* 

Two-lfinged  Arch.  Under  the  action  of  the  loads  on  this  arch  there 
are  produced  two  components  of  the  reaction  at  each  support,  making  in 
all  four  unknowns,  Hi,  7„  H^  V^.  From  statics  we  have  the  three  funda- 
mental equations  of  equilibrium,  as  given  above.  We  must  find  an  addi- 
tional equation  from  the  theory  of  elasticity.  Thk  additional  equation  is 
obtained  from  the  fact  that  the  span  does  not  change  its  length  under  the 


Fig.  158. — Two- Hinged  Arch.     (See  p,  S4y). 

action  of  the  loads.      From  mechanicst  we  know  that  if  the  arch  were 

fixed  at  B  and  free  at  A,  the  horizontal  motion  of  A  (the  origin  of  coordi- 

s 
nates)  is  given  by  2  My  — ,  where  I  denotes  the  summation  of  the  products 

of  My  -for  each  section  of  the  arch.  Now,  since  the  arch  is  really  pre- 
vented by  the  support  from  moving  horizontally  at  point  A,  the  above 
deformation  can  be  placed  equal  to  o,  and  we  have  then  the  fourth  equation 

i"  My    -  —  o,  which,  in  addition  to  the  three  from  statics,  enables  us  to 

find  the  reactions  Hi,  7„  H„  7a.  As  soon  as  the  reactions  are  known,  the 
thrust,  shear  and  bending  moment  at  any  section  of  the  arch  can  be  found. 

'^Tbree  Hinged  Masonry  Arches;  Long  Spans  Espedallj  Considered,  bj  David  A.  Molitor, 
Transactions  American  Society  of  Civil  Engineers,  Vol  XL,  p.  31. 
-f  ^Mechanics  of  Engineering",  by  Irving  P.  Church,  1908,  p.  449. 
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In  a  similar  manner  the  conditions  of  equilibrium  can  be  obtained  for  an 
arch  with  only  one  hinge  (at  the  crown). 

"Fixed"  or  "Oontinnous"  Arches.  A  method  frequently  followed 
with  the  hingeless  arch  is  to  consider  the  reactions  at  the  ends  in  the  same 
way  as  in  hinged  arches,  but  the  simpler  method  is  to  take  the  forces  at  a 
section  through  the  crown.  However,  in  order  to  better  understand  the 
theory  and  the  relation  of  the  external  to  the  internal  forces,  the  arch  reac- 
tions at  the  Supports  will  be  discussed  first  and  afterward  the  analysis  will 
consider  the  forces  at  the  crown. 

Let  Fig.  159  represent  a  hingeless  arch.  The  loads  having  been  deter- 
mined, there  are  at  each  support  three  unknown  quantities,  namely,  the 
vertical  and  the  horizontal  components  and  the  point  of  application  of  the 
reaction.     Or,  instead  of  saying  that  the  point  of  application  of  the  reaction 


Fig.  159. — Continuous  Arch.     (See  p.  548). 


is  unknown,  we  can  say  that  there  is  a  bending  moment  at  each  support,  and 
that  this  moment,  together  with  the  horizontal  and  vertical  components  of 
the  reaction,  makes  three  unknown  quantities  at  each  support  to  be  found. 
There  are  then  six  unknown  quantities  to  be  determined,  namely,  H,,  F„ 

Statics  provides   the  three  fundamental  equations  of    equilibrium  (see 
page  546),  hence  three  additional  equations  must  be  determined  from  the 
theory  of  elasticity.    These  three  additional  equations  are  given  from  the 
three  following  conditions: 
The  change  in  span  of  the  arch  =  Jx  —  O 
The  vertical  deflection  at  A  (the  origin  of  coordinates)  ^  4y  ^  O 
The  change  in  direction  of  the  tangent  at  the  arch  axis  at  A  =«  i^  =  O 
These  three  conditions  must  l>e  true  since  the  arch  is  fixed  at  A  and  at  B, 
the  abutments  being  assumed  immovable 
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From*  mechanics,* 


dx^I^My'-^O  (5) 

dy^I^Mx^j  =0  (6) 

J<f>=2'^M^j^0  (7) 

These  three  equadons  are  general  formulas.    They  are  not  used  directly 
in  arch  computations  but  are  necessary  in  the  theoretical  derivation  of  the  . 
working  formulas  given  in  paragraphs  which  follow. 

These  three  equations  express  the  conditions  that  the  horizontal,  vertical 
and  rotary  movements  of  the  left  end  of  the  arch  ring  each  equal  zero, 
so  far  as  these  motions  are  caused  by  the  bending  moments  only,  acting  on 
the  different  sections  from  B  to  A.  The  movements  due  to  the  thrust  and 
shear  within  the  ring  are  not  here  considered.  By  means  of  equations  (5), 
(6),  (7)  and  the  three  from  statics  (see  p.  549)  we  can  solve  for  the  six 
unknown  quantities  at  the  supports,  namely,  the  horizontal  and  vertical 
components  of  each  reaction  and  the  moment  at  each  support,  and  having 
thus  found  the  reactions,  the  stresses  within  the  arch  ring  can  then  be  com- 
puted. 

RELATION  BETWEEN  OUTER  FOROES  AND  THE  THRUST,  SHEAR 
AND  BENDING  MOBIENT  FOR  THE  FIXED  AROH 

In  Fig.  160  let  the  arch  A  B  be  fixed  at  the  two  supports.  If  the  loads  are 
known,  the  horizontal  and  vertical  components  of  the  reactions  and  also  the 
moment  at  each  support  of  the  arch  may  be  found,  as  it  has  been  shown 
above.  Having  these  three  quantities  for  each  support,  the  point  of  appli- 
cation of  each  reaction  may  then  be  determined. 

Thus  in  Fig.  160  the  point  of  application  at  the  left  support  is  at  a,  dis- 

tant  yi  vertically  from  A,  where  yi  -=  ^  -   Similarly  at  B,  ys=-  Vr  •    Having 

computed  y^  and  y„  thus  locating  the  points  of  application  of  the  reactions, 
the  force  polygon  and  its  equilibrium  polygon,  abed,  can  be  drawn,  as 
described  more  fully  on  page  579,  and  the  latter  will  be  the  true  line  of  pres- 
sure for  the  loading  shown.    The  stresses  on  any  section  such  as  D  may 

A/  «  moment,      s  •  short  length  of  arch  axis.      E  =»  modulus  of  elasticity.      /  »  moment . 
incnia.    Jx  —  change  of  span  length,    xy  —  coordinates  of  a  point. 

*See  ** Mechanics  of  Engineering,''by  Irving  P.  Church,  1908,  p.  449,  or  any  general  treatise 
on  mechanics. 
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be  then  studied.  The  resultant  of  all  outer  forces  on  the  left  of  D  is  a  force 
acting  along  the  line  J  6  of  the  equilibrium  polygon  and  having  a  magnitude 
equal  to  the  force  0©  of  the  force  polygon.    This  resultant  outer  force  0« 


Fig.  i6o. — Line  of  Pressure  in  an  Arch.     (See  p.  549). 


Fig   16/. — Forces  Acting  upon  an  Arch  Section.    {See  p.  550.) 

acting  along  ab  is  resisted  by  inner  forces,  i.  e.,  stresses,  on  the  section  D 
which  is  redrawn  in  Fig.  161. 
The  force  R  is  the  force  opposing  the  resultant  O©.    This  force  is  equiva- 
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lent  to  a  force  R  acting  at  the  arch  axis  and  a  bending  moment  -  Ru'  "• 
Hu^  where  H  is  the  horizontal  component  of  R  and  u  is  the  vertical  distance 
from  point  D  on  the  arch  axis  to  the  equilibrium  polygon;  u'  is  the  perpen^ 
dicular  distance  from  point  D  to  the  force  R  -  O©.  For  vertical  loads  H 
is  constant  throughout  the  length  of  the  arch  ring. 

The  resultant  force  R  acting  at  D  can  be  resolved  into  two  components 
one  of  which,  N,  is  tangenHal  to  the  axis  at  D  and  therefore  normal  to  the 
section  of  the  arch  ring;  the  other  component,  V,is  perpendicular  to  the  axis 
and  parallel  to  the  section. 

iVis  the  thrust,  that  is,  the  tangential  component  of  the  resultant  force 
on  the  section. 

V  is  the  shear,  that  is,  the  radial  component  of  the  resultant  force  on  the 
section. 

Hu  or  Ru^  is  the  bending  moment  about  the  gravity  axis  of  the  section. 

Evidently  there  are  sections  of  the  arch  where  the  equilibrium  polygon 
intersects  the  arch  axis.  At  these  sections  the  bending  moment  is  zero. 
Furthermore,  if  the  equilibrium  polygon  is  normal  to  any  section  there  will 
be  no  shear  on  that  section.  It  is  possible  then  to  find  sections  where  there 
is  no  moment,  or  no  shear,  or  possibly  where  there  is  neither  moment  nor 
shear.    There  is  always  a  thrust  on  every  section. 


THRUST,  SHEAR  AND  MOMENT  AT  THE  OROWN. 

Instead  of  actually  finding  the  components  of  the  reactions  and  the 
moments  at  the  supports  by  the  plan  indicated  on  page  549,  it  is  simpler  to 
find  the  thrust,  shear  and  moment  at  the  crown.  Having  these,  the  equilib- 
rium polygon  may  be  drawn  and  the  thrust,  shear  and  moment  at  any  point 
may  be  found.  The  thrust,  shear  and  moment  at  the  crown  can  be  found 
by  use  of  equations  (5),  (6),  (7),  page  549,  in  which  M  is  the  moment  of 
any  point  D  of  Fig.  160,  page  550,  expressed  in  terms  of  the  values  at  the 
crown.  Instead,  however,  of  determining  these  quantities  by  means  of 
these  equations,  shorter  expressions  for  the  thrust,  shear  and  moment  at 
the  crown  may  be  obtained  hy  taking  the  origin  of  coordinates  at  the  crown 
and  studying  the  motion  at  that  point. 

In  Fig.  162,  CD  represents  the  vertical  section  at  crown,  upon  which  acts 
the  resultant  pressure  along  the  line  AB,  In  the  lower  part  of  the  figure,  for 
this  resultant  force  is  substituted  the  horizontal  thrust,  H^  the  shear,  V^ 
acting  at  the  center  of  the  section  CD,  and  the  moment  M^. 

Referring  to  Fig.  163,  page .552,  and  accepting  C  as  origin  of  coordinates. 
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Let 


x^y,  —  coordinates  of  any  point  D, 

Mi^  »  moment  at  any  point  D  on  left  half  of  arch  axis  of  all  loads  between 

the  point  and  the  crown. 
Af  12  -  moment  at  any  point  D  on  right  half  of  arch  of  all  loads  between 

the  point  and  the  crown. 
m     "  number  of  divisions  of  half  of  the  arch  axis. 


Fig.  162. — Moment  and  Thrust  at  the  Crown.     (See  />.  551 ) 

c 


Fig.  163. — Coordinates  of  Any  Point  in  Arch  Axis.  (See  p.  551.) 

The  greater  the  number  of  divisions  the  more  accurate  the  results. 

The  formulas  given  below  require  that  the  arch  be  divided  so  that 
the  ratio  of  length  of  any  divisiom  to  its  average  moment  of  inertia  is 
constant.  Because  of  this  requirement  the  end  divisions  with  large 
moments  of  inertia  may  be  long,  even  with  comparatively  short  divisions 
at  the  crown.  This  may  cause  an  inaccuracy  which  can  be  eliminated 
by  subdividing  the  load  on  the  ead  divisions. 

For  an  arch  divided  in  such  a  way  that  the  ratio  of  the  length  of  any 
division  to  its  average  moment  of  inertia  is  constant   (see  page  554) 


'« 
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the  three  unknown  quantities,  V^  H^,  and  M^  may  be  found  from  form- 
ulas* 

2[mlf--{lyy] 
^' ~ -iin ^^^> 


*The  borizontal  motion  of  Cy  Y\%.  163,  as  in  preceding  analyBis,  due  to  bending  moments  on  sec- 
tions  between  B  and  Cy\t2  ^  My  ^,   The  horizontal  motion  of  C  due  to  the  bending  moments 

on  sections  between  J  and  C^is  ^  ^  My  — ^'     These  two  motions  are  equal  but  opposite  in  direc- 

C        KI 
tion^  hence^ 

Similariy  the  vertical  motions  at  C  are  equal, 

Also  the  changes  in  direction  of  the  tangent  to  the  axis  at  C  are  equal,  but   opposite  in 
direction,  hence, 

1 
If  each  half  of  the  arch  axis  be  divided  into  m  divisions  in  such  a  way  as  to  make  -j  constant  for 

an  the  divisions  (See  p.  554)  the  factor  -j    and  also  E  maj  be'cancelled.  In  the  equations  (8),  (9) 

(10),  M,  /,  X,  y,  denote  respectively  the  bending  moment,  moment  of  inertia  of  the  cross-section, 
and  coordinates  at  the  center  point  of  each  division  of  the  arch  axis. 
At  center  of  any  division  between  B  and  C  the  bending  moment  is 

M''Me-Vex  +  Hey  -  Mr  (ii) 

At  center  of  any  division  between  B  and  C  the  bending  moment  is 

M'Me+Vcx+  Hey  -  Ml  (12) 

Placing  these  values  of  A/  in  equations  (8),  (9)  and  (10)  and  collecting  terms,  we  have 

2MeIy  +  iHe^ y*  -2 MRy  "I  MLyo  (13) 

%Fe2 x'  -  2  Mlx  + 1 Mrx  "  o  (14) 

imMe  +  xHe^y-lMR-lML-'O  (15) 
Combining  (13)  and  (15), 

ml  MRy  +  mlMLy-^  MRly-I M^I  y 

^^"                         2lmI/-(Iyy]     '  ^'^^ 

IMLx-IMRx  ,    ^ 

From  (14)                  Ve '^^/ll^ ^'^^ 

iMR^lML-xHe^y 
From  (15)  Me''        —      — :^ (i8) 

M  =»  moment.    He  =  crown  thrust.     Vc  =*  crown  shear,      m  =»  number  divisions   of   half 
axis.    *,  y  -■  coordinates  of  a  point. 
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These  are  fundamental  equations  in  arch  analysis.     The  method  of 
application  is  illustrated  in  the  example,  page  574. 

All  I  signs  denote  summations  for  one-half  of  the  arch  axis. 

All  numerical  values  of  Mjr,  Mj^,  x,  y,  are  positive. 

A  positive  value  of  V^  indicates  that  the  line  of  pressure  at  the  crown 
slopes  upward  toward  the  left;  a  negative  value,  upward  towards  the  right. 

A  positive  value  of  M^  indicates  a  positive  moment  at  the  crown;  a  nega- 
tive value,  a  negative  moment. 

The  moment  at  any  point  between  B  and  C  is 

JIf  -  ilf,  -  F,^  +  H^  -  M^  (19) 

while  at  any  point  between  A  and  C 

M  ^M,  +  V,x+  H^y  -Mj^  (20) 


Fig.  164. — Diagram  for  finding  Constant 


{Seep.  554) 


Fig.  165. — Diagram  for  finding  Length  of  Arc  of  a  Circle.     {See  p.  554.) 
ORAPmOAL  METHOD  FOR  FINDING  CONSTANT  v 


Fig.  1 64  and  Fig.  1 65  give  a  graphical  method  of  determining  the  length 

M  —  moment.    He  —  crown  thrust.     Vc  =  crown  shear.    x,y  —  coordinates  of  a  point* 
s  =  length  of  division  of  axis.     /  »  moment  of  inertia. 
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ot  divisions  for  a  constant  y .    If  the  arch  axis  is  made  up  of  arcs  of  circles, 

the  length  of  any  arc  ACB  is  equal  to  three  halves  of  the  straight  line  AC* 

The  point  C  is  found  in  Fig.  165  by  dividing  the  chord  AB  into  thirds  and 

drawing  a  radius  through  the  one-third  point.    If  the  arc  is  an  ellipse,  a 

simple  method  of  drawing  which  is  given  on  page  202,  the  length  may  be 

measured  from  the  drawing.    Having  found  the  length  of  the  half  axis  and 

s 
drawn  it  as  a  horizontal  line,  the  constant  y  is  found  as  shown  in  Fig.  1 64  by 

computing  four  or  more  values  of  /,  the  moment  of  inertia,  at  different 
points  and  plotting  these  to  locate  the  Curves  as  shown.  Beginning  at  the 
lower  left  comer  of  the  diagram,  trial  diagonals  (parallel  to  each  other)  and 
vertical  lines  are  drawn,  so  that  the  number  of  spaces  between  the  verticals 
will  represent  the  number  of  divisions  into  which  the  half  arch  must  be 
divided.  If  at  the  first  trial  the  final  diagonal  does  not  come  out  exactly  at 
the  upper  right  comer  which  represents  the  crown  of  the  arch,  a  new  slope  is 
tried  for  the  parallel  diagonals. 

LINE  OF  PRESSURE 

Having  determined  the  thrust  and  moment  at  the  crown,  the  line  of  pres- 
sure may  be  drawn  as  shown  iniolding.^Fig.  181,  opposite  page  581,  from 
which  the  compression  and  tension  at  different  sections  may  be  found  after 
determining  the  thrust  and  eccentricity  from^the  formulas  which  follow. 

It  is  well  to  draw  the  line  of  pressure,  before  considering  the  temperature 
and  the  effect  of  the  rib  shortening,  and  then  afterwards  study  these,  adding 
or  deducting  the  stresses  for  the  most  unfavorable  conditions. 

EFFECT  OF  TEMPERATURE  ANB  THRUST 

The  thrust  acting  throughout  the  ring  tends  to  shorten  the  span.  A 
change  of  temperature  of  the  ring  tends  to  shorten  the  span  when  the  tem- 
perature falls  or  to  lengthen  the  span  when  the  temperature  rises.  The 
tendency  for  the  span  to  change  its  length  by  a  distance  i^  due  to  any  cause 
is  resisted  by  a  horizontal  component  Hi  and  a  moment  Mi  acting  at  each 
support,  and  by  a  thrust  and  moment  in  the  arch  ring,  i^  is  positive  for 
an  increase  and  negative  for  a  decrease  in  span  length. 

^Blethod  given  in  Nouveiles  Annales  de  Mathematiques,  Jan.  1907.  The  error  for  40  degrees 
it  leas  than  YsijsiSf  for  70  degrees  is  less  than  |  q^qq,  for  90  degrees  is  less  than  rffivo* 
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The  thrust  and  moment  at  the  crown  may  be  found  from  formulas* 


/  mEJj^ 


and 


A/,  =  -  -—^  (24) 

m 

Rise  in  Temperature,  Under  a  rise  of  temperature  of  the  arch  ring  of 
/  degrees  Fahr.  the  span  L  would  tend  to  increase  in  length  an  amount 
of  ctLy  c  being  the  coefficient  of  linear  expansion.  Substituting  for  dj^  in 
(23)  the  value  of  ctL^  the  thrust  at  crown  is 

/  ciLmE 

^'^  1  '^[mlf-  {2yy]  ^^^^ 

The  value  of  the  temperature  coefficient,  c,  in  equation  (25)  may  be  taken 
for  concrete  as  0.0000055.    Dimensions  must  all  bej^in  same  units;  if  in 
feet,  E  must  be  in  pounds  per  square  foot.   Using  a  value  of  E^  of  2,000,000, 
E  is  therefore  2,000,000  X  144=  288,000,000  pounds  per  square  foot. 
Moment  at  crown  is 

M,  =  -  -^  (26) 

tn 


*The  change  in  total  span  length,  the  two  halves  of  the  arch  being  equal,  is 

li"^  My  ^^  -  Jl  (11) 

The  change  in  inclination  of  tangent  to  axis  at  crown  is 

Replacing  the  M  of  equations  (20)  and  (22)  by  Me  +  He  y,  which  is  the  moment  at  any  point  D, 
Fig.  166,  in  terms  of  moment  and  thrust  at  the  crown,  and  making  j  constant,  there  results 

mMe  +  He  2  y^  o 
I  mEMz, 

«.--^  (H) 


From  which 


and 


M  »  moment.  He  ■"  crown  thrust,  m  =  number  divisions  of  half  axis,  s  —  length  of 
division  of  axis.  /  »  moment  inertia.  L  i-  span.  E  —  modulus  of  elasticity.  iL» change  of 
span  length,  t  —  nse  or  fall  of  temperature,  c  —  coefficient  of  expansion,  x,  y  ^  codrdinates  of 
a  point. 
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The  moment  at  any  point  D  may  be  found  as  soon  as  the  values  of  H^ 
and  Mg  have  been  determined  by  means  of  the  relation 

M  ^  M^  +  H^  (27) 

or  we  can  say  that  the  moment  at  any  point  equals  the  thrust  H/^  multi- 
plied by  the  distance  from  the  point  in  question  to  the  line  00,  Fig.  166. 
X    C 

1 

0         ^^^  "V  i 


Pig.  166. — Moments  and  Thrusts  due  to  Changes  of  Temperature.  {^See  P.S56.) 


Above  the  line  OO,  Fig.  166,  the  moments  are  all  negative,  being  a  maxi- 
mum at  the  crown,  and  below  OO  they  are  all  positive,  being  maximum  at 


A  and  B.    The  line  OO  is  below  the  crown  a  distance  d 


m 


At  the  two 


points  where  OO  intersect  the  arch  axis  the  moments  are  zero,  as  is  evident 
from  equations  (24)  and  (26). 

FaU  in  Temperature,    Here  the  thrust  at  crown  is 


ff  =  -- 


ciLmE 


s  2[mlf  -(lyy] 
where  c  is  0.0000055,  ^tnd  moment  at  crown  is 


M.-- 


m 


(28) 


(29) 


and,  as  above, 

M^M,  +  H^  (30) 

In  placing  a  numerical  value  for  H^  in  the  last  two  equations,  it  should 
be  observed  that  it  is  a  negative  quantity.  If  in  the  equations  the  values 
of  L  and  y  are  in  feet,  Eis  in  pounds  per  square  foot.  Above  OO  the 
moments  are  all  positive,  below  they  are  all  negative.  The  thrust  at  the 
crown  is  really  a  tension  in  this  case. 

M  ~  moment.  Uc  ='  crown  thrust,  m  —  number  divisions  of  half  axis,  s  "•  length  of 
division  of  axis.  /«  moment  inertia.  L  »- span.  £»>  modulus  of  elasticity.  <»  rise  or  fall  of 
temperature  from  mean,     c  —  coefficient  of  expansion,    x,  y  ^  coordinates  of  a  point. 

^he  horizontal  thrust  is  constant  throughout  the  arch,  hence  He  at  the  crown  equals  H  at 
die  support. 
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An  increase  and  a  decrease  of  20  degrees  Fahr.  is  probably  a  sufficient 
allowance  for  concrete  arches  with  filled  spandrels.  For  arches  with  open 
spandrels  the  range  in  temperature  of  the  concrete  is  somewhat  less  than 
that  of  the  surrounding  air.  For  example,  in  the  latter  case  with  a  range 
of  temperature  of  the  air  from  -20  degrees  to  +100  degrees  Fahr.,  the 
range  for  arch  computation  should  be  taken  at  least  40  d^rees  on  each 
side  of  the  piean  temperature. 

The  methods  of  combining  the  temperature  moments  and  thrusts  with 
those  due  to  loads  is  illustrated  in  the  example,  page  579. 

EFFECT  OF  RIB  8H0RTENIN0  DUE  TO  THRUST 

The  thrust  acting  throughout  the  arch  ring  tends  to  cause  a  shortening 
of  the  span,  which,  if  /  is  average  compression  (obtained  by  averaging 

/^ 
values  in  computation  of  ring)  for  umt  area,  —  -^    —  ^. 

Hence 

/  f  Lm       _ 


and 


if,---^  (32) 


and,  as  in  temperature  stresses, 

M  ^M^  +  H^  (33) 

The  effect  of  the  rib  shortening  is  similar  to  a  fall  in  temperature. 

All  the  suromations  above  are  for  one-half  the  span  only,  m  -  number 
of  divisions  in  one-half  of  the  arch  axis. 

The  effect  of  rib  shortening  is  slight  in  many  cases  but  in  a  flat  arch  it 
may  be  considerable. 

DISTRIBUTION  OF  STRESS  OVER  OROSS  SECTION 

The  analyses  of  stress  distribution  which  follow  apply  not  only  to  an  arch 
but  also  to  any  section  where  there  is  combined  compression  and  bending. 

In  an  arch,  having  determined  the  thrust,  shear  and  bending  moment 
at  any  given  section  of  the  arch  ring,  the  distribution  of  stre^  upon  the 
section  must  be  next  investigated  in  order  to  compute  the  maximum  stresses 

M  «  moment.  He  —  crown  thrust,  m  «■  number  divisions  of  half  axis,  s  »  short  length 
of  arch  axis.  /  *-  moment  inertia.  L  ■-  span,  y  «  codrdinate  of  a  point.  /  «  compression 
in  concrete. 
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in  the  concrete  and  the  steel  to  see  on  the  one  hand  that  they  do  not  exceed 
safe  working  loads,  and  on  the  other  hand  that  the  design  is  as  economical 
as  possible. 

Concrete  is  strong  in  resistance  to  direct  shear  (Chap.  XIX),  and  hence 
the  shear  is  generally  negligible  in  concrete  and  reinforced  concrete  arches, 
although  it  should  be  considered  in  stone  masonry  arches.  Since,  also,  as 
will  be  shown,  the  bending  moment  is  the  thrust  times  its  eccentricity,  it 
follows  that  the  determination  of  the  thrust,  which  is  the  normal  compo- 
nent of  all  the  forces  acting,  together  with  the  location  of  its  center  of  pres- 
sure, permit  the  determination  of  the  stresses  required  in  designing  any 
section  of  an  arch  or  of  any  section  of  any  member  subjected  to  eccentric 
stress.  Every  section  of  the  arch  or  of  a  beam  or  of  a  colunm  must  be  of 
such  dimensions  or  with  such  reinforcement  that  the  safe  working  stresses 
in  the  concrete  shall  not  be  exceeded. 

Plain  concrete  sections  and  reinforced  concrete  sections  are  considered 
separately,  the  same  notation  being  used  for  both. 


NotaHan 

Let 

R     »  resultant  of  all  forces  acting  on  any  section. 

/g     =  maximum  unit  compression  in  concrete. 

/  ^    «  maximum  unit  tension  in  concrete  or  minimnm  compression. 

N    -  thrust,  a  component  of  the  forces  normal  to  the  section. 

V     -  shear,  the  component  of  the  force  R  parallel  to  the  section. 

b      =  breadth  of  rectangular  cross  section. 

h      =  height  of  rectangular  cross  section. 

e  =•  eccentricity,  that  is,  the  distance  from  gravity  axis  to  the  point  of 
application  of  the  thrust  which  is  the  intersection  of  the  line  of 
pressure  with  the  plane  of  the  section. 

M    =-  bending  moment  on  the  section. 

y     =-  perpendicular  distance  from  gravity  axis  to  any  point  in  the  section. 

/  =»  moment  of  inertia  of  entire  cross  section  of  concrete  about  the  hori- 
zontal gravity  axis. 

/,  =«  moment  of  inertia  of  cross-section  of  steel  about  the  horizontal  grav- 
ity axis. 

A^    «  total  area  of  section  of  concrete. 

Ag    =  total  area  of  section  of  steel. 

y,  —  perpendicular  distance  from  gravity  axis  of  unsymmetrical  section 
to  outside  fiber  having  maximum  compression. 
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.  y,  —  perpendicular  distance  from  gravity  axis  of  unsymmetrical  section 
to  outside  fiber  having  maximum  tension  or  minimum  compression. 

/^     -  maximum  unit  compression  in  the  steel. 

/,     -  maximum  unit  tension  or  minimum  unit  compression  in  the  steel. 

p  -  ratio  of  steel  to  total  area  of  section;  for  rectangular  sections  p  «= 
ratio  of  steel  area  to  bh. 

n      ""TT  ~  ratio  of  moduli  of  elasticity  of  steel  and  concrete. 

k      —  ratio  of  depth  of  neutral  axis  to  depth  of  beam  h, 
kh    =»  distance  from  outside  compressive  surface  to  neutral  axis. 
d'     "-  depth  of  steel  in  compression. 
d      -  depth  of  steel  in  tension. 

a      -  distance  from  center  of  gravity  of  symmetrical  section  to  steel, 
tfo     "■  value  of  eccentricity  which  produces  zero  stress  in  concrete  at  outer 
edge  of  rectangular  section  opposite  to  that  on  which  thrust  acts. 
C^  C^  -  constants. 

DISTRIBUTION    OF    STRESSES    IN    PLAIN    CONCRETE    OR 
MASONRT  AROH  SECTIONS 

In  designing  plain  concrete  or  stone  masoniy  arches,  the  maximum  com- 
pressive stresses  must  be  kept  within  the  safe  working  compressive  strength 
of  the  material,  and  the  point  of  application  of  the  thrust  must  not  lie  out- 
side of  the  middle  third  of  the  section.    When  investigating  an  existing  struc- 
ture, however,  it  may  be  found  that  the  thrust  acts  outside  of  the  middle  third, 
so  that  a  determination  of  the  stresses  in  such  cases  must  also  be  considered. 
Plain  Arches  with  Rectangular  Cross  Section,    In  plain  concrete  or  stone 
masonry  arches  of  rectangular  cross-section  there  are  five  special  cases 
depending  upon  the  point  of  application  of  the  thrust,  as  follows: 
{a)  Thrust  acting  at  gravity  axis  of  cross-section. . 
(6)  Thrust  not  acting  at  gravity  axis  of  cross-section,  but  within  the  mid- 
dle third  of  the  section, 
(c)   Thrust  acting  at  edge  of  middle  third  of  the  section. 
{d)  Thrust  acting  outside  of  the  middle  third  of  the  section  and  material 

able  to  carry  tension. 
{e)  Thrust  acting  outside  of  the  middle  third  of  the  section  and  material 

not  able  to  carry  tension. 
Each  of  these  cases  will  be  considered. 

(a)  When  the  thrust  acts  at  the  gravity  axis  of  the  cross-section  the  stress 
is  compression  over  the  entire  section  and  is  uniformly  distributed 
as  in  Fig.  167. 
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Maximum  compression  in  concrete  is 

N 

Jc  ^  Tl 


(34) 


{h)  The  thrust  acts  within  the  middle  third  but  not  at  the  gravity  axis, 
as  shown  in  Fig.  168.  When  the  thrust  acts  at  any  other  point  than  the 
gravity  axis  there  is  combined  bending  moment  and  direct  stress  to  be  con- 
sidered. If  the  bending  moment  is  positive,  the  thrust  acts  above  the 
gravity  axis;  if  negative,  the  thrust  acts  below.    In  either  case  the  thrust 

N 
produces  a  unit  compression  of  -~  over  the  entire  section.    The  moment 

causes  compression  on  the  side  of  the  axis  where  N  acts  and  tension  on  the 


Fig.  167. — Stresses  Caused  by  a  Force       Fio.  168. — Stresses  Caused  by  a  Force 
Acting  in  the  Middle  of  Plain  Con-  Within  the  Middle  Third  of  Plain 

Crete  Section.     {See  p.  560.)  Concrete  Section.     (See  p.  561.) 

opposite  side.    By  mechanics,  ^he  intensity  of  stress  due  to  the  moment,  M, 

My 
at  a  distance  y  from  the  gravity  axis  is  — .    The  actual  combined  stress 

N       My. 
at  any  distance  y  is  then  the  sum  of  these  two  stresses,  namely,  77  ^  ~^ 

Oft        1 

The  positive  sign  applies  to  stresses  on  the  side  of  the  axis  where  N  is 

applied  and  the  negative  sign  to  stresses  on  the  opposite  side. 

Smce  for  a  rectangular  section,  /  =  —   and  M  =  Ne,  thrust  multi- 

12 

plied  by  eccentricity,  we  have: 

.  .  ^  (       i2ey\ 

Stress  at  any  point  y  distance  from  gravity  axis  =>  —  I  i±  -^  I     (35) 

The  stress  at  all  points  of  the  section  is  compression  and  the  maximum 


M  —  moment,     /c  =  compression  in  concrete.    N  —  thrust,     h  =  breadth,     h  —  height. 
y  —  ditttnce  from  gravity  axis,     t  —  eccentricity.     /  ■-  moment  of  inertia. 
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and  minimum  values  are  at  the  top  and  bottom  of  the  section,  respectively, 

A, 
that  is,  when  y  -    - 

2 

N  I         te\ 
Maximum  compression  ""/c  ~  IT  l^  "*"  l"  (3^) 

.      ^  /         ^\ 
Minimum  compression  "■  A  "  i,l  \  ^  ""  T/  (37) 

(c)     When  the  thrust  acts  at  the  edge  of  the  middle  third  the  eccentricity 

h 
^  —      and  the  maximum  and  minimum  values  of  the  stresses  are  found  by 


placing  -T  for  e  in  the  last  two 

formulas  of  case  (6).    Fig.  169 

shows  the  distribution  in  this  case. 

Maximum  co^ression  in  con- 

2N 


Crete  ^  }^  - 


hh 


(38) 


Fio.  1 69. — Stresses  Caused  by  a  Force  Act- 
ing at  the  Edge  of  the  Middle  Third  of 
Plain  Concrete  Section.    (See  p.  562.) 


Minimum  compression  in  con- 
crete -  o. 

(<Q  If  the  thrust  acts  outside 
of  the  middle  third  and  the  ma- 


terial is  capable  of  carrying  some  tension^  the  distribution  of  stress  is  as 
shown  in  Fig.  170.  There  will  be  compression  over  a  large  part  and  tension 
over  the  remainder  of  the  section. 


N  I        6e\ 
Maximum  compression  -/.  "1^(1  +T/ 

,      N  I        6e\ 
Maximum  tension  '^  fe  "*  Cj,  I  '  ~  T/ 


(39) 


(40) 


Evidently  in  each  of  the  above  cases  (a),  (6),  (c),  {d)  the  maximum  com- 
pressive and  minimum  compressive  (or  maximum  tensile)  unit  stresses  are 


given  by  the  one  general  formula 


N  I        6e\ 


This  applies  for  rectangular 


sections  and  will  hold  so  long  as  the  safe  tensile  strength  of  the  concrete  is 
not  exceeded. 

In  arches  of  plain  concrete  or  of  stone,  tension  should  not  be  allowed  to 
exist. 

(e)     When  the  thrust  acts  outside  of  the  middle  third  and  the  material 
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is  not  able  to  carry  tension,  the  stress  is  distributed  as  compression  over 
a  depth  less  than  the  entire  depth  of  the  section,  and  cracks  may  be  expected 
on  the  "tension"  side.    The  distribution  of  stress  is  shown  in  Rg.  171  below, 

where  Qn  addition  to  notation 
already  presented  on  page  559). 

g  —  distance  from  point  of 
application  of  thrust  to  most  com- 
pressed surface. 
Maximum  compression   - 
2N 

'•-Vh  <"' 

Plain  Arches  with  Irregular 

Gross  Section.    If  the  section  is 

not   rectangular,  the   maximum 

N      Ney^ 
unit  compression 


Fig.  170. — Stresses  Caused  by  a  Force 
Acting  Outside  of  the  Middle  Third  of 
Plain  Section.  (S^tfp.  562.) 


and 

N 
A' 


the  minimum 

Ney, 


Ac        I 
tension)    = 


umt  compression   (or  maximum  unit 
When  the  second  term  of  this  equation  is  greater  than  the 


first,  the  concrete  is  in  tension. 

DISTRIBUTION  OF  STRESSES  IN  REINFORCED  CONCRETE 

SECTIONS 

Reinforced   Concrete  Sections  of  any  Shape.     The   distribution   of 
stress  caused  by  combined  thrust  and  bending  moment  over  a  section 


r-/^ 


containing  steel  reinforcement  is 
shown  by  the  following  formulas. 

As  in  column  design  (page  490) 
the  area  of  the  steel  in  compression 
may  be  replaced  by  an  equal  area 
of  concrete  by  multiplying  the  steel 
area  by  n,  the  ratio  of  the  modulus 
of  elasticity  of  steel  to  the  modulus 

of  concrete.  Similarly,  their  mo-  Fig.  171. — Stresses  Caused  by  a  Force 
ments  of  inertia  may  also  be  com-  Acting  Outside  the  Middle  Third  of 
pared,  and  the  section  treated  as  if  ^^^^  Concrete  Section.  {^See  p.  565.) 
it  were  of  concrete  without  steel. 

The  imit  stress  then  in  the  concrete  at  any  distance,  y,  from  the  gravity 


>i  >3^  distances  respectively  from  gravity  axis  to  mazimuro  compression  of  tension. 
b  »  breadth  of  cross  section. 
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N               Ney 
axis  is -T-  ±    y.    The  stress  may  be  compression  over  the 

entire  section  or  may  be  compression  over  a  portion  of  it  and  tension  over 
the  remainder.  The  formulas  apply  in  either  case  so  long  as  the  safe  tensile 
stress  in  the  concrete  is  not  exceeded. 

N  Ney^ 


Maximum  compression  in  concrete  '^fc^ 


:,  where 


A^  +  nA^      /  +  »/,' 
yi  is  the  distance  from  the  gravity  axis  to  outermost  fiber  of  concrete  on  the 
side  of  the  gravity  axis  on  which  the  thrust  acts. 

y  [  ^  ^^8     1 

Maximum  compression  in  steel  =/,  =«     ^ -r  +  j f  I ,  where 

y^  is  the  distance  from  gravity  axis  to  center  of  gravity  of  steel  on  side  of 
gravity  axis  on  which  the  thrust  acts. 

Minimum  compression  in  concrete  '^  f^  ^  ~i j-  —  > ft  where 

Vt  is  the  distance  from  the  gravity  axis  to  the  outermost  fiber  of  concrete  on 

-b 


LINE  OF  THRUST 


JJ 


Fig.  172. — Cross  Section  of  an  Arch  Rib.     {See  p.  564.) 

the  side  of  the  gravity  axis  opposite  to  that  on  which  the  thrust  acts.  This 
minimum  compression  is  of  course  tension  when  the  second  term  in  the 
last  equation  is  greater  than  the  first. 

\        N              Ney^   ] 
Min  mum  compression  in  steel  =  /  =  »      j j    —  j V"    >  where 

y^  is  the  distance  from  the  gravity  axis  to  center  of  gravity  of  steel  on  the 
side  of  gravity  axis  opposite  to  that  on  which  the  thrust  acts. 

Reinforced  Concrete  Rectangular  Sections.  For  rectangular  sections 
the  above  general  formulas  for  sections  of  any  shape  may  be 
put  into  slightly  simpler  forms  by  substituting  the  proper  terms  and 
assuming  equal  amounts  of  steel  above  and  below  the  center.     Special 
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cases  for  convenient  use  in  design  are  also  treated  below.    Since  total 
moment  of  inertia  of  combined  section,  /  +  /,  *":,/+  «^6/wj';  area  of 


12 


section,  A,  ^  bk  and  area  of  steel  in  the  section,  -4,,  =  pbhj  we  have: 

Unit  stress  in  concrete  at  any  point  at  a  distance,  y,  from  gravity  axis 


is 


N[       I 
bhli  -\-nf 


12  ye 


*tp      h^  +  12  npd' 
Maximum  unit  compression  in  concrete 

N 


.] 


r       I  6he         '\ 

Li  +np^  h^  ^-  12  npa^\ 
lion  in  steel 

[I  12  0^  1 

1  +np'^  h^  +  12  npa^  \ 
sion  (or  maximum  unit  tei 

■'^       bh  li  +  np      A'  +  12  npa^  J 
don  (or  maximum  unit  tem 

[I  1 2  ac        1 

1  -hnp"  h^  +  12  npa^  \ 


(41) 


(42) 


Maximum  unit  compression  in  steel 

^''bh^     -^-r  +  .v-^ 7-,\  (43) 

Minimum  unit  compression  (or  maximum  unit  tension)  in  concrete 


(44) 


Mmimuin  unit  compression  (or  maximum  unit  tension)  in  steel 

_  nN 


(45) 


There  are^  four  cases  which  may  occur  dependi  )g  upon  value  of  e, 

( 1 )  Thrust  applied  at  grav- 
ity axis,  as  in  Fig.  173,  where 
there  is  no  moment  on  the  sec- 
tion and  the  stress  is  uniformly 
distributed.  In  this  case  the 
second  term  in  the  brackets  of 
the  above  formulas  becomes 
zero. 

(2)  Thrust  applied  at  such 
distance  from  the  gravity  axis 
as  to  cause  compression  on 
whole  section  of  the  concrete, 
as  in  Fig.  174.     Here  the  above  formulas  are  used  directly. 


:lv^\ 

J., 

— ; 

_0R AVITY  AXJS 

\ 

==^ 

%-l 

=1: 

— i 

Fig.  173.     Stresses  Caused  by  Force  Acting 
at  Gravity  Axis.    {See  p.  565.) 


n  —  ratio  elasticity.  N  »■  thrust,  ^—distance  from  gravity  axis,  /c  —compression  in  concrete* 
/•  »  tension  or  minimum  compression  in  steel,  h  =  breadth,  h  =»  height,  e  —  eccentricity* 
f  »  ratio  of  steel,    a  =»  distance  from  center  of  gravity  of  section  to  steel. 
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(3)  Thrust  applied  at  such  distance  from  gravity  axis  that  the  compres- 
sion at  one  surface  becomes  zero,  as  in  Fig.  175.  In  this  case  the  formulas 
may  be  simplified  as  follows: 


Maximum  unit  compression  in  concrete, 

2N 
^^  ^  bh(i  +  nj) 

Maximum  unit  compression  in  steel, 


nN        I  aa 


[-r] 


(46) 


(47) 


Minimum  compression  in  concrete  -  o. 
^Gnimum  compression  in  steel,  which  is  very  small, 


nN        r  2a  1 

^'  °  hh{i  V2P)  V~  h\ 


(48) 


^fP 


(4)    Thrust  applied  at  such  distance  from  the  gravity  axis  that  there  is 
tension  at  one  surface,  as  in  Fig.  1 76. 

The  most  important  question  for  decision  is  the  compression  in  the  con- 
crete, which  must  not  exceed  a  safe  working  stress  and  is  readily  found 
from  formula  (42),  page  565,  and  the  determination  of  whether  the 
opposite  siurface  is  in  tension  or 
compression.  A  simple  method  if'^hh  y"' 
for  determining  this  is  given  *n  the 
following  paragraphs  together 
with  a  diagram,  further  simpli- 
fying the  process. 

If  the  eccentricity  is  so  great 
that  tensOe  stress  is  found  in  the 
concrete  as  determined  by  methods 
described  in  the  following  para- 
graphs, a  special  treatment  must 
be  given  to  determine  the  stresses, 
as  discussed  on  page  570. 

In  case  the  result  from  formula  (44)  is  negative,  the  stress  on  this  surface 
of  the  concrete  is  tension. 

Eccentricity.     As  in  plain  concrete  arches,  the  location  of  the  center 
of  thrust  determines  the  distribution  of  the  stress.    The  stress  on  one  side  of 


Fig.  174. — Stresses  Caused  by  a  Force 
Producing  Compression  upon  the 
Whole  Reinforced  Section.  {See  p. 
565.) 


n  —  ratio  elasticity.      N  —  thrust,    /c  —  compression  in  concrete.    /«  —  tension  or  minimum 
compression  in  steel,    h  ■•  breadth,     h  ~  height,    p  —  ratio  of  steel.     R  —  resultant  of  forces. 
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the  gravity  axis  is  always  compression  and  if  the  thrust  acts  at  the  gravity 
axis  there  is  uniform  compression  over  the  section.  As  the  center  of 
thrust  lies  farther  and  farther  from  the  graviy  axis,  the  compression  at  the 
opposite  surface  decreases  until  finally  it  becomes  zero  and  then  tension. 

Equation   (44),  page 


if/pbJiJ;:^ 


oravityI  axis 


rU 


«l« 


Fig  175. — Stresses  Caused  by  a  Force  Acting  at 
a  Distance  e^  from  Center  of  Gravity  of  Rein- 
forced Section.     (See  p,  566.) 


565*  gives  a  means  of 
determining  the  eccen- 
tricity for  which  there 
can  be  neither  tension  nor 
compression  at  the  siu*- 
face  opposite  to  that  on 
which  the  thrust  acts. 
For  a  reinforced  arch  this 
eccentricity    is    usually 

h 
more  than    '  that  is,  the 


line  of  pressure  must  not  necessarily  lie  within  the  middle  third. 

When  the  first  term  in  the  brackets  of  this  equation  is  greater  than  the 
second,  the  minimum  stress  in  the  concrete  will  be  in  compression;  when 
the  two  terms  are  equal,  the  stress  is  zero  in  the  outer  edge  of  the  concrete 
on  the  side  opposite  to 


4       <i" 


GRAVITY   AXIS 


1. 


«!« 


that  on  which  the  thrust 
acts;  when  the  second 
term  is  greater  than  the 
first,  this  stress  will  be 
tension.  By  equating 
the  two  terms  the  value 
of  the  eccentricity,  e, 
may  be  f otmd  for  which 
the  stress  at  the  edge 
is  zero. 

Using  previous  nota- 
tion and  also  letting  e^  -  value  of  e  which  makes  the  stress  zero 

h*  +  12  npa*   I  .     V 

If  the  computed  eccentricity,  e,  is  greater  than  e^  the  concrete  is  in  tension. 

Diagram  for  Determining  Oompression  and  Eccentricity.  By  intro- 
ducing selected  values  for  some  of  the  letters  in  formula  (49)  its  solution 
is  simplified.     If  the  ratio  of  moduli  of  elasticity  of  steel  to  concrete  is 

g  —  ecceDtricity.    h  «  height,    n  —  ratio  elasticity,    p  —  ratio  of  steel. 


Fig.  176. — Stresses  Caused  by  a  Force  Acting  at  a 
Distance  Larger  than  e^  from  the  Axis  of  Gravity 
of  Risinforced  Section.     (See  p.  566) 


S68  A  TREATISE  ON  CONCRETE 

assumed  to  be  15,  and  if  the  steel  is  assumed  to  be  imbedded  in  the  con- 

Crete  i^^^  of  the  total  depth  from  each  surface  so  that  2a  -  — ,  which  is  a  close 

approximation  in  ordinary  design,  formula  (49)  becomes 

*».^_+»8jl8#  (so) 

h         6  +  gop 

where   ^  is  the  eccentricity  producing  zero  stress  at  one  surface  divided 

by  the  total  thickness  of  the  arch  or  beam.    The  curve  in  the  lower  right  hand 

portion  of  the  diagram,  Fig.  177,  page  569,  is  plotted  and  the  values  of  -^ 

can  be  read  for  any  percentage  of  reinforcement.    For  example,  if  A  at  any 
section  is  30  inches  and  the  percentage  of  steel  0.8%  (i.  e.,  if  ^  —  o.oo8> 

^0  . 

Y  =»  0.183  ^^^^"^  t^^  diagram,  and  hence  e^^  =  5.49.    That  is,  the  center  of 

ft 

thrust   cannot   be  more  than  5.49  inches  from  the  gravity  axis  without 

producing  tension  in  the  concrete. 

If,  then,  the  eccentricity  of  the  thrust  on  the  section  in  question  as  previ- 
ously determined  from  the  line  of  pressure,  or  from  computation,  is  greater 
than  the  e^  derived  from  the  curve,  there  is  tension  in  the  concrete,  and  the 
percentage  of  steel  may  have  to  be  increased  or  else  the  depth  of  section,  h, 
increased.  In  the  latter  case  it  must  be  remembered  that  an  increase  in  h 
with  the  same  area  of  steel  results  in  a  reduction  in  the  percentage  of  steel. 

For  determining  the  maximum  compression  in  the  concrete,  the  curves 
in  the' left-hand  portion  of  the  diagram,  Fig.  177,  have  been  drawn  for 
certain  values  of  n  and  p.  If  the  same  values  are  selected  as  are  given  above. 
«  -  15  and  2a  -  ^h,  the  formula  (42)  on  page  565  becomes 

N[        I  e_  ^   '      1  (  i) 

or  for  definite  values  of  ^,  h  and  p 

e 
In  the  diagram  mentioned,  the  values  of  C^  are  plotted  for  values  of  7 

and  different  percentages  of  steel. 

To  illustrate  the  use  of  the  diagram,  after  having  found  that  the  eccentric- 
ity does  not  produce  tension  in  the  concrete,  if  the  eccentricity  is  3  inches 

N  *  thrust,  fc  —  compression  in  concrete,  b  <"  breadth,  h  ^  height,  e  *  eccentridtj. 
p  "i  ratio  of  steel.    C$  «  constants. 


VALUES  OF  I 
-02    .04  .08  -08     -10     .12     .14     .16     AS 


569 


0.9  

.0       .2      .4      .6      .8      UO     1.2     U     1.6 
PERCENTAGE  REINFORCEMENT 

Fic.  177. — Diagram  for  Determining  Compression  and  Eccentricity.     (See  p.  567.) 
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and  the  thickness  of  the  arch,  //,  is  30  inches,  llic  value  of  C^  for  0.8%  steel 

1.38  A"- 
(that  is,  for  p  —  0.008)  is  i  .38  and  /<.  ■»      ,  , 

Distributaon  of  Stress  When  One  Soriace  is  in  Tension.  When 
the  thrust  is  applied  at  a  distance  from  the  gravity  axis  with  eccentrictiy,  e, 
greater  than  that  given  for  ^q  by  formula  (49),  page  567,  and  the  concrete 
is  assumed  unable  to  carry  any  tension,  the  above  general  formulas  are 
not  easily  applied  and  the  following  method  may  be  used.  Here  the  steel 
on  the  side  opposite  to  that  on  which  the  thrust  acts  is  designed  to  carry  all 
the  tensile  stresses.  In  this  case  having  a  section  with  a  bending  moment 
and  thrust,  there  are  three  unit  stresses  to  be  determined,  namely,  maxi- 


y:*^-/„_ 


^P^^3q 


Fig.  I  78. — Stresses  Caused  by  a  Force  Producing  Compression  and  Tension 
upon  a  Reinforced  Section,  Tensile  Strength  of  Concrete  Neglected.  {See 
P-  570) 

mum  unit  compression  in  concrete,  maximum  unit  compression  m  steel, 
and  maximum  unit  tension  in  steel.  The  method  of  procedure  is  similar 
to  that  used  for  beams  in  Apf)endix  II,  page  757.  Referring  to  Fig.  178, 
the  unit  stress  in  the  upper  steel,  as  sho\vn  by  inspection,  is 


^  =  "■^4'-*//) 


The  unit  tension  in  the  lower  steel  is 


d-  kh 
^*   ^  <      kh 


(53) 


(54) 


Hence,  when  the  compression  in  concrete,/^,  is  known,  the  stresses  in  the 
steel  are  determined  by  the  above  formulas.    Since  the  sum  of  the  stresses 


«■=  ratio  elasticity.  .V  -  thrust.  /<:  —  compretnon  in  concrete.  /«  — tension  in  *teel 
/'«  —  compression  in  steel,  b'  -  breadth,  h  —  height,  p  —  ratio  of  steel,  k  —  ratio  depth 
neutral  axis,     d  —  depth  tension  steel,    d'  «  depth  compression  steel.    R  ■■  resuhant  of  forces. 
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acting  on  the  section  must  be  equal  to  the  thrust,  we  have,  since  each  steel 

phh 
area  is  — 

2 

X  phh       /,  bkh      /.  phh 

2  2  2 

Placing  values  of /^  and/,  from  (55.)  and  (54)  in  (55), 

^_fchh}^-^2npk^np  ^^^j 

2  i^ 

The  moment  of  the  stresses  about  the  gravity  axis,  which  is  obtained  by 
taking  the  sum  of  the  moments  of  all  the  stresses  about  the  gravity  axis 
and  eliminating/^  and/,  by  use  of  equations  (53)  and  (54),  is 

\npa'      k      k'^  ,     , 

\npay     k      i^l 
Designating  by  C^  the  quantity  \   .2},   "^  ~  ~  ^  I  ^^^^  equation  {57) 

we  may  write 

M^CJJ>h^  {$%) 

Hence  in  investigating  a  given  section  of  an  arch,if  M,  ft,  A,  C^  are  known, 
the  unit  compression  in  the  concrete  is 

M 

To  solve  this  equation  easily,  values  of  C^  should  be  taken  from  curves. 
Fig.  180,  page  ,573,  gives  values  of  C^  for  «  =»  15,  2a  -  ^/t  and  various 
values  of  k. 

Evidently  before  using  equations  (57)  or  (59)  to  find  the  unit  compres- 
sion in  the  concrete,  the  position  of  the  neutral  axis  must  first  be  determined. 
To  do  this  we  must  find  the  value  of  k.  Since  the  moment,  M  -  iVe,  that  is, 
the  thrust  multiplied  by  the  eccentricity,  equation  (56)  may  be  multiplied 
by  e  and  equated  to  (57).  From  this  process,  the  following  equation  con- 
taining k  is  obtained 

/  e       I  \  e  e       6  npa^  _  ^ 

*'+3(^--;*'  +  6«M-=3«^^  +  -^  C60) 

Af  •  moment.  »  — ratio  elasticity,  ^  —  thrust.  /c»  compression  in  concrete.  /*  — tmnfiion 
in  steel,  ft  =>  compression  in  steel,  b  —  breadth,  h  >«  height,  t  »  eccentricity,  p  »  ratia 
of  steel      k  *  ratio  depth  neutral  axis.    Ca  —  constant. 


# 


« 
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10 

VALUES  OF  ECCENTRICITY        ^ 


Fig.  i79.--Diagram  for  Determining  Depths  of  Neutral  Axis  for  Different  Eccen- 
tricities.    Based  on  «  —  15  and  aa  —  -h.    (See  p.  574.) 


0.1  0.2  0.3  0.4  Q.5  O.G  0,7  U.8  0.9 

ics  RATIO  OF  DEPTH  OF  NEUTRAL  AXIS  TO  DEPTH  OF  SECTION. 

Pig.  i8o. — Diagram  for  Determining  Constants  Ca  to  be  vised  in  Formula  (59). 

4 
Based  on  n  —  15  and  aa  —  -  h.    (See  p.  571.) 
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and  k  may  be  obtained  from  this  equation  if  the  size  of  section,  percentage 
of  steel  and  eccentricity  are  known. 

e  4 

By  solving  this  formula  for  ,  ,  using  «  =  15  and  2a  =  -h,  we  have 

e       --  ^  +  f^  +  14.4^ 
__. _  \Oi) 

h        3  ^  +  90  M  ~  45  /^ 

e 
from  which  equation,  curves  tor  —  are  readily  drawn  for  different  percen- 
tages of  steel.     In  Fig.  179,  page  572,  curves  are  plotted  by  this  formula, 
using  «  =  15  and  2a  =  \h,  and  from  these  the  depth  of  the  neutral  axis 
k,  may  be  found,*    This  is  illustrated  in  the  example,  page  580. 

In  finding  the  unit  compressive  stress  in  the  concrete  for  a  given  section 
having  an  eccentricity  greater  than  e^  (see  page  567)  and  containing  a  known 
quant* ty  of  steel,  he  following  quantities  would  be  known:  breadth,  h\ 
depth,  h\  ratio  of  steel,  p\  ratio  of  elasticity,  n\  eccentricity,  e\  and  moment, 
M,  The  method  of  procedure  of  finding/.,  the  maximum  compression  in 
the  concrete,  may  then  be  as  follows. 

e 
Determine  . .    Enter  the  bottom  of  Fig.  179,  page  572,  with  this  value 

o^  ,  and  find  the  k  corresponding  for  I  he  given  j:)ercentage  of  steel.  Then  with 

this  value  of  k  enter  Fig.  180,  page  573,  and  find  Q.     Apply  formula  (59)» 

M 
page  571,  where/,  -  ^  -^,. 

Having  found  the  unit  stress  in  the  concrete,  the  unit  stresses  in  the  steel 
may  be  determined  from  formulas  (53)  and  (54),  page  570. 

METHOD  OF  PROCEDURE  FOR  THE  DESIGN  OF  AN  ARCH. 

The  design  of  an  arch  is  a  trial  process;  the  design  being  selected  and 
then  investigated  to  see  if  the  sections  are  of  sufficient  strength.    If  the  arch 

*If  the  value  of  k  must  be  determined  directly,  substitute  A  —  %-  (7-  -7"  I  when 
equation  (60)  takes  the  form  at*  +  ^  +  7  «  o,  and  since  by  Cardan's  formula, 

the  value  of  k  may  be  computed.    This  follows  the  method  suggested  by  Professor  Morsh  in  "Der 
Eisenbetonbau/'  1906,  p.  iii. 

h  —  height    e  —  eccentricity,    p  —  ratio  of  steel,    k  —  ratio  depth  neutral  axis. 
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first  chosen  is  too  large  or  too  small  it  must  be  revised  and  the  process 
repeated. 

Since  the  location  of  the  line  of  pressure  and  also  the  stresses  are  aflfected 
by  the  loading,  it  is  customary  either  to  compute  the  arch  for  the  dead  load 
plus  concentrated  loads  located  at  the  most  unfavorable  positions,  or  else 
to  compute  it  for  the  dead  load  plus  a  uniform  live  load  covering  one-half 
the  arch  and  also  covering  the  entire  arch,  to  see  that  the  working  stresses 
are  not  exceeded. 

The  following  steps  indicate  the  method  of  procedure  for  the  design  of  a 
highway  bridge  shown  in  folding  Fig.  i8i,  opposite  page  581.  The  com- 
putations are  for  the  live  load  over  one-half  the  span.  The  procedure  is 
similar  when  the  entire  span  is  loaded. 

1.  Lay  out  on  a  drawing  the  preliminary  curve  assumed  for  the  in- 
trados.     (See  p.  540). 

2.  Assume  a  crown  thickness  in  accordance  with  the  formula  on  page  541 . 

3.  Lay  out  the  ciuire  of  the  extrados  and  the  surface  of  the  roadway. 
The  extrados  may  be  a  3-centered  curve,  but  it  is  better  to  use  an  arc  of 
a  circle  if  possible.  It  should  be  so  placed  as  to  give  a  ring  thickness  at 
the  quarter  points  of  the  span  of  1}  to  1}  times  the  crown  thickness,  and 
a  ring  thickness  at  the  springings  of  2  or  3  times  the  crown  thickness  in 
this  first  trial. 

4     D^w  the  arch  axis  midway  between  the  extrados  and  the  intrados. 

5.    Divide  the  arch  axis  into  distances  such  that  the  ratio  of  each  distance 

to  the  moment  of  inertia  of  the  cross-section  of  the  ring  at  the  center  of  the 

s 
distance  is  a  constant;  that  is,  -  is  a  constant.    This  can  be  done  by  trial 

by  beginning  at  the  crown  and  working  towards  the  springings  or  by  the 
method  described  on  page  554.  The  moment  of  inertia  is  of  the  combined 
section  of  concrete  and  steel  about  the  gravity  axis,  hence  the  size  and  posi- 
tion of  the  steel  rods  must  be  first  assumed,  when  /  may  be  computed  by 
the  formula  on  page  565.  The  ratio  of  area  of  steel  to  total  area-of  section 
at  crown  may  be  arbitrarily  taken  in  the  first  place  from  0.007  ^^  0.0125, 
that  is  from  o.  7  %  to  i  J  %.  The  divisions  are  separated  by  vertical  sections. 
In  the  problem  here  solved  the  distance,  Sj  next  to  the  crown  is  1.14  ft., 

s 
and  that  next  to  the  springing  is  7.82  ft.  The  constant  ratio,  y  for  this  arch 

is  1 1.4*  On  folding  Fig.  181  the  centers  of  the  divisions  are  shown  by  circles 
and  are  numbered  i,  2,  3,  etc.    All  distances  are  in  feet  and  all  quantities 

^Greater  accuracy  may  be  obtained  by  uaing  a  larger  number  of  divitions  tban  here  chosen, 
ind  also  by  subdividing  loads  P|  and  P^ 
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involving  distance  are  in  foot  units.    A  section  of  the  arch  i  foot  wide 
transversely  is  considered. 

6.  Compute  the  dead  and  live  loads  and  enter  these  loads  as  indicated 
by  Pj  Pj,  etc.,  at  the  center  of  gravity  of  each  division.  In  the  accompany- 
ing design,  a  live  load  of  loo  pounds  per  square  foot  covers  the  right  half 
span,  while  on  the  left  is  the  dead  load  alone  of  the  masonry  taken  at  150 
pounds  per  cubic  foot  plus  the  earth  fill  taken  at  100  pounds  per  cubic  foot. 

Table  I.     Ordinate f  and  Moments  in  Computation  of  Example 


Points 

X 

y      ^ 

f 

^L 

^R 

M^x 

"r' 

M^ 

J"«L 

loandii 

0.56 

o.oi      0.3 

0.00 

00 

00 

00 

09 

00 

00 

9  and  iz 

I.71 

0.04      1.9 

0.00 

391 

P" 

668 

891 

16 

21 

8  and  13 

1.88 

o.ii       8.3 

0.01 

1205 

1603 

3  47<^ 

46I6I 

132 

176 

7  and  14 

4.11 

0.23     16.9 

0.05 

2  520 

3346 

'0357 

'3  75^ 

586 

770 

6  and  15J 

5-43 

0.39     29.5 

l:'^ 

4  4/1 

5  9»3 

24277 

32  162 

1743 

2  310 

5  and  16 

6.89 

0.63     47.5 

7  3*7 

9672 

50483 

66640 

4616 

6093 

4  and  17, 

8.57, 

0-97     73-5 

0.94 

II  584 

15  216 

99  275 

130401J 

II 237 

'4  759 

3  and  18 

10.5^ 

1.50  112. 2 

2.25 

18  242 

2379' 

"93  '83 

»5'947 

27363 

35686 

I  and  i^ 

13.17 

2.39  173.5 

571 

29480 

38045 

38S  252 

501  053 

70457 

90928 

I  and  20 

17.9+ 

5.14  321.8 

26.41 

58553 

74192 

1  052  235 

I  331  004 

301  476 

381  347 

I 

71.85 

11.41   786.4 

35-9», 

'33  873 

172  309 

I  822  200 

a  33a  466 

417620 

532090 

AU  distances  in  foot-units;    all  moments  in  foot-pounds 

Values  of  Hg,  V ^  and  M^  at  crown  for  Live  and  Dead  Loads. 

io^(4i7_620j|-  532090)  -J  MI  (133  873  +  171  3^2  ^  ' 

^•-  2  [10  X  35.9*-  ("41)1  -  +  I3.">7lb. 

-  1822200  —  2332466 

"•-  .573        ---^^"- 

171  309  •♦•  '33  873  -  >  X  i3>'07  X  114'        .     ,   fc  ,. 
Af^  «  -^  -  +  354  ft.  lb. 

Values  of  H^  and  M^  at  crown  for  Rise  in  Temperature. 

1      .0000055  X  20  X  41.88  X  10  X  2000000  J<^  144 
^^  "■  114  2[io  X  35.92  -  (ii.4i)«]  ■  *^^  "^ 

»y         -  1545  X  "-4'  .    ,. 

Mg  — —  —  2900  ft.  lb. 

Values  of  H^  and  M^  at  crown  for  Rib  Shortening. 

I     66  X  41-88  X  IP  X  144  ... 

^^  -  "  iM  2[.o  X  35.9*  -  ("4'yi "  "  ^^^**- 

—  760  X  11^.1 

il/^  -  -        — i^ ^  -  +  870  ft.  lb 

The  horizontal  components  of  the  earth  pressure  are  so  small  that  they 
are  neglected,  except  that,  for  purposes  of  illustration,  they  are  shown  in 
the  case  of  the  load  adjoining  each  springing,  where  the  horizontal  compo- 
nents are  computed  by  formulas  for  earth  pressure  on  page  666.  The 
point  of  application  of  the  horizontal  and  vertical  components,  as  shown 
for  Pi,  is  taken  at  the  arch  axis.    In  practice,  earth  pressure  is  negligible 
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in  the  design  of  flat  arch  rings  of  the  type  here  selected,  and  all  loads  may 
be  taken  as  vertical.  Only  where  the  ratio  of  rise  to  span  is  large  need  the 
horizontal  components  of  the  earth  pressure  be  considered. 

7.  Make  a  table  similar  to  Table  i,  page  576.  The  values  of  x  and  y 
are  scaled  from  the  drawing,  and  are  the  coordinates  of  the  center  points  of 
the  divisions  of  the  arch  axis.  The  crown  point  of  arch  axis  is  here  taken 
as  the  origin  of  coordinates.  The  values  of  Mj^  and  Mj^  are  computed.  M^^ 
represents  the  moment  at  each  of  the  center  points  i  to  10  inclusive  of  all 
loads  lying  between  the  point  in  question  and  the  crown.  Thus  Mi^  for 
point  10  is  o;  for  point  9,  M^,-  340  X  1.15  -391  ft.  lb.;  for  point  8,  Mj,- 
3fi  +  696  X  1. 17  -  1205  ft.lb.,and  soon.  The  moment  at  each  "center** 
point  being  obtained  from  that  at  each  preceding  "center"  p>oint.  Mjj  of 
course  represents  the  moment  at  each  of  the  center  points  11  to  20  inclusive 
of  all  locLds  lying  between  the  point  in  question  and  the  crown.  For  a 
symmetrical  loading  Mi^  would  equal  M^  for  each  pair  of  center  points, 
such  as  I  and  20. 

8.  Compute  H^^  V^^  M^  that  is,  the  thrust,  shear  and  moment  at  the 
crown,  as  on  page  576,  by  using  equations  (16),  (17),  and  (18),  page  553. 
If  the  sign  of  V^  is  plus  the  line  of  pressure  (equilibrium  polygon)  at  the 
crown  slopes  upward  towards  the  left;  if  minus,  as  in  the  present  case, 
upwards  toward  the  right.  A  pus  sign  for  M^  indicates  a  positive  moment; 
a  minus  sign,  a  negative  moment  at  the  crown.  For  the  arch  in  folding 
Fig.  181,  the  crown  thrust  H^  =  13 107  pounds,  F^  -  -  324  poimds  and 
^c  "  +  354  ft.  pounds. 

9.  Draw  a  force  polygon  as  shown  in  folding  Fig.  181  by  la3dng  off  to 
scale  the  loads  P„  P„  etc.,  as  o  -  i,  i  -  2,  etc.  Find  the  f)ole  by  la3dng 
off  V^  downward  (because  negative)  from  the  crown  point,  10,  and  then 
laying  off  H,.  horizontal.  The  hypothenuse  of  the  triangle  having  H^ 
and  V^  for  sides  thus  slopes  upward  to  left  or  upward  to  right,  according 
as  Fg  is  +  or  -. 

10.  Draw  the  equilibrium  polygon  as  shown  on  the  arch  of  folding  Fig. 
181.    The  resultant  pressiure  acts  above  the  axis  at  the  crown  a  distance, 

.£r   —   tf  if  M^  is  plus,  and  below  by  the  same  amount  if  M^  is  minus. 

Since  here,  as  is  shown  later,  e  -  +0.028  feet,  this  distance  is  laid  off  verti- 
cally above  the  axis  at  the  crown  and  through  this  point  the  resultant  pres- 
sure is  drawn  paralle  to  the  ray  O^o  ol  the  force  polygon  and  so  on.  It  is 
not  really  necessary  to  draw  the  equilibriiun  polygon  if  the  moments  and 
eccentricities  are  computed  for  the  various  sections  as  outlined  under  item 
II,  but  the  polygon,  which  is  the  line  of  pressure,  affords  a  good  check  on 
the  algebraic  work. 
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11.  Determine  the  moment, thrust, and  eccentricity,  and  if  desired  the 
shear  at  the  center  points,  i,  2,  3,  etc.,  of  the  divisions,  and  enter  in  a  tabic 
as  shown  below.  The  moment  is  computed  from  formulas  (19)  and  (20) 
on  page  554,  the  values  of  whose  terms  have  already  been  found  by  items 
7  and  8.  The  thrust  and  shear  may  be  scaled  from  the  force  polygon.  For 
example,  at  section  i  on  folding  Fig.  181  the  thrust  line  is  drawn  parallel 
to  the  tangent  to  the  axis  at  i ,  and  the  shear  line  at  right  angles  to  the  thrust 
line.  The  eccentricities,  e,  of  the  sections  i,  2,  3,  etc.,  are  computed  by 
dividing  the  moment  on  the  section  (see  page  561)  by  the  thrust  for  thai 
section  just  scaled.  For  positive  moments  and  therefore  positive  values  of 
e,  the  line  of  thrust  lies  above  the  arch  axis.  • 

12.  Compute  the  thrust  and  moment  at  the  crown  due  to  variation  in 
temperature  by  formulas  (25)  and  (26),  page  556,  the  moments  on  the 

Table  2.     Final  Momtnts  and  Thrusts 


UVC  AND  DEAD 


Point 

»cy 

T,x 

Mom. 

67370 

-5812- 

+  3259 

31325 

-4267 

-2068 

19660 

-3431 

-1659 

12713 

-2777 

-1293 

3014 

-1331 

"483 

514 

-  554 

-     67 

524 

-  554 

+  911 

3014 

-1331 

+  1353 

12713 

-2777 

+  627 

19660 

-343" 

-  346 

>9 

3«3i5 

-4267 

-2099 

20 

67370 

-5812 

-   656 

TEMPERATURE 

RIR  SHORTENING 

Ecc. 

Mom. 

Thrust 

Mom. 

Thrust 

+0.23 

±10180 

±1970 

-3030 

—  610 

-0.15 

±  3»8o 

±2310 

-    950 

-700 

-0.12 

±     9«o 

±»430 

-    270 

-730 

—0. 10 

±     44c 

±2500 

-1-     130 

-740 

—0.04 

T  2320 

±2530 

-1-    690 

-760 

-0.005 

T  2800 

±^545 

+    840 

-760 

-1-0.07 

^  2800 

±2545 

+    840 

-760 

+0.10 

T  2320 

±2530 

+    690 

-760 

-f-o.o5 

±    440 

±2500 

+    130 

-740 

-0.03 

±     9«o 

±1430 

-    270 

-730 

-0.15 

±  3180 

±2310 

-    950 

-700 

-0.04 

±10180 

±1970 

-3030 

—  610 

+14360 

+  14000 

+  13920 

+  13600 

+  13240 
+  I3I60 
+  I3I20 
+  13200 
+  13640 
+  14040 
+  14200 
+  14840 

Thrusts  in  lb.    Moments  in  ft.  lb.     Shear  in  arch  design  is  small  and  need  not  be  computed  . 

various  sections  by  formula  (27),  page  557,  and  the  thrusts  and  shears  by 
resolving  the  crown  thrust  into  tangential  and  radial  components,  as  shown 
in  the  small  force  polygon  in  the  diagram. 

A  rise  in  temperature  of  20  degrees  Fahr.,  and  a  fall  of  the  same  amount, 
is  sufl5cient  even  in  the  northern  part  of  the  United  States  for  arches  with 
filled  spandrels. 

For  the  arch  shown  on  folding  Fig.  181  the  crown  thrust  H^  due  to 
temperature,  is  a  tension  of  2545  lbs.,  and  a  compression  of  equal  amount. 
The  crown  moment  M^  is  +  2900  ft.  lb.  and  —  2900  ft.  lb. 

13.  The  effect  of  rib  shortening  due  to  the  thrust  is  comparatively  slight. 
Where  necessary  to  compute  it,  use  formula  (31)  and  (32),  page  558.    (See 

PS76.)  _       • 

For  the  problem  here  shown  the  thrusi  at  crown  due  to  this  cause  is 
—  760  lb.,  and  the  moment  is  +870  ft.  lb. 

14.  Having  prepared  a  table  similar  to   Table  2,  page  578,  showing 
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thrusts  and  moments  on  the  various  sections  i,  2,  3,  etc.,  due  to  dead  and 
live  loads,  temperature,  and  rib  shortening,  compute  the  maximum  unit 
compression  in  the  concrete  and  maximum  unit  tension,  if  any,  in  the  steel 
by  use  of  formulas  on  pages  565  to  574. 

Table  2  shows  thrusts  and  moments  for  only  a  few  of  the  sections  of  this 
arch,  since  it  is  unnecessary  to  compute  all  of  them.  A  selection  of  the 
more  critical  sections  may  be  made  by  inspection  of  the  equilibrium  poly- 
gon. The  following  shows  the  computation  of  the  maximum  unit  stresses 
at  the  crown  for  the  arch  infolding  Fig.  181,  as  outlined  in  items  11  to  13. 


Live  and  Dead  Loads  and  Rib 
Shortening. 


Moment 

+  354 
+  870 


Thrust 

+  1 3 1 07  Live  and  dead 

—      760  Rib  shortening 


Live  and  Dead  Loads  and  Rib 
Shortening  Plus  Temper- 
ature. 

Moment  Thrust 

+  1224  4-  12347 

4-  2900  -    2545     Temp. 


ft. 


+  I224ft.lb.  +12347  lb. 

M        1224 

N       12347 

p  «  ratio  of  steel  at  crown  =  0.0092 

Consulting  lower  right  hand  part 

of  Fig.  177,  page  569,  it  is  seen  that 

h 

than  -  -»  o.i.    Hence  there  is  conir 
h 

pression  over  the  entire  section. 

From  formula  (42),  page  565,  max. 

compression  in  concrete, 


the  value  of  /  for  0.92%  is  greater 


>^kJAN/AA     AAA     \,\Il. 

1^347  r 

I  X  I  L  I 


-f 


-f-  15  (.0092) 
6  (i)  o.i 


-'] 


(ly  +  12  ds)  .0092  ay 

=  1 7100  lb.  per  sq.  ft. 
=  119  lb.  per  sq.  in. 
Stresses  in  steel  need  not  be  com- 
puted. 
The  above  may  be  more  quickly 
solved  by  the  use  of  the  curves  on 
the  left  part  of  Fig.  177,  page  569. 

fe  —  compresaon  in  concrete,    t  —  eccentricity.    M  —  moment.    N  —  thrust    h  —  height. 
k  -"^ratio  depth  neutral  azit.    a  ■■  distance  centre  of  gravity  to  st^. 


+  4124  ft.  lb.       +    9802  lb. 

M      4124 
g=.  -_  -       =  .42  ft. 

N       9802 

Consulting  lower  right  hand  part 

of  Fig.  177,  page  569,  it  is  seen  that 

the  value  of  r  for  0.92%    of  steel 

e        0.42 
is  much  smaller  than  -  «  - 

k  I 

0.42.  Hence  there  is  tension  over  a 
part  fif  the  section. 

From  formiila  (60),  page  571,  the 
value,  of  ^  is  found  to  be  0.6.  From 
formula  (59),  page  571,  the  value  of 
the  maximum  compression  =»  3  5  700 
pounds  per  square  foot  —  248  pounds 
per  square  inch.  From  formula  (54) , 
page  570,  maximum  tension  in  steel 
=■  1440  pounds  per  square  inch. 

The  approximated  value  of 
above  compression  in  concrete  may 
be  more  quickly  found  by  the  use 
of  curves.  Fig  179  and  180,  and 
pages  572  and  573  as  shown  below. 
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The  method  of  computation  for  other  points  in  the  arch  is  similar,  and 
stresses  should  be  determined  at  sections  where  they  appear  to  be  the  max- 
imum. 

From  table  2  it  is  evident  that  although  at  point  20  the  moment  due  to 
dead  and  live  load  is  very  small,  its  combination  with  moments  due  to  tem- 
perature and  rib  shortening  makes  it  one  of  the  critical  points.    The  moment  - 
and  thrust  due  to  live  and  dead  load  and  rib  shortening  is 
M  ^  —  656  —3030  =  —  3636  ft.  lb.  and  N  =  14840  —  610  =  142301b. 

3686  e^ 

Hence,  e^^   ~ =  0.26  ft.,  for  h  ==  1.97,  -    =  0.13,  p  =  0.0037. 

14230  h 

Inspecting  the  lower  part  of  Fig.  177,  page  569,  it  is  seen  that  the  whole 

=  0.13  and  j 

14230  X  1.65 
o-oo37»  C:.=  1.65.    Using  formula  (52),  page  568, /e=  j^^x^T^j^  ^ 

83  lb.  per.  sq.  in. 

Combine  now  the  moment  and  thrust  due  to  live  and  dead  load  with 

those  due  to  temperature  and  obtain  Af  =  —  (10180  -f-  3686)  =  —  13866 

e 
ft.  lb.,  AT  =»  —  1970  +    14230  =    12260  lb.,  e   =    1. 13   ft.  ,     =  0.57. 

/I 

e 
In  Fig.  179,  page  572,  k  =  0.37  corresponds  to  -  =  0.57.      By  locating 

this  value  of  k  in  Fig.  180,  the  constant  C^  =  0.094  is  obtained,  which  sub- 

13866 


e 
section  is  in  compression.    From  the  same  diagram  for   ,   =0.13  and  p== 


stituted   in    formula   (59),   page  571,  gives  f^ 
The  stress  in  steel  fr( 
1 0000  lb.  per  sq.  in 


1.97  X  1.44  X  0.094 
=  520  lb.  per  sq.  in.  The  stress  in  steel  from  formula  (54)  is/,  ^=  15  X  520 
1.67  -  0.37  X  1.97 


0.37  X  1.97 

Similar  computations  should  be  made  for  all  critical  points  and  when  the 
stresses  are  either  too  small  or  too  large,  the  dimensions  or  even  the  shape 
of  the  arch  must  be  changed.  Small  changes  may  be  made  without  refigur- 
ing  the  whole  arch.  For  larger  changes,  all  computations  should  be  re- 
peated and  a  new  line  of  pressure  determined. 

LOADINGS  TO  USE  IN  OOBIPUTATIONS 

The  usual  practice  is  to  make  two  sets  of  computations;  in  the  first  place, 
proportion  the  arch  ring  for  a  live  load  covering  the  entire  span  and  then 
for  one  covering  only  one-half  the  span.  These  two  loadings  are  approxi- 
mations, more  or  less  exact,  to  the  true  loadings  which  produce  the  ma4* 
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FIG   181.    EXAMPLE  OF  ARCH  DESIGN 

(S«e  pp.  674  to  680) 
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mum  effects.  ^By  computing  a  table  for  the  thrusts  and  moments  due  to  a 
load  of  unity  at  different  points,  or  by  the  use  of  influence  lines,  the  exact 
loading  to  cause  maximum  stresses  may  be  found. 

ALLOWABLE  UNIT  STRESSES 

For  highway  bridges  the  maximum  compression  in  the  concrete  of  the 
ring  should  not  exceed  500  pounds  per  square  inch  due  to  live  and  dead 
loads,  nor  more  than  600  pounds  per  square  inch  due  to  live  and  dead 
loads,  temperature  and  rib  shortening  combined.  For  railroad  bridges 
three-fourths  of  the  above  values  may  be  used. 

DESIGN  OF  ABUTMENT 

The  design  of  the  foundation  of  an  arch  bridge  is  as  important  as  that 
of  the  arch  itself.  The  arch  is  designed  on  the  assumption  that  the  founda- 
tion is  unyielding,  and  this  condition  must  be  approached  as  nearly  as  pos- 
sible in  order  to  insure  the  stability  of  the  whole  structure. 

The  depth  of  the  foundation  as  well  as  the  shape  is  dependent  upon  the 
local  conditions,  and  in  the  more  difficult  cases  these  have  to  be  chosen  after 
exhaustive  studies.  A  certain  shape  of  abutment  is  first  assumed,  and  this 
is  then  reviewed  to  see  that  the  load  upon  the  ground  does  not  exceed  the 
allowable  load  and  that  it  is  well  distributed.  Allowable  loads  are  discussed 
on  page  541. 

The  forces  acting  on  the  foundation  are: 

(i)  the  thrust  of  the  arch;  (2)  the  weight  of  the  foundation;  (3)  the 
weight  of  the  earth  above  it;  and  (4)  the  lateral  earth  pressure.  The  thrust 
of  the  arch  is  the  largest  when  the  live  loading  extends  over  the  whole  ^pan 
of  the  arch,  and  for  this  the  line  of  pressure  should  be  drawn  first.  A  hne 
of  pressure  for  the  thrust  on  account  of  the  total  dead  load  and  of  the  live 
load  extending  only  over  one-half  the  span  opposite  to  the  abutment  also 
should  be  drawn  to  see  whether,  because  of  intersecting  the  abutment  higher 
up,  it  does  not  produce  larger  pressure  on  the  foundation.  A  good 
scheme  is  to  design  the  abutment  in  such  a  wa>  that  the  line  of  pressure 
on  account  of  one  thrust  intersects  the  base  a  little  way  to  the  left  of 
the  center  while  the  other  intersects  to  the  right  of  the  center.  In  some 
cases  a  third  line  for  the  total  dead  load,  plus  live  load  on  the  half  span 
nearest  the  abutment  should  also  be  drawn. 

The  line  of  pressure  of  the  forces  should  be  as  near  to  the  center  of  the 
base  as  possible,  since  the  maximum  unit  pressure  is  the  smallest  when  the 
load  is  distributed  uniformly  over  the  entire  section.  This  also  prevents 
uneven  settling  of  the  foundation,  and  thus  ^dds  considerably  to  the  stability 
pf  the  whole  structure. 


5^4 


A  TREATISE  ON  CONCRETE 


8UROHARQE 


180  LB. 


Fig.  182. — Design  of  a  Foundation  for  an  Arch.      (See  p.  585). 
(To  simplify  the  drawing  only  one  position  of  thrust  and  one  line  of  pressure  is  drawn.) 
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Fig.  182,  page  584,  clearly  illustrates  the  design  of  an  abutment.  The 
outline  is  assumed,  then  the  location  and  magnitude  of  the  forces  acting 
upon  the  abutment  are  found  and  the  line  of  pressure  determined.  If  the 
assumed  outline  is  not  satisfactory  it  should  be  revised. 

For  the  benefit  of  those  who  are  not  familiar  with  the  common  principles 
of  such  design,  the  steps  will  be  considered  in  detail.  The  magnitude,  20,500 
pounds,  and  position  of  the  arch  thrust  is  given  in  the  arch  example.  Since 
the  weight  of  the  masonry  acts  through  its  center  of  gravity,  this  point  must 
next  be  found  and  this  b  most  readily  done  by  dividing  the  outline  of  the 
abutment  into  triangles  and  rectangles.  The  weights  of  each  of  these  prisms 
one  foot  thick  are  readily  computed,  and  the  center  of  gravity  found  through 
which  the  weight  force  acts.  A  force  polygon  for  any  pole  distance,  as 
shown  in  the  upper  left  comer  of  the  diagram,  is  drawn  and  the  equilibrium 
polygon,  by  the  intersection  of  the  closing  lines,  locates  the  resultant  of  the 
weight  which,  by  computation,  is  found  to  be  5850  pounds. 

The  pressure  on  AB  consists  of  the  horizontal  pressure  on  BE,  and  the 
weight  of  the  prism  of  earth  whose  cross-section  is  ABFG*  and  thickness 
one  foot.    Taking  the  weight  of  one  cubic  foot  of  filling  at  100  pounds,  the 

weight  of  the  prism  would  be ?  X  6.3  X  100  -  7880  pounds. 

2 

The  horizontal  pressure  on  BE  is  equal  to  the  difference-between  the  pres- 
sures on  BF  and  EF, 

Let 

w  —  weight  of  one  cubic  foot  of  earth, 
then,  if  the  weight  of  earth  is  assumed  at  100  pounds,  from  formula  (2), 
page  664,  pressure  on  the  plane 

w  100 

BF  =^  -  X  BF  Xi  BF  -^  -  -  X  15  X  ^  15  -  1870  pounds, 

and  on  the  plane 

w  100 

£F  -  -  X  £F  X  i  £F  -  -—  X  10  X  i  10  -   830  pounds. 

Hence  horizontal  pressure  on  plane  BE  —  1040  pounds. 

The  point  of  application  is  found  from  the  formula  (7),  page  666. 

In  the  case  under  consideration  if  «  15  feet,  /t  «  10  feet,  where  H  is  the 
depth  of  point  B  and  h  the  depth  of  ^4  or  £  below  the  line  of  surcharge. 

The  horizontal  pressure  on  BC  is  by  formula  (6),  page  666,  180  pounds, 
and  the  point  of  application  may  be  assumed  in  the  middle  of  BC  without 
appreciable  error. 

*  The  live  load  being  100  pounds  per  foot  is  equivalent  to  a  mircharge  one  foot  in  height. 
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Having  thus  located  all  forces  and  found  their  magnitude,  the  line  of 
pressure  is  drawn.  This  procedure  consists  simply  in  finding  the  resultant 
of  two  forces  intersecting  in  one  point.  The  line  representing  the  thrust  is 
prolonged  until  it  intersects  the  line  representing  the  weight  of  masonry, 
5850  pounds.  Beginning  at  this,  the  magnitude  of  the  thrust,  20,500  pounds, 
is  laid  off  to  any  desired  scale  and  the  resultant  of  this  with  the  weight  of  the 
masonry,  5850  pounds,  is  found  to  be  25,200  pounds.  Combining  this  new 
force  in  turn  with  the  earth  pressures  of  8100  pounds  and  180  pounds  com- 
pletes the  line  of  pressure  with  a  final  resultant  thrust  of  31,500  pounds. 

Having  found  the  line  of  pressure,  the  thrust  is  divided  by  the  projection 
of  the  base  on  a  line  at  right  angles  to  the  thrust  and  the  maximum  pressure 
on  the  ground  is  found  by  formula  (36),  page  562,  to  be  5000  pounds  per  square 
foot. 

The  same  result  is  obtainable  by  the  following  simple  graphical  method: 

Find  the  average  unit  pressure  by  dividing  the  thrust  by  the  area  of  the 
projection  of  the  base,  drawn  perpendicular  to  the  thrust.    In  this  case  we 

have  'i^—  =  4500  pounds  per  square  foot.    Plot  this,  to  any  convenient 

7 
scale,  perpendicular  to  the  projection  to  the  base  at  its  center;  connect  the 

J  points  of  the  base  with  the  top  of  this  perpendicular,  as  shown  by  the  dash 
lines  in  Fig.  182,  and  produce  one  of  these  lines  till  it  intersects  the  line  rep- 
resenting the  direction  of  the  thrust.  The  perpendicular  distance  of  this 
point  from  the  projection  of  the  base  is  the  maximum  thrust  and  the  dis- 
tance of  the  other  intersection  of  a  slanting  line  with  the  thrust  line  is  the 
minimum  thrust.  To  draw  the  trapezoid  of  pressure,  draw,  through  these 
two  intersections,  lines  parallel  to  the  projection  of  the  base,  as  shown,  and 
the  extremities  of  these  parallel  lines  will  fix  the  two  comers  of  the  trap- 
ezoid. The  maximum  pressure  is  always  at  the  end  of  the  base  nearest  the 
thrust. 

EREOnON 

As  in  other  reinforced  structures,  the  erection  is  as  important  as  the  design. 
Perhaps  the  first  essential  is  the  centering  which  should  be  planned  out  in 
advance  almost  as  carefully  as  the  arch  itself. 

Methods  of  Arch  Oonstniction.  There  are  two  general  methods  of 
laying  the  concrete  in  an  arch,  each  of  which  has  strong  advocates.  By 
the  first,  the  arch  is  laid  in  separate  blocks  across  the  bridge,  and  by  the 
second,  in  narrow  ribs  from  abutment  to  abutment.  If  the  block  method 
is  followed,  the  lowest  stones  at  the  springing  line  are  laid  first,  then  stones 
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intermediate  between  the  spring  and  the  key,  next  the  two  stones  each  side 
of  the  key,  and  finally,  after  filling  in  the  intermediate  blocks,  the  key  is 
placed.  This  distributes  the  weight  of  the  concrete  uniformly  over  the 
arch  center,  and  prevents  unequal  settlement,  which  tends  to  crack  the 
arch  near  the  springing  lines.  On  the  other  hand,  the  entire  weight  falls 
upon  the  center,  and  the  latter  must  be  very  strongly  built.  The  arch 
thrust  acts  at  right  angles  to  the  joints,  and  as  the  blocks  extend  clear 
across  the  bridge,  there  is  no  danger  of  longitudinal  splitting,  but  the  radial 
joints  offer  planes  of  weakness  in  bending. 

By  the  other  method  the  work  can  be  readily  arranged  so  that  a  day's 
labor  consists  of  the  laying  of  a  single  rib,  thus  forming  a  complete  arch  of 
itself,  which  as  soon  as  it  sets  bears  its  own  weight.  This  arch  section  has 
no  joints,  so  that  when  subsequently  loaded  the  bending  moment  is  best 
resisted. 

A  small  arch,  where  the  center  can  be  solidly  built,  may  be  laid  at  one 
operation,  commencing  at  both  abutments  and  working  toward  the  key 
so  that  it  is  in  fact  a  monolith. 

The  spandrel  or  face  walls  may  be  carried  up  at  the  same  time  the  arch 
ring  is  laid,  or  may  be  connected  with  it  later  by  leaving  short  lengths  of 
steel  projecting  radially  from  the  concrete  of  the  arch. 

If  steel  is  introduced,  the  consistency  of  the  concrete  must  be  wet  enough 
to  thoroughly  coat  it.  This  may  be  accomplished  by  a  quaking  or  jelly- 
like mixture,  which  requires  but  slight  ramming. 

From  an  architectural  point  of  view,  the  treatment  of  the  face  is  of  much 
importance.  For  a  discussion  of  the  different  methods  reference  should 
-  be  made  to  page  288. 

Railings  and  ornamental  work  may  be  cast  in  molds  if  preferred  and 
put  in  place  after  hardening. 

Oenteiing.  The  falsework  for  concrete  arches  is  practically  the  same 
as  for  stone  arches  except  that  close  lagging  is  necessary.  It  must  be  rigid 
during  the  construction  of  the  arch  and  stiff  enough  to  prevent  its  distor- 
tion from  the  unsupported  weight  of  the  concrete  before  the  keying  of  the 
arch. 

The  design  of  the  centering  is  frequently  governed  by  the  character  of 
the  ground  underneath.  In  general  the  framed  wood  centering  made  into 
a  truss  rests  upon  pile  or  trestle  bents.  The  spacing  of  these  bents  is  deter- 
mined by  the  foundation  and  the  difficulty  of  placing  them,  and  by  the 
height  and  span  of  the  arch.  In  certain  cases  it  is  possible  to  support  the 
centering  in  whole  or  in  part  by  the  reinforcement,  although  this  is  not 
usually  economical  because  more  carefully  framed  steel  is  required  than  is 
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necessary  for  reinforcing  the  arch.     In  at  least  one  case*  reinforced  con- 
crete forms  were  used. 

In  connection  with  the  description  of  arch  centers  which  he  has  built,  Mr. 
James  W.  RoUinsf,  Jr.,  gives  the  following  notes: 

For  small  arches  the  simplest  center  is  a  circular  rib  made  of  three  pieces 
of  2-inch  plank,  laid  with  broken  joints,  all  being  spiked  solidly  together, 
with  a  tie  of  plank  at  the  springing.  On  this,  i-inch  lagging  is  laid  close. 
For  a  larger  arch,  the  circular  rib,  as  above  described,  with  generally  three 
braces,  one  at  center  and  one  on  the  quarter  at  each  side,  is  used,  the 
center  of  the  whole  rib  having  a  post  under  it.  We  have  used  such  a  center 
up  to  30-foot  span  for  both  brick  and  granite  arches,  carrying  a  30-inch  arch 
sheeting. 

The  design  of  a  center  for  larger  arches  depends  upon  local  conditions, 
also  upon  the  relation  of  rise  to  span.  In  flat  arches,  with  low  side  walls, 
it  is  well  to  use  posts  with  intermediate  bracing,  on  numerous  supports. 
In  a  high  arch  we  may  use  long  braces  extending  directly  from  a  center 
support  to  the  rib,  at  intervals  of  6  feet  to  8  feet. 

Mr.  Rollins  advocated  for  wedges,  seasoned  oak,  8  inches  wide,  4  inches 
thick  at  the  thick  end,  2  inches  at  the  thin  end,  and  18  inches  long,  planed 
on  sliding  faces,  and  thoroughly  greased.  When  setting  the  center,  these 
wedges,  placed  between  the  caps  on  the  bents  and  the  corbels  under  the 
lower  chord  of  rib,  are  tacked  together  to  prevent  slipping. 

Boxes  filled  with  sand  are  frequently  used  between  the  caps  of  the  bents 
and  the  lower  chords  of  the  trusses  in  place  of  wood  wedges.  The  sand 
in  these  must  be  thoroughly  packed  to  prevent  settlement  of  the  concrete 
before  setting.  The  sand  is  readily  removed  by  letting  it  out  through  a  hole 
in  the  box.  Jack-screws  also  may  answer  the  same  purpose  as  wedges  or 
sand  boxes.    By  any  of  these  means  the  centering  is  easily  lowered. 

The  ribs  of  the  centering  are  usually  made  of  several  pieces  of  plank 
spiked  or  bolted  together.  Upon  the  ribs  rests  the  lagging,  which  usually 
consists  of  one  or  two  layers  of  planking  having  the  top  surface  smoothed 
togive  a  good  surface  to  the  soffit  of  the  arch,  and  laid  with  tight  joints. 
With  thin  lagging  care  must  be  taken  to  prevent  deflection. 

Instead  of  the  ribs  forming  a  part  of  the  truss,  they  are  frequently  sup- 
ported directly  upon  the  wedges  resting  upon  the  caps  of  the  bents,  the 
posts  of  which  run  up  to  the  soffit  of  the  arch  for  that  purpose. 

The  centering  should  be  cambered,  that  is,  should  be  made  higher  than 
called  for  in  the  arch  plans  at  the  center,  so  that  when  it  is  removed,  the  arch 
will  be  in  the  position  assumed  for  it  in  the  design.    Some  engineers  make 

^Engineering  NetoSy  Aug.  30,  1906,  p.  215. 

tjournal  Association  of  Engineering  Societies,  July  1901,  p.  10.  For^exjunples  of  centers 
built  in  various  places,  see  References,  Chapter  xXjLI, 
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the  camber  equal  to  the  deflection  of  the  arch  which  would  be  caused  by 
the  live  and  dead  loads. 

In  striking  the  centers  sudden  settlement  must  be  avoided  and  the  cen- 
ters must  not  be  removed  until  the  concrete  has  attained  good  strength. 
The  time  of  removal  must  be  determined  by  the  design  of  the  bridge  and 
the  weather.  For  light  highway  bridges  four  weeks  is  usually  suffi- 
cient, while  for  a  heavy  arch  of  long  span  eight  weeks  may  be  required. 

EXAMPLES  OF  AROH  BRID0E8 

Mystic  River  Bridge,  Medford,  Mass.  This  arch,  illustrated  in 
Fig.  183,  page  589,  is  of  the  Monier  type  and  carries  a  parkway  over  the 
river.  It  was  built  in  1906  by  the  Metropolitan  Park  Commission,  Mr. 
John  R.  Rablin,  Chief  Engineer. 

The  arch  has  a  span  of  60  feet,  a  rise  of  8  feet,  and  a  crown  thickness 
of  18  inches.  Both  the  intrados  and  the  extrados  are  segmental.  The  side 
walls  are  of  concrete  with  a  vertical  expansion  joint  at  each  abutment. 
The  retaining  wall  for  the  earth  fill  over  the  abutments  is  of  reinforced 
design  and  curved  as  shown  in  the  details  in  the  drawing. 

Granite  Branch  Railroad  Bridge.  A  railroad  bridge  of  similar  de- 
sign to  the  Mystic  River  Bridge  was  built  by  the  Metropolitan  Park 
Commission  of  only  4  feet  longer  span  than  the  highway  bridge  described. 
The  heavier  loading  necessitated  a  thickness  of  crown  of  24  inches  instead 
of  18  inches  with  a  thickness  at  springing  still  greater  in  proportion. 

3-Hinged  Ribbed  Arch  on  Ross  Drive,  District  of  Golumbia.  A 
diflFerent  type  of  structure  and  one  which  illustrates  the  combination  of 
arch  ribs  with  a  reinforced  concrete  floor  system  is  illustrated  in  Fig.  184, 
page  591.  This  was  built  in  1907  by  the  Engineering  Commissioner, 
Washington,  D.  C,  Mr.  W.  J.  Douglas,  Engineer  of  Bridges. 

The  central  arch  is  100  feet  clear  span  and  15  feet  rise,  and  the  roadway, 
which  is  16  feet  wide  and  macadamized,  is  laid  upon  a  6-inch  reinforced 
concrete  floor  slab  supported  by  longitudinal  concrete  girders  which  in  turn 
rest  upon  columns  supported  directly  by  the  concrete  ribs.  The  three  arch 
ribs,  which  are  reinforced  as  shown,  are  2  feet  wide  throughout  their  length 
with  a  thickness  of  2  feet  6  inches  at  the  crown. 

Each  hinge  consists  of  two  steel  castings,  shown  in  detail,  with  a  pin  4 
inches  in  diameter,  and  these  hinges  are  imbedded  in  the  concrete.  An 
expansion  joint  is  pro\dded  in  the  roadway  deck  over  each  springing.  The 
floor  of  the  arch  was  computed  for  a  6-ton  wagon,  and  the  ribs  for  a  live 
load  of  100  pounds  per  square  foot  of  roadway.  The  maximum  compression 
on  the  concrete  of  the  ribs  under  live  and  dead  loads  is  500  pounds  per 
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square  inch,  and  there  is  no  tension.  The  cost  of  the  structure  was  $8ooo» 
which  is  equivalent  to  about  $3.00  per  square  foot  of  the  roadway. 

Walnut  Lane  Bridge,  Philadelphia.  A  notable  structure  in  concrete 
is  the  Walnut  Lane  Bridge  built  as  it  is  with  a  clear  span  of  233  feet. 
The  arch  was  completed  in  1908  under  the  direction  of  the  Bureau  of  Sur- 
veys, Mr.  George  S.  Webster,  Chief  Engineer  and  Mr.  Henry  H.  Quimby, 
Assistant  Engineer.  The  principal  arch  consists  of  two  ribs,  upon  which 
rest  cross  walls  connected  by  small  longitudinal  arches  of  20  feet  span 
carrying  the  spandrel  wall  supporting  the  I-beams  of  the  floor. 

A  fine  photograph  of  the  arch  is  shown  in  Fig.  156,  page  532,  and  cross 
sections  illustrating  the  design  in  Fig.  185,  page  592.  The  balustrade  is 
entirely  of  concrete,  the  posts  being  molded  on  the  ground  and  the  sur- 
face washed  off  with  water  to  reveal  the  aggregate. 

Other  Notable  Bridges.  For  references  to  other  bridges  built  in  recent 
years,  see  Chapter  XXXI. 


9PAN  6art^ 


fej^^^l^TTrSlri^ 


Fig.  185    Walnut  Lane  Bridge,  Philadelphia.      {See  p.  592.) 
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CHAPTER  XXIII 
SIDEWALKS,  BASEMENT  FLOORS  AND  PAVEMENTS 

The  introduction  of  reliable  American  Portland  cements  has  rendered 
concrete  available  for  sidewalks  and  other  similar  purposes  at  a  price  not 
more  than  two-thirds  of  that  previous  to  1890,  when  German  and  English 
cements  were  used.  Portland  cement  being  thus  commercially  within 
reach  of  builders,  masons  have  become  familiar  with  its  use,  and  concrete 
sidewalks,  because  of  their  economy  and  durability,  are  supplanting  those 
of  other  materials. 

Street  pavements  are  also  being  made  of  concrete,  and  with  apparent 
success,*  by  methods  similar  to  those  which  obtain  in  sidewalk  construction. 

The  essentials  for  a  good  concrete  sidewalk  are  an  artificial  foundation 
of  firm  but  porous  material,  through  which  the  rain  water  may  percolate, 
a  base  of  good  strong  concrete,  and  a  wearing  surface  of  rich  mortar, 
troweled  to  a  smooth,  dense  surface.  The  walk  must  be  divided  into 
blocks,  with  the  joints  between  them  forming  lines  of  weakness,  so  that  if 
any  cracks  occur  through  shrinkage,  settlement,  or  frost,  they  will  occur 
at  the  joints  and  thus  not  be  noticeable. 

Vault  light  construction  in  concrete  requires  even  greater  skill  than 
ordinary  walks,  and  should  never  be  attempted  by  inexperienced  con- 
structors. 

The  construction  of  basement  floors  is  similar  to  sidewalk  work  except 
that  in  dry  ground  an  artificial  foundation  is  not  always  necessary,  and, 
there  being  less  danger  of  settlement  and  frost,  the  blocks  of  such  a  floor 
may  be  of  larger  size,  having  occasional  joints  to  provide  for  contraction 
from  changes  in  temperature. 

Floors  above  the  ground  level  in  buildings  whose  design  is  considered 
in  Chapter  XXIV,  page  609,  may  be  surfaced  with  mortar  in  a  manner 
similar  to  the  wearing  surface  of  walks,  or  the  concrete  may  be  floated 
without  the  extra  coating  of  mortar. 

MATERIALS  FOR  GONGRETE  SIDEWALKS 

The  selection  of  a  first-class  Portland  cement  is  an  absolute  neoessity-f 
Natural  cements  will  not  stand  the  wear,  and  Puzzolan  cements  are  liable 

^Engineering  News,  Jan.  28,  1904,  p.  84. 
fSee  Cement  Specifications,  p.  29. 
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to  surface  deterioration  from  the  action  of  the  weather.  Walks  have  been 
buih  with  a  Natural  cement  concrete  base,  and  a  wearing  surface  of  Port- 
land ceme.it  mortar,  but  the  results  have  been  unsatisfactory,  for  even 
if  the  surface  coat  is  laid  before  the  Natural  cement  concrete  base  has  set 
the  Portland  cement  does  not  adhere  strongly  and  is  likely  to  scale  off. 

Mr.  Harry  T.  Buttolph*  suggests  that  the  breaking  up  of  the  surface 
appears  to  be  due  to  the  difference  in  expansion  of  Natural  and  Portland 
cement.  He  has  noticed  that  the  surface  of  such  slabs  sometimes  curis  up 
like  a  sheet  of  paper. 

For  the  foundation,  by  which  is  meant  the  prepared  surface  underneath 
the  concrete,  any  porous  material  such  as  broken  stone,  gravel  (preferably 
with  sand  screened  out),  or  cinders  may  be  employed. 

For  the  base,  which  consists  of  a  layer  of  concrete  from  3  to  5  inches 
thick,  ordinary'  materials,  such  as  broken  stone  and  sand,  screened  gravel 
and  sand,  or  gravel  as  it  comes  from  the  bank  without  screening,  may  be 
used  for  the  aggregate.  Unscreened  gravel  is  not  generally  advisable, 
however,  because  a  more  uniform  mixture  can  be  obtained  by  screening 
the  gravel  and  remixing  the  sand  with  it  in  definite  proportions.  (See 
p.  1 1 2.)  The  proportions  frequently  used  in  our  large  cities  for  the  concrete 
base  are  i  part  Portland  cement  to  2  parts  sand  to  5  parts  stone,  based  in 
some  localities  upon  the  volume  of  cement  as  packed  in  the  barrel,  and  in 
others  upon  the  volume  loose,  although  the  resulting  proportions  obtained 
in  the  two  cases  are  very-  different.  (See  p.  218.)  In  many  cases  these 
proportions  are  richer  than  is  necessar}'.  In  Germany ,t  proportions  1:3:6 
are  recommended  for  heavy  duty,  and  i:  5:  10  for  light  work,  while  for 
ordinary  requirements  1:4:8  are  specified.  The  last  two  proportions 
appear  rather  lean  for  ordinary  conditions,  but  1:3:6,  if  the  relative 
volumes  are  based  on  a  unit  of  3.8  cu.  ft.  to  the  barrel,  should  be  satis- 
factory for  ordinary  conditions,  with  i:  2^:  5  for  more  important  construc- 
tion, or  for  pavements  to  be  subjected  to  severe  usage,  such  as  teaming. 
If  the  proportions  are  based  upon  the  volume  of  cement  measured  loose, 
the  required  parts  of  sand  and  stone  must  be  decreased  by  about  10%; 
thus  1:3:6  would  become  about  i:  2f :  5^. 

The  wearing  surface,  whose  thickness  varies  in  different  specifications 
from  i  to  I  inch,  should  be  laid  with  the  same  first-class  Portland  cement 
as  is  the  base.  Customary  proportions  are  equal  parts  of  cement  and 
aggregate.     Either  sand,  or  fine  crushed  rock,  or  a  mixture  of  the  iwo, 

♦Pfersonal  correspondence. 

t"  How  to  Use  Portland  Cement,'  translated  from  tke  German  of  L.  Golinelli  by  Spencei 
B.  Newberry,  p.  26. 
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may  be  used  to  form  the  mortar.  If  crushed  rock  is  used,  —  and  good 
crushed  rock  is  usually  preferable  to  sand,  —  it  should  be  of  a  texture  such 
as  granite  or  trap,  which  will  break  into  cubical,  rather  than  flat  or  lami- 
nated fragments.  The  size  of  crushed  stone  specified  by  the  majority  of 
engineers  is  that  which  will  pass  a  J-inch  sieve,  although  a  few  cities  require 
finer  material,  Chicago,  for  example,  specifying*  torpedo  sand  ranging 
from  J-inch  down.  Such  sand  is  too  fine  to  give  a  strong  mortar.  On  the 
other  hundf  some  cities,  inclutliiig  Omaha,  K€b.,f  require  crushed  stone 
which  will  pass  a  ^-inch  mc^h  sieve. 

The  retjulremeiTts  In  various  cities  throughout  the  United  States  in  1900 
are  shown  in  the  following  table: 


Oty. 


Require  mi;  »ts  in  KarioJ*,*  Ciites.'^     {Scf  p.  595-) 


Bo^lon 

Rochfaier . , 

Philadelphia 

Washmglon 
Chicago  . . . 
Milwaukee . 
St,  Louis. . , 
Dmaha  . , . . 


Fnundathiii* 


M^Uf^iiil, 


Bmc. 


Brokcii  stone,  gravel  or 
cintlcrs .-,,.,.,'    j 

Sand,  gravel,  brnkenj 
Stone  or  cinders. ....      || 

Sand,  gravel t  hrokeri 
brick ,  sto  He  or  ci  n  de  ra     3 

4 

Cinders ^  4^ 

Cmdcrsor  broken  stone;  2\ 


Cinders , , , 

Cmvel ,  slag  or  stone . . . 


I     \f. 


2-5 
2:5 

3:5 
2:4 


Drv 


Ii 


1:  t 

1:  I 


y^i 


SleeofBJufU 


3J  to  6  ft.  sq,i  10 
3 


5 
5  ft.  X  6  ft.      10 

- ■■■'      5 


Coloring  Matter.  The  aj)pcaritnce  of  a  walk  is  Improved  by  being 
slightly  colored.  The  f'Tiluwin^'  fsirmulas  aif  retnminended  by  Mr.  L.  C 
Sabiarf 

*lS99  Sptrdficationsn. 
'('1^98  Specifications. 

jFrom  Typical  Concrete  Sidtwdk  Spccilrcationsi  by  SanforJ  E.  Thompson^  in  Crmmtf  July 
1900,  p.  S5. 

§No  foundation  required  where  the  soil  is  clean  sand. 

||Specified  for  each  contract. 

^Sabin'$  *'Ccment  and  Concrete",  2nd  Edition,  p.  382. 
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Colors  for  i  :  2  Mortar.     By  Louis  C.  Sahin  {sec  p.  595) 


MATERIAL. 

^  LB.  PER  100  LB.CEME.NT. 

4  LB.  PER  100  LB.  CEMENT. 

LB. 

Lamp  Black 

Light  slate 

Dark  blue  slate 

1 5  ctints 

Prussian  Blue 

Light  green  slate 

Bright  blue  slate 

50      ** 

Ultra  Marine  Blue 

Bright  blue  slate 

20 

Yellow  Ochre 

Light  green 

Light  buff 

3       ^ 

Burnt  Umber 

Light  pinkish  slate 

Chocolate 

10       " 

Venetian  Red 

Slate,  pink  tinge 

Dull  pink 

2*     " 

Red  Iron  Ore 

Pinkish  slate 

Light  brick  red 

.^i     " 

Note:    Colors  vary  with  quantity  of  material  added.    Cost  is  per  lb.  of  coloring  matter. 
Colors  are  apt  to  fade  unless  formed  by  color  of  crushed  rock. 

Quantity  of  Materials  Required.  The  volumes  of  materials  required 
to  cover  a  certain  area  of  surface  are  determined  by  the  thickness  of  the 
walk  or  floor,  the  proportions  in  which  the  materials  are  mixed,  and  the 
character  of  the  materials. 

The  following  table  gives  the  approximate  quantity  of  materials  necessary 
for  100  square  feet  of  surface  for  walks  of  various  thicknesses  of  base  and 
wearing  surface.  It  is  assumed  in  compiling  the  table  that  the  coarse 
aggregate  of  the  base  contains  about  45%  voids,  and  that  the  stone  and 

Materials  for  100  Square  Feel  of  Concrete  Sidewalks.     (See  p.  596.) 
Proportions  based  on  a  barrel  unit  of  3.8  cubic  feet. 


Base. 

'    '                         Wearing  Surface. 

Proportions. 
1:2^:5 

Proportions. 
1:3:6 

1 

Proportions. 
11 

Proportions. 
i:ii 

Proportions- 
1:2 

i 

1              ; 

g   '    .   '    * 
J    !    1    1    1 

U 

Sand. 
Stone. 

!    -8 

Cement. 
Sand. 

j 

U 

in. 

bb.. 

cu.  yd.;cu.yd 

1 

hbl. 

cu.  yd.  cu.  yd 

in. 

bbl.    |cu.yd. 

1 

bbl. 

cu.yd. 

bbl. 

cu.yd 

2i 

I. ID 

0-39 

0.78 

0.94 

0.40 

0.80 

i 

.0.85     0.12 

0.68 

0.14 

0.56 

0.16 

3 

1-33 

0.47 

0.94 

I-I3 

0.48 

0.96 

;  i 

1.28 

0.18 

1.02 

0.21 

0.85 

0.24 

3i 

1-55 

0-55 

1. 10 

1.32 

0.56 

1. 12 

I 

1.70 

0.24 

1.36 

0.29 

I.I3 

0.32 

4 

1-77 

0.63 

1-25 

1.51 

0.64 

1.28 

li 

2-13 

0.30 

1.70 

0.36 

1. 41 

040 

4i 

1.99 

0.70 

1. 41 

1.70 

0.72 

1.44 

li 

2.56 

0.36 

2.04 

043 

1.69 

047 

5 

2.21 

0.78 

1.56 

1.89 

0.80 

1.60 

2 

3-41 

048 

2.72 

0.57 

2.26 

0.63 

1  thick  neat 
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sand  are  measured  loose  by  shoveling  into  boxes  or  barrels,  on  the  basis  of 
the  volume  of  a  cement  barrel  of  3.8  cubic  feet.  For  example,  proportions 
1 :  3:  6  are  equivalent  to  i  barrel  Portland  cement,  11.4  cu.  ft.  of  sand  and 
23.8  cu.  ft.  of  broken  stone  or  gravel,  while  proportions  i :  2  are  equivalent 
to  I  barrel  of  Portland  cement  to  7.6  cu.  ft.,  or  one  bag  of  Portland  cement 
to  I.  9  cu.  ft.  of  sand  or  crushed  stone.  The  variation  in  volume  of  mortar 
produced  with  sand  and  crushed  stone  of  different  fineness  may  aflfect  the 
quantities  for  wearing  surface  by  at  least  10%,  but  to  provide  for  such 
variation,  and  to  allow  for  waste,  10%  has  been  added,  in  computing  the 
values,  to  the  quantities  in  the  table  on  page  231. 

Since  the  volumes  are  given  separately  for  the  base  and  wearing  surface, 
the  quantities  required  for  walks  of  other  thicknesses  may  be  readily  esti- 
mated, as  illustrated  in  the  following  example: 

Example:  —  What  materials  will  be  required  for  a  walk  8  ft.  in  width 
and  150  ft.  long,  the  base  to  be  3  in.  thick,  of  concrete  in  proportions 
1:3:6,  and  the  wearing  surface  one  inch  thick,  in  proportions  i  part  cement 
to  I  part  j^^and? 

Solution:  —  Referring  to  the  table  we  find  directly  that  for  100  sq.  ft. 
of  base  3  in.  thick,  1.13  bbl.  Portland  cement,  0.48  cu.  yd.  sand,  and  0.96 
cu.  yd.  broken  stone  or  gravel  are  required.  Similarly,  for  100  sq.  ft.  of 
the  wearing  surface  one  inch  thick  we  should  require  1.70  bbl.  cement  and 
0.24  cu.  yd.  sand.  For  each  100  sq.  ft.  of  completed  walk  there  would 
therefore  be  needed  2.83  bbl.  cement,  0.72  cu.  yd.  sand,  and  0.96  cu.  yd. 
broken  stone  or  gravel;  and  since  there  are  i  200  sq.  ft.  in  an  area  of  150 
by  8  ft.,  for  both  base  and  wearing  surface  we-  should  require  34  bbl. 
Portland  cement,  9  cu.  yd.  sand,  and  12  cu.  yd.  broken  stone  or  gravel. 

TOOLS 

The  following  implements  are  required  in  ordinary  concrete  walk 
( onstruction : 

Mortar  box  for  mixing  the  materials  for  wearing  surface. 

Platform  about  12  ft.  square  for  mixing  concrete*  (see  Fig.  7,  p.  22). 

One  or  more  iron  wheelbarrows  for  handling  the  materials  and  thr 
concrete  (see  Fig.  4,  p.  18). 

Square-pointed  shovels  (see  Fig.  3,  p.  18). 

Hoe. 

2-inch  scantling  of  a  width  corresponding  to  the  thickness  of  the  walk. 

f -inch  stuff  of  same  width  as  scantling,  for  curved  forms. 

Steel  square. 

♦Sometimes  unnecessary. 
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Sf)irit  level. 

Straight-edge  long  enough  to  extend  across  the  walk. 
Two  rammers  about  5  inches  square,  with  handles  about  4  fet*t  long 
(see  Fig.  99,  p.  281). 
Wooden  stakes. 

Iron  pins  and  twine  for  stretching  line. 
Mason's  trowel. 
Pointing  trowel. 

Plasterer's  steel  trowel  (see  V\g.  j86,  [>.  601). 
Plasterer's  w<K)d  float. 
Groover  (see  Fig.  187,  p.  601). 
Edging  trowel  (see  Fig.  188,  p.  602). 
Dot  roller  (see  Fig.  189,  p.  602.) 

METHOD  OF  LAYING  SIDEWALKS 

Successful  sidewalk  construction  is  as  dependent  upon  careful  attention 
to  small  details  which  have  been  proved  essential  to  good  workmanship,  as 
upon  adherence  to  the  more  general  directions  given  in  any  set  of  specifica- 
tions. The  full  description  of  methods  to  be  employed  in  laying  a  walk 
are  given  for  the  benefit  of  those  who  are  unable  to  take  advantage  of  the 
experience  of  specialists  in  this  line.  Experienced  contractors  often  can 
perform  such  work  better  and  cheaper  than  it  can  be  done  by  day  labor. 

Thickness  of  Walk.  A  total  thickness  of  4  inches  of  concrete  and 
mortar  laid  upon  a  lo-inch  foundation  of  porous  material  gives  excellent 
results  for  ordinary  sidewalks,  although  5  inches  is  often  required  for 
public  works.  In  locations  subject  to  wide  changes  in  temperature,  as 
Boston  and  vicinity,  a  thickness  of  4  inches  has  proved  satisfactory,  while 
in  some  cities  3  J  inches  only  is  required.  For  a  4-inch  walk  it  is  advisable 
to  make  the  base  3  or  3^  inches  and  the  wearing  surface  i  or  }  inch  thick. 
The  slope  of  surface  often  adopted  is  ^  or  |  inches  to  the  foot. 

Driveways  or  walks  which  are  subjected  to  excessive  wear  may  be 
5  or  6  inches  thick,  the  upper  i  or  ij  inches  constituting  the  wearing 
surface. 

Foundation.  The  construction  of  the  foundation  is  as  important  as 
the  laying  of  the  concrete.  For  out-of-door  construction  the  foundation 
should  generally  be  from  6  to  1 2  inches  thick,  depending  upon  the  character 
of  the  soil.  In  localities  unaffected  by  frost  and  having  soil  suflSdently 
porous  to  carry  off  surface  water,  the  foundation  may  be  omitted  entirely, 
and  the  concrete  laid  upon  natural  ground  excavated  to  the  required  depth. 
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In  Washington,  D.  C.,*  no  foundation  is  specified,  and  even  in  Chicago* 
it  is  not  required  where  the  soil  is  dean,  porous  sand.  For  basement  or 
cellar  floors  which  are  not  to  be  subjected  to  frost,  the  concrete  may  usually 
be  placed  directly  upon  the  soil;  but  in  compact  ground,  or  where  surface 
water  is  troublesome,  blind  drains  of  pipe  or  of  cobble  stones,  carefully 
rammed,  should  be  laid  at  various  points. 

The  materials  for  a  foundation,  where  such  is  required,  may  be  broken 
stone,  gravel,  cinders,  or  coarse  sand.  In  order  to  make  it  more  porous, 
broken  stone  or  gravel  should  be  screened.  Whatever  material  is  em- 
ployed it  must  be  thoroughly  rammed  so  as  to  present  a  firm  and  unyielding 
surface.    Cinders  or  sand  should  be  thoroughly  wet  when  being  rammed. 

Oonertte  BaM  of  Walk.  The  coarse  concrete  constituting  the  main 
body  of  the  walk  is  generally  called  the  base.  Before  this  coarse  concrete 
of  the  base  is  placed,  the  surface  must  be  carefully  laid  off  into  squares  or 
Mocks.  Such  divisions  are  absolutely  essential,  since  the  joints  furnish 
lines  of  weakness  along  which  cracks  will  occur  if  the  concrete  is  affected 
by  the  freezing  of  the  soil  beneath  tree-roots,  unequal  settlement,  or  tem- 
perature changes,  and  also  facilitates  the  replacing  of  a  block  if  one  is 
injured  from  any  cause. 

There  are  three  distinct  methods  of  forming  separate  blocks:  (a)  laying 
the  blocks  alternately,  and  then  filling  in  between  them;  (b)  allowing  the 
scantling  of  the  foi-ms  o  remain  in  place  until  after  the  concrete  is  laid, 
and  then  filling  the  spaces  they  occupied  with  lean  mortar  or  sand;  (c) 
placing  tarred  paper  between  the  blocks.  The  first  method  is  usually 
preferable. 

^  The  size  of  the  blocks  depends  upon  the  width  and  shape  of  the  walk  or 
floor.  Blocks  nearly  but  not  quite  square  have  a  better  appearance  than 
those  which  are  distinctly  oblong.  The  limit  of  size  for  a  4-inch  walk  is 
generally  placed  at  6  feet  square.  In  5-inch  work  this  may  be  safely 
increased  to  8  feet  square.  Joints  should  be  placed  around  trees  and  about 
6  inches  from  buildings,  manholes,  or  other  adjacent  structures. 

After  ramming  and  leveling  the  foundation,  if  there  is  no  curb  to  be 
formed,  strips  of  scantling  2  inches  thick,  and  of  a  width  corresponding  to 
the  thickness  of  the  walk,  are  placed  on  edge  along  the  back  and  front  lines 
of  the  walk,  and  held  in  place  by  stakes  driven  behind  them.  These  strips 
should  have  notches  cut  in  them  to  designate  the  location  of  the  dividing 
line  between  the  blocks.  Other  strips,  located  by  these  notches,  are  placed 
across  the  walk,  which  is  now  ready  for  the  concrete. 

The  concrete  materials  in  the  specified  proportions  are  mixed  as  de 
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scribed  on  page  ao.  If  the  surface  of  the  road  is  hard  and  smooth,  the 
mixing  may  be  done  upon  it  without  any  platform.  In  any  case,  it  must 
be  very  thorough,  some  contractors  employing  a  man  to  rake  each  shovelful 
as  it  is  turned  by  the  two  shovelers.  Enough  water  should  be  added  to 
produce  a  jelly-like  consistency,  the  mortar  rising  to  the  surface  when 
lightly  rammed.  The  surface  of  the  coarse  concrete  must  be  below  the 
level  of  the  top  of  the  forms  so  as  to  give  room  for  the  finishing  coat,  or 
wearing  surface. 

If  the  walk  or  floor  is  laid  in  alternate  blocks  by  the  first  method  (a), 
described  above,  the  forms  around  each  block  are  left  in  until  after  the 
top  coat  or  wearing  surface  has  been  placed,  and  has  slightly  stiffened, 
when  they  may  be  removed  and  the  alternate  blocks  laid.  The  latter 
must  be  placed  on  the  same  day,  however,  to  avoid  difficulty  in  forming 
the  surface  joints  between  the  stones.  If  a  filler  is  placed  between  the 
blocks,  the  forms  are  lifted  soon  after  the  concrete  of  the  base  is  laid,  and 
before  the  wearing  surface  is  spread,  and  the  joints  filled  with  sand  or,  in 
some  cases,  by  a  ** separator"  of  lean  mortar  mi.xed,  say,  i  part  cement  to 
4  or  5  parts  sand.  Whatever  the  material  used,  it  must  be  weaker  than 
the  concrete. 

Wearing  Surface.  As  soon  as  a  few  of  the  blocks  of  concrete  base  have 
been  laid,  and  before  they  have  set,  the  mortar  for  the  wearing  surface  must 
be  placed.  This  surface,  as  described  on  page  594,  consists  of  a  mixture 
of  cement  and  sand,  cement  and  fine  crushed  stone,  or  cement  and  a 
mixture  of  sand  and  stone.  The  materials  should  be  very  exactly  propor- 
tioned, so  as  to  give  a  uniform  color.  The  cement  must  not  be  mixed  with 
the  sand  long  in  advance  of  its  use  because  the  natural  moisture  in  the  sand 
will  cake  the  cement.  If  the  work  is  progressing  so  slowly  that  the  cement 
must  be  measured  by  pailfuls,  a  determination  must  first  be  made  of  the 
number  of  pails  of  loose  cement  in  a  bag  or  barrel  of  packed  cement,  and 
the  number  of  pails  of  sand  in  a  barrel  of  loose  sand,  then  the  relative 
volumes  calculated  to  allow  for  the  increase  in  bulk  of  the  loose  over  the 
packed  cement.  Each  pail  must  be  filled  in  exactly  the  same  way,  so  that 
one  measure  will  not  be  more  densely  packed  than  the  next.  The  sand 
and  cement  must  be  mixed  dry  until  the  color  is  absolutely  uniform,  when, 
if  coloring  matter  is  used,  it  is  added  to  this  dry  material.  Water  is  added 
to  give  about  the  consistency  employed  by  a  mason  in  laying  brick,  so  that 
it  can  be  readily  leveled  off  with  a  straight-edge.  This  mortar  is  carried 
from  the  mortar  box  to  the  walk  in  pails,  and  smoothed  off  with  a  straight- 
edge guided  by  the  tops  of  the  forms. 

The  surface  is  roughly  floated  with  a  plasterer's  trowel,  shown  in  Fig.  186. 


SIDEWALKS  AND  BASEMENT  FLOORS 


•6oi 


Fio.  1 8  6— Plasterer's  Trowel,  or  Metal  Float. 
{See  p. 600.) 


soon  after  leveling  with  the  straight-edge,  but  the  final  floating  is  not 
j)erformed  until  the  mortar  has  been  in  place  from  two  to  five  hours  and 
has  partially  set.  The  final  floating  is  done  first  with  a  wooden  float  and 
aftensards  with  a  metal  float  or  plasterer's  trowel.  Just  before  the  float- 
ing, a  very  thin  layer  of  "dryer,"  consisting  of  dry  cement  and  sand,  mixed 
in  proportions  i :  i  or  even  richer,  is  frequently  spread  over  the  surface, 
but  this  is  generally  undesirable  as  it  tends  to  make  a  glassy  walk. 

The  surface  is  now 
ready  to  groove,  for  by 
this  time  the  intermediate 
stones  should  be  in  place. 
As  has  been  stated,  the 
cross  joints  are  in  line 
with  notches  in  the  out- 
side forms.  The  mason 
can  thus  locate  the  joints 
between  the  blocks  of  base  concrete.  To  find  the  line  exactly,  he  runs  his 
small  pointing-trowel  down  through  the  upper  layer,  and  feels  for  the 
joint  below.  With  the  ends  of  the  joints  thus  marked,  he  lays  a  straight- 
edge flat  across  the  walk  against  these!  marks,  and,  walking  across  on  the 
straight-edge,  marks  the  line  and  also  cuts  through  the  partially  set  mortar 
and  concrete  by  running  his  small  pointing-trowel  to  the  full  length  of  the 
blade.  Moving  the  straight-edge  back  a  fraction  of  an  inch,  he  runs  his 
groover  (see  Fig.  187)  along  the  line  cut  by  the  trowel,  using  the  straight- 
edge for  a  rule.  Both  edges  of  the  walk  are  rounded  off  by  the  edging 
trowel  (see  Fig.  188),  which  is  a  small  float  with  one  of  its  edges  curved. 
The  entire  surface  is  finally  gone 
over  once  more  with  the  metal  . 
float  to  erase  any  marks  or 
scratches  which  may  have  been 
made.  A  dot  roller  (see  Fig. 
189)  or  grooved  roller  may  be  em- 
ployed to  relieve  the  smoothness. 

The  exact  time  at  which  the  surface  should  be  floated  depends  upon  the 
setting  of  the  cement,  and  must  be  determined  by  the  mason.  Considerable 
skill  is  required  in  this  troweling  to  prevent  the  formation  of  hair  cracks  by 
over-troweling,  and  to  insure  a  surface  which  will  not  wear  rough  as  a  result 
of  insuflicient  troweling. 

If  the  walk  is  exposed  to  the  hot  sun  it  may  be  necessary  to  cover 
it  with  a  wood  or  canvas  frame,  or  with  moist  sand,  for  several   days 


Fig.  187.— Groover.    (See  p. 601.) 
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FiG.i88.-Edging Trowel.  (See p,6oi.) 


after   its   completion,  as  it  is  absolutely  necessary  that  it  shall  not  dry 
out  too  quickly 

Efftct  of  Frost  XMj^n  Now  Ooncreto  Sido walks.    If  concrete  sidewalks 

are  exposed  to  frost  before  thoroughly  hard  and  dry,  the  surface  is  likely  to 

blister  and  scale  off  in  patches  about  tV  inch  thick.    It  is  best,  therefore, 

to  ^void  sidewalk  construction  in  freezing  weather. 

Ooncroto  Oiirbmg.     Concrete  curbing  for  artificial  sidewalks  is  largely 

displacing  stone  curbing.  The  curb 
is  built  just  in  advance  of  the  walk. 
It  is  divided  into  blocks  and  is  sep- 
arated from  the  walk  by  joints  similar 
to  the  joints  between  the  blocks.  The 
soil  is  excavated,  and  a  foundation 
of  porous  materials  of  the  same  thick- 
ness as  that  employed  under  the  walk 
proper  is  placed  and  rammed.  In  Boston*  a  layer  of  ordinary  concrete 
12  inches  wide  and  8  inches  deep  is  placed  upon  this  foundation  to  underlie 
the  curb.  The  curb  proper  is  12  inches  deep  and  8  inches  wide  at  the 
bottom,  tapering  on  the  outside  to  a  width  of  7  inches  at  the  top,  with  its 
inside  face  vertical.  At  least  one  inch  of  the  face  and  of  the  surface  con- 
sists of  mortar  or  granolithic,  like  the 
wearing  surface  of  the  walk.  A  typical 
sidewalk  and  curb  is  shown  in  Fig.  190. 
The  back  of  the  curb  is  formed  against  a 
temporary  plank.  For  the  face  mold,  a 
12-inch  planed  plank  is  set  on  edge  to 
the  proper  batter  and  may  be  held  in 
place  by  driving  stakes  about  4  inches 
out  from  it,  and  nailing  strips  from  the 

top  of  these  stakes  to  the  top  edge  of  the 
plank,  so  that  they  can  be  knocked  up 

and  the  plank  loosened  without  disturb- 
ing the  face  of  the  curb.  When  ready 
to  place  the  concrete  for  the  curb,  which 
should  be  laid  before  the  layer  of  con- 
crete underlying  it  has  set,  a  i-inch  board  is  placed  on  edge  just  inside 
of  the  12-inch  plank,  with  occasional  thin  strips  or  wedges  between 
it  and  the  plank.  The  coarse  concrete  of  the  curb  is  then  placed  back 
of  this  board,  and  thoroughly  rammed  so  that  its  surface  is  one  inch 
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Fig.  iSg.-Dot  Roller. 
{See  p.  601.) 
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below  the  top  of  the  forms,  and  when  sufl&ciently  hard,  the  i-inch  board 
is  drawn  up  from  the  face,  and  with  the  aid  of  a  trowel  its  place  is  filled 
with  wearing  surface  material.  The  outside  form  is  generally  allowed  to 
remain  over  night,  and  in  the  morning  the  outside  surface  is  floated.  A 
ruled  joint  like  that  between  the  blocks  is  formed  between  the  curb  and 
the  remainder  of  the  walk. 

A  metal  comer  is  sometimes  laid  in  the  exposed  edge  of  the  curb  to 
protect  it  from  wear. 

Oombined  Curb  and  Gutter.  One  of  the  advantages  of  a  concrete  walk 
lies  in  the  ease  with  which  it  is  adapted  to  special  construction.  A  gutter 
5  or  6  inches  thick,  with  a  pitch  corresponding  to  the  crown  of  the  street, 
is  often  laid  in  combination  with  the  curb.     It  is  underlaid  with  a  porous 
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Fio.  190.— Typical  Concrete  Sidewalk  and  Curb.     {See  p. 602.) 


foundation,  and  in  some  cases  by  a  sub-soil  tile  drain.  The  blocks  forming 
the  combined  gutter  and  curb  are  made  about  6  feet  in  length,  and  are  in 
alternate  sections  so  as  to  form  definite  cross  joints,  but  each  section  of 
the  curb  and  gutter  must  be  built  together,  with  no  longitudinal  joint 
between  them. 

Vault  Light  Oonstructioii.  Sidewalk  lights  over  basement  areas  or 
subways  are  formed  of  circular  lights  of  plate  glass,  set  in  reinforced  con- 
crete slabs,  supported  by  steel  or  reinforced  concrete  beams.  Steel  rods 
about  -^s  inch  diameter  are  interlaced  in  both  directions  between  all  of 
the  rows  of  glass  discs.  The  width  of  the  slab  between  beams  is  governed 
by  the  thickness  of  the  slab,  a  customary  width  being  3  to  4  feet.  The 
dimensions  of  the  beams  and  girders,  whether  of  steel  or  reinforced  concrete, 
depend  upon  their  loading  and  span.     (See  table,  p.  508.)     A  typical  vault 


6o4 


A  TREATISE  OiV  CONCRETE 


light  construction  supported  by  steel  girders  and  stiffened  by  concrete  ribs 
as  designed  by  Mr.  Ross  F.  Tucker,  is  illustrated  in  Fig.  191. 

If  concrete  beams  or  stiffeners  are  used,  they  must  be  laid  at  the  same 
time  as  the  slabs  are  placed,  so  as  to  be  in  the  same  piece  with  them,  but 
contraction  joints  must  be  provided  as  shown.  In  laying  the  slabs,  the 
position  of  the  glass  discs  may  be  located  by  an  iron  plate  with  holes  of  the 
size  of  the  glass  discs.    On  top  of  this  iron  form,  a  layer  of  oiled  paper  b 
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Fig.  191.— Typical  Vault  Light  Construction.     {See  p. 60 2.) 

spread  to  prevent  the  cement  sticking  10  it,  the  lenses  are  set  upon  the 
paper  over  the  holes,  the  reinforcing  rods  f>laced,  and  the  mortar  poured 
around  the  glass,  and  its  surface  troweled  after  partially  setting,  same  as 
the  surface  of  a  granolithic  walk.  After  the  mortar  has  become  thoroughly 
hard,  the  metal  plate  and  the  paper  may  be  removed. 


OOST  AND  TIME  OF  SIDEWALK  OONSTRUOTION 

The  cost  of  concrete  sidewalk  or  basement  floor  construction  is  extremely 
variable.    The  job  at  any  one  location  is  likely  to  be  small,  not  occupying 
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more  than  a  few  days,  so  that  the  time  and  expense  of  transporting  men 
and  materials,  and  the  time  getting  started  upon  the  work,  constitute  an 
important  item.  The  skill  of  the  men  employed  in  placing  and  finishing 
the  concrete  aflFects  the  cost  still  more,  since  an  experienced  gang  may 
easily  lay  three  times  as  much  surface  of  walk  in  a  day  as  inexperienced 
men,  even  if  the  latter  are  accustomed  to  ordinary  concrete  work.  Exca- 
vation is  another  variable  item,  depending  upon  the  quantity  of  earth  to  be 
removed  and  the  character  of  the  material. 

A  gang  of  convenient  size  consists  of  — 
One  mason. 
One  man  to  assist  the  mason  in  placing  forms,  and  to  level  and  ram  the 

concrete. 
Three  men  mixing  and  placing  coarse  concrete  for  base. 
One  man  mixing  top  dressing  for  wearing  surface. 

If  excavation  is  included  in  the  work,  more  laborers  may  be  needed. 
The  amount  of  walk  covered  by  a  gang  is  limited  by  the  surface  which  can 
be  floated  and  troweled  by  the  mason.  Unless  he  works  overtime,  the 
laying  of  concrete  must  stop  about  the  middle  of  the  afternoon  in  order 
that  the  wearing  surface  may  have  opportunity  to  set.  Meanwhile,  the 
concrete  gang  may  prepare  and  ram  the  foundation  and  get  everything  in 
readiness  to  begin  concreting  promptly  the  next  morning.  With  a  gang  of 
the  size  suggested  a  foreman  adds  considerable  to  the  expense,  and  it  is 
often  advantageous  to  so  arrange  the  work  as  to  make  the  mason  responsible 
for  its  quantity  and  quality.  A  bonus  paid  for  an  excess  over  a  certain 
area  of  surface  covered  is  an  effective  incentive  for  a  good  day's  work.  In 
order  to  properly  fix  such  a  bonus  the  employer  must  know  the  relative 
times  required  for  plain  sidewalk  and  curb.  The  size  of  the  blocks  must 
also  be  considered,  since  the  labor  upon  the  joints  forms  a  proininent 
division  of  the  work. 

Under  average  conditions  a  mason  skilled  in  this  class  of  work  should 
float  and  trowel  a  surface  of  600  to  700  square  feet  in  eight  hours,  if  no 
allowance  is  made  for  time  which  is  necessarily  lost  between  jobs  and  in 
commencing  work.  This  lost  time  will  lower  the  average  by  an  amount 
varying  with  the  size  of  the  job.  If  the  excavation  is  ready,  five  men  work- 
ing with  the  mason  should  prepare  the  foundation  and  place  the  base 
concrete  and  the  mortar  for  the  wearing  surface  for  a  walk  4  to  4^  inches 
thick.  For  a  thicker  walk,  one  more  man  may  be  required  in  the  gang  to 
keep  up  with  the  mason,  since  a  thick  walk  requires  more  concrete  or 
mortar. 

The  contract  price  for  a  granolithic  or  artificial  walk  from  4  to  5  inches 
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in  thickness,  with  Portland  cement  at  about  $2.00  per  barrel,  varies  from 
$0.22  to  $0.30  per  square  foot.  The  cost  of  curbing  runs  about  $0.75  to 
$1.00  per  linear  foot  without  a  metal  strip,  and  25  to  50  cents  higher 
with  it. 

DRIVEWATS 
For  driveways  the  concrete  is  laid  similarly  to  that  in  sidewalk  construc- 
tion.   The  total  thickness  may  be  5  inches  for  light  travel,  or  6  to  7  inches 
for  heavy  teaming.     Grooving  the  surface  in  6-inch  squares  afiFords  foothoid 
for  the  horses. 


OONORETE  STREET  PAVEBfENTS 

Concrete  pavements  in  alley  ways,  constructed  like  sidewalks  excei>t 
marked  off  into  small  blocks,  have  been  in  successful  use  in  Boston  and  else- 
where, since  1894.  In  1896  a  street  pavement  buih  in  Richmond,  Ind.,  by 
Mr.  H.  L.  Weber,  proved  so  successful  that  many  other  concrete  j)avements 
have  been  laid  there,  and  the  use  has  been  extended  to  other  cities.  Re- 
sults have  been  satisfactory  where  traffic  is  not  too  heavy,  and  where  the 
very  best  of  materials  and  workmanship  have  been  employed. 

The  construction  of  concrete  street  pavements  is  similar  to  sidewalk 
construction  but  even  greater  care  must  be  used  to  be  sure  that  it  is  moncv 
lithic  from  top  to  bottom  so  that  there  can  be  no  se[)aration  of  layers.  Un- 
less the  soil  is  very  porous  so  as  to  drain  off  the  water  and  at  the  same  time 
form  a  non-compressible  foundation,  a  j)orous  material  like  broken  stcmc 
or  screened  gravel  thoroughly  compacted  and  rolled  shi>uld  be  laid  for  a 
depth  of  about  5  to  6  inches.  Sometimes  a  6-inch  concTete  f(»undation  is  also 
advisable.  After  laying  the  foundation  a  concrete  base  4  inches  to  6  inches 
thick  is  laid  in  proportions  of  about  i  :  2^  :  5  and  the  wearing  surface  must 
be  placed  at  the  same  time  or  immediately  following  it  so  as  to  make  one 
solid  layer.  The  construction  of  the  wearing  surface  is  the  most  critical 
part  of  the  work,  for  upon  it  de[:)ends  the  durability  of  the  pavement.  The 
best  aggregate  is  crushed  granite  or  trap  cr  a  mixture  of  this  and  sand.  It 
must  be  free  from  dust  and  a  considerable  proportion  of  it  sh*)uld  be  as  large 
as  J  in.  in  size.  Instead  of  using  i  :  ij  or  i  :  2  mortar,  it  is  still  better  to 
form  a  true  concrete,  using  proportions  of  about  one  part  cement  to  one  and 
one- half  parts  sand  to  two  parts  of  crushed  screenings.  This  is  laid  wet 
and  may  be  troweled  and  divided  into  small  blocks,  or  may  be  given  a  rough 
finish  to  afford  a  good  foothold  for  horses.  Expansion  joints  should  1^ 
made  along  the  curbs  and  across  the  street  about  every  30  feet  apart. 
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CHAPTER  XXIV 
CONCRETE  BUILDING  CONSTRUCTION 

The  rapid  development  of  the  use  of  concrete  both  in  the  United  States  * 
and  Europe  is  the  best  evidence  of  its  adaptability  for  a  building  material. 
This  is  exemplified  in  numerous  structures  which,  not  only  from  an  en- 
gineering standpoint  but  architecturally  as  well,  are  models  of  the  builder's 
art. 

In  work  above  ground,  concrete  is  most  extensively  employed  in  the 
building  of  floors  and  roofs.  Its  especial  availability  for  this  class  of  con- 
struction has  been  made  possible  by  the  introduction  of  numerous  systems 
of  metal  reinforcement,  the  application  of  which  has  resulted  in  the  reduc- 
tion of  the  thickness  and  brittleness  of  the  slabs. 

The  fire-resisting  qualities  of  Portland  cement  concrete  when  composed 
of  first-class  materials,  such  as  sand,  and  gravel,  hard  broken  stone,  or 
cinders,  appear  both  from  experimental  and  actual  fire  tests  to  be  equal  or 
superior  to  those  by  any  other  material.  (See  Chapter  XVIII,  p.  327.) 
Moreover,  its  strength  and  permanence,  when  it  is  carefully  laid  and  prop- 
erly reinforced,  are  unquestioned,  and  by  employing  a  wet  mixture  the 
mortar  in  the  concrete  surrounds  and  effectually  prevents  the  corrosion  of 
the  metal  with  which  it  is  reinforced. 

Its  fire-resisting  quality  has  led  to  the  adoption  of  reinforced  concrete 
for  stairways,  for  columns  and  girders,  and  finally  for  entire  buildings. 
The  growing  confidence  in  its  utility  for  ofl&ce  buildings  seems  to  promise 
for  it  successful  competition  with  steel  fireproof  construction  and  a  wide  use 
in  this  class  of  structures.  The  cost  of  the  reinforced  concrete  for  an 
office  building  built  of  this  material  in  1904,  based  on  actual  construction 
records,  with  cement  at  $2.00  per  barrel  delivered  on  the  work,  was  about 
20%  less  than  the  estimated  cost  of  the  steel  and  tile  of  o»-dinary  fireproof 
construction.  As  the  concrete  portion  constituted  about  one-fifth  of  the 
total  cost  of  the  building,  the  net  saving  is  reduced  to  about  4%,  a  very 
considerable  sum,  however,  when  figured  on  a  fifteen-story  office  building. 
There  is  also  an  additional  saving  in  other  materials  due  to  the  reduction 
in  height  of  the  building  because  of  the  thin  concrete  floors,  and  to  the 
fewer  coats  of  plaster,  with  omission  of  furring,  on  walls  and  ceilings. 

The  Ingalls  Building,  designed  by  the  Ferro-Concrete  Construction 
Company  and  erected  in  Cincinnati,  O.,  in  1903,  was  the  first  notable 
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example  of  a  concrete  office  building  in  the  United  States.  Sixteen  stories 
high,  it  is  entirely  of  concrete,  with  the  exception  of  the  facing  of  the  exte- 
rior walls. 

For  factory  building  reinforced  concrete  is  gradually  superseding  '* slow- 
burning'*  mill  construction  with  its  brick  walls  and  timber  beams  and  col- 
umns. In  certain  cases  the  concrete  has  been  found  actually  cheaper  than 
the  wood,  three  6  story  factory  buildings  in  Cambridge,  Mass.,  for  example, 
being  erected  in  1908  at  a  lower  cost  than  competitive  estimates  for  wood 
and  brick  construction.  P>en  if  the  cost  for  reinforced  concrete  runs  from 
S^  c  to  10'  c  higher  than  the  estimate  for  brick  walls,  timber  columns  and 
girders,  and  plank  floors  since  the  concrete  jx)rtion  is  only  about  one- half 
the  total  contract,  the  increased  cost  of  the  entire  building  is  only  4%  to 
5%.  The  concrete  building  has  greater  durability  and  is  fireproof,  thus 
reducing  running  expenses  and  affording  lower  insurance  rates. 

Kor  dwellings  and  other  small  buildings  the  cost  of  the  forms  alone  may 
exceed  that  of  the  materials  and  labor  on  the  concrete.  In  estimating  the 
labor,  allowance  must  be  made  for  the  time  which  is  often  necessarily  lost 
in  waiting  for  the  cement  to  harden  or  the  forms  to  be  removed.  For  these 
reasons  it  may  be  more  economical  to  work  with  a  small  gang,  taking  an 
entire  day  to  lay  the  concrete  to  the  height  of  one  section  of  forms. 

For  the  cellar  and  foundation  walls  of  frame  or  brick  houses  (see  p.  619), 
concrete  is  usually  cheaper  than  rubble  masonry. 

A  method  of  construction  of  light  curtain  or  division  walls  consists  in 
plastering  Portland  cement  mortar  upon  metal  lathing.  A  2-inch  wall  thus 
made  forms  a  permanent  and  fire-resisting  partition.     (See  p.  627.) 

Molded  blocks  of  mortar  or  concrete  (see  p.  629),  or  concrete  tile  (see 
p.  629),  are  adapted  to  certain  classes  of  structures.  Under  favorable  con- 
ditions the  cost  may  be  less  than  that  of  a  brick  wall  of  equivalent  thickness. 

CONCRETE  FLOORS 

Concrete  floor  slabs  are  supported  by  steel  or  sometimes  by  timber  gir- 
ders, or  are  formed  in  combination  with  reinforced  concrete  girders.  The 
metal  reinforcement  which  is  universally  adopted  for  the  slab  not  only 
reduces  the  thickness  and  weight  of  the  floor,  but  prevents  sudden  failure, 
an  extremely  important  consideration  in  this  class  of  structures. 

Concrete  floor  panels  between  steel  girders  must  compete  chiefly  with 
porous  tiling  and  brick  arches.  The  relative  cost  of  these  three  materials, 
while  dependent  upon  the  location  of  the  work  and  market  prices,  is  usually, 
all  things  considered,  in  favor  of  concrete.  The  encasing  of  the  steel 
I-beams  with  fine  concrete  or  mortar  affords  fire  protection  to  the  girders 
and,  if  desired,  a  continuous  surface  for  plastering. 
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Design  of  Concrete  Floors.  The  design  of  a  complete  floor  system  with 
reinforced  concrete  l)eams,  girders  and  slabs  is  illustrated  in  the  example, 
pages  468  to  474.  The  details  of  the  design  are  also  treated  in  Chai)ter 
XXI  and  the  tables  in  the  same  chapter,  [>ages  507  to  526,  give  means  to 
determine  very  quickly  the  dimensions  and  reinforcement  for  different  spans 
and  loadings.  Reinforced  floors  are  strongest  when  made  continuous  over 
several  bays  provided  they  are  properly  reinforced  at  the  top  over  the  sup- 
ports as  well  as  in  the  bottom  at  the  center.  It  is  essential  that  the  beam 
and  slab  shall  l>e  laid  at  the  same  operation.  Slabs  laid  between  steel  I- 
l)eams,  as  in  Fig.  193,  page  616,  are  not  so  strong  as  when  built  in  with 
reinforced  concrete  beams. 

The  arrangement  of  the  floor  beams  and  girders  in  a  building  of  rein- 
forced concrete  depends  upon  so  many  considerations  that  special  study 
is  required  in  each  case. 

The  smallest  quantity  of  material  is  required  with  floor  panels  of  short 
span  and  frequent^oor  beams  to  support  them.  However,  ver)-  thin  slabs 
and  beams  of  concrete  are  not  easy  to  construct  properly,  and  there  is 
difficulty  in  imbedding  the  metal,  so  that  we  may,  in  general,  limit  the 
thickness  of  both  to  not  less  than  3  inches.  For  the  slabs  this  minimum 
should  be  raised  where  a  floor  is  liable  to  sudden  strains,  such  as  the  falling 
of  a  load,  which  tend  to  punch  a  hole  through  the  floor.  For  beams  a 
more  practical  minimum  width  is  usually  5  or  6  inches,  since  the  cost  of 
the  form,  which  is  but  slightly  more  for  a  large  than  for  a  small  beam,  is 
a  considerable  item,  and  a  deep,  thin  be.m  is  in  danger  of  buckling  and 
requires  frequent  cross  beams  or  stifi"eners. 

The  spacing  of  the  beams  may,  therefore,  be  governed  in  some  ca.ses  by 
the  required  thickness  of  the  floor  slabs  and  in  others  by  their  own  eco- 
nomical construction.  Similar  considerations,  applied  to  column  and  foun- 
dation construction,  govern  the  design  of  the  principal  girders. 

The  Ingalls  Building*  presents  an  example  of  slabs  of  long  span  sup- 
ported by  heavy  girders,  and  the  factory  of  the  Pacific  Coast  Borax  Com- 
panyf  an  example  of  thin  floor  slabs  with  frequent  deep  but  narrow  concrete 
beams. 

In  simple  cases  the  dimensions  and  reinforcements  of  concrete  floor  gir- 
ders may  be  obtained  directly  from  the  tables,  pp.  509-51 1.  More  difficult 
problems  require  mathematical  calculation  as  treated  in  Chapter  XXI. 
Not  only  must  the  size  of  the  tension  rods  in  the  bottom  of  the  beam  be 
considered,  but  also  the  size  and  location  of  the  U-bars,  the  reinforcement 

♦See  page  611. 

■j"Sec  page  621,  also  Engineering  Rrcord,  July  30,  1S98. 
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in  the  top  of  the  beam,  if  required,  and  the  proper  connection  with  the  col- 
umns. The  girder  illustrated  in  Fig.  192,  page  613,  is  a  typical  design 
for  a  concrete  beam  supjwrting  a  heavy  load,  although  the  dimensions  and 
reinforcement  apply,  of  course,  to  a  particular  piece  of  construction.* 

There  are  several  methods  of  laying  floors  supix>rted  by  steel  girders, 
one  of  the  most  common  of  which  is  illustrated  in  Fig.  193,  page  616.  The 
haunches  of  the  slab  are  carried  down  to  the  lower  flange  of  the  I-beam, 
the  under  surface  of  which  may  be  covered  with  metal  lathing  for  fire 
protection  and  plastering.  The  I-beam  may  be  entirely  enclosed  in  the 
concrete,  but  it  is  difficult  to  place  the  material  under  the  lower  flange. 
Where  head  room  is  very  valuable,  the  top  of  the  slab  is  laid  flush  with  the 
top  of  the  beams  and  the  metal  is  placed  between  the  beams  instead  of 
running  over  them.  In  either  case  the  outline  of  the  concrete  may  form 
the  ceiling,  the  plastering  being  placed  directly  upon  it  so  as  to  form  panels, 
or  the  ceiling  may  be  suspended  from  the  I-beams  on  metal  lathing. 

Floors  are  sometimes  laid  as  continuous  slabs,  imliedding  simply  the 
upper  flange  of  the  I-beams  in  the  concrete.  The  forms  are  cheaper  to 
construct,  but  the  strength  is  less  than  with  the  haunches,  and  the  web  of 
the  I-beam  is  not  protected  from  fire.  For  ceilings,  separate  slabs  may  be 
formed  resting  upon  the  lower  flanges  of  the  I-beams.  Still  another  type 
of  floor  consists  of  concrete  arches  sprung  between  the  lower  flanges  of  the 
I-beams,  just  as  brick  arches  are  formed,  and  filled  to  the  floor  level  with 
cinders.     They  do  not  necessarily  require  reinforcement. 

The  metal  reinforcement  in  a  floor  slab  should  be  as  near  to  the  under 
surface  as  is  consistent  with  durability  and  fire  resistance.  For  a  strictly 
fireproof  building  it  is  safest  to  allow  at  least  an  inch  of  concrete  below  the 
metal,  but  under  ordinary  conditions  this  may  be  reduced  to  f  inch  or 
i  inch,  provided  the  concrete  is  mixed  wet  and  carefully  placed  around 
and  under  it.  If  plain  rods  are  used,  they  must  be  prevented  from  slipping 
by  selecting  very  long  lengths  or  by  anchoring  the  ends,  or  both.  If  the 
ends  are  bent  for  this  purpose,  there  must  be  a  considerable  thickness  of 
concrete  beyond  the  bend  to  prevent  the  tendency  under  load  to  straighten 
out  and  thrust  through  the  concrete. 

Safe  Floor  Loads.  The  following  loading  for  floors,  suggested  for  the 
Boston  building  laws  by  a  committee  of  the  Boston  Society  of  Civil  Engi- 
neers in  1904,  represents  fet-class  modern  practice: 

All  new  or  renewed  floors  shall  be  so  constructed  as  to  carry  safely  the 
weight  to  which  the  proposed  use  of  the  building  will  subject  them,  and 
every  permit  granted  shall  stale  for  what  purpose  the  building  is  designed 

♦See  also  designs  {.uj^gcstcd,  page  453. 
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to  be  used;  but  the  least  capacity  per  superficial  square  foot,  exclusive  of 
materials,  shall  be: 

For  floors  of  dwellings  and  for  apartment  floors  of  apartment  and  public 
hotels,  fifty  pounds. 

For  office  floors  and  for  public  rooms  of  apartment  and  public  hotels, 
one  hundred  pounds. 

For  floors  of  retail  stores  and  public  buildings,  except  schoolhouses, 
one  hundred  and  twenty-five  pounds. 

For  floors  of  schoolhouses,  other  than  floors  of  assembly  rooms,  eighty 
pounds,  and  for  floors  of  assembly  rooms,  one  hundred  and  twenty-five 
pounds. 

For  floors  of  drill  rooms,  dance  halls  and  riding  schools,  two  hundred 
pounds. 

For  floors  of  warehouses  and  mercantile  buildings,  at  least  two  hundred 
and  fifty  pounds. 

The  loads  for  floors  not  included  in  this  classification  shall  be  deter- 
mined by  the  Commissioner,  subject  to  appeal,  as  provided  by  law. 

The  full  floor  load  specified  in  this  section  shall  be  included  in  propor- 
tioning all  parts  of  buildings  designed  for  dwellings,  hotels,  schoolhouses, 
warehouses,  or  for  heavy  mercantile  and  manufacturing  purposes.  In 
other  buildings,  however,  certain  reductions  may  be  allowed,  as  follows: 
In  girders  carrying  more  than  loo  square  feet  of  floor,  the  live  load  may  be 
reduced  by  lo  per  cent.  In  columns,  piers,  walls,  and  other  parts  carrying 
two  floors,  a  reduction  of  15  per  cent  of  the  total  live  load  may  be  made; 
where  three  floors  are  carried,  the  total  live  load  may  be  reduced  by  20 
per  cent;  four  floors,  25  per  cent;  five  floors,  30  per  cent;  six  floors,  35  per 
cent;  seven  floors,  40  per  cent;  eight  floors,  45  per  cent;  nine  or  more 
floors,  50  per  cent. 

Weight  of  Ooncrete  in  Floors  and  Girders.  The  following  table  is 
based  on  an  average  weight  of  broken  stone  or  gravel  concrete  of  150  lb. 
per  cubic  foot,  and  of  cinder  concrete  of  1 1 2  lb.  per  cubic  foot,  to  each  of 
which  has  been  added  the  weight  of  4  lb.  per  cubic  foot  to  provide  for 
maximum  weight  of  about  1%  of  reinforcing  steel. 

The  weight  of  stone  concrete  varies  not  only  with  the  proportions  of  the 
mixture  (see  p.  361)  but  also  with  the  specific  gravity  of  the  aggregate,  and 
for  particular  cases,  the  weights  on  page  3,  which  are  based  on  tests  made 
at  the  Watertown  Arsenal  and  Washington  University  and  checked  by 
calculation  from  the  specific  gravity  of  different  materials,  may  be  used 
instead  of  the  table.  The  table,  however,  is  sufficiently  exact  for  ordinary 
practical  purposes. 

Floors  in  the  Ingalls  Building.  In  the  Ingalls  Building  at  Cincinnati, 
Ohio,  whose  floors  above  the  second  floor  were  designed  for  a  live  loading 
of  60  pounds  per  square  foot,  the  principal  panels,  which  are  about  16  feet 
square,  are  5  inches  in  thickness,  and  reinforced  with  }-inch  rods.     Smaller 
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panels  of  3  to  6  feet  in  length  are  about  3  inches  thick  with  J-inch  bars. 
The  spacing  of  the  rods  varies  with  the  length  of  the  span.  Where  the 
panels  are  approximately  square,  the  tension  rods  run  in  two  directions, 
and  where  the  panels  are  long  and  narrow,  the  tension  rods  run  across  the 
panel,  with  J-inch  rods  about  3  feet  apart  running  lengthwise  of  the  panel, 
to  prevent  contraction  cracks.  The  principal  girders  are  32  feet  long 
between  centers  of  columns,  and  27  inches  in  depth  (measured  to  surface 
of  concrete  floor) ,  and  of  width  varying  from  20  inches  at  the  lower  floors 
to  16  inches  at  the  upper  floors.  Cross  girders  about  16  feet  in  length  and 
18  inches  deep,  of  widths  varying  from  12  to  9  inches,  are  placed  in  the 
center  of  the  span  of  the  main  girder,  thus  dividing  the  floor  into  slabs 

Weight  oj  Reinforced  Concrete  in  Slabs  and  Beams,     (See  p.  611.) 


Weight  of  Reinforced  Slabs  per  Square  Fool. 

1 

Weight  of  Reinforced  Beam  one  inch 
wide  per  foot  of  length. 

Thickness 

Stone  Com  rclc 

Cinder  Concrete 

Depth  of  Beam 

Stone  Concrete* 

in 

lb. 

lb. 
19 

in. 

lb. 

2 

26 

1 

i                  6 

6.4 

2i 

3-^ 

24 

7 

7.5 

3 

38 

29 

8 

8.6 

3i 

■^5 

34 

9           !           9.6 

4 

51 

39 

10             !             10.7 

4i 

5« 

43 

12                          12.8 

5 

64 

48             1 

14 

15.0 

5i 

70 

'^i 

16 

17.I 

6 

77 

58             1 

18 

10.2 

7 

QO 

68 

20             ,             21.4 

8 

103 

77      ; 

25             1            26.8 

9 

11; 

87       1 

30                        3^1 

10 

128 

97 

35 

37-4 

*  Multiply  by  the  length  of  beam  in  feet  limes  its  width  in  inches. 

about  16  feet  square.  Fig.  192,  page  613,  is  an  isometric  view  showing  the 
dimensions  and  reinforcement  of  the  floor,  main  girder,  cross  girder,  wall 
column,  and  wall  in  the  fourth  and  fifth  floors.  The  total  distributed 
loading  on  the  main  girder  is  about  15  tons  live  load  in  addition  to  the 
weight  of  the  reinforced  concrete. 

Materials  for  Floors.  A  first-class  Portland  cement  which  will  meet 
the  standard  specifications  given  on  page  29  must  be  selected.  The 
rules  for  the  selection  of  the  aggregate  are  the  same  as  for  other  classes  of 
concrete.  The  size  of  the  coarsest  aggregate  is  often  limited  to  one  inch, 
but  if  well  graded,  so  that  the  larger  particles  will  not  collect  and  prevent 
the  flow  of  the  mortar  around  the  steel,  the  limit  of  size  for  beams,  say. 
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FIG.   192.    TYPICAL   REINFORCING   IN    BUILDING 
CONSTRUCTION 

(See  p.  612) 


CONCRETE  BUILDING  CONSTRUCTION  615 

5  inches  in  width  and  floors  not  less  than  4  inches  thick  may  be  as  high 
as  I  finches. 

Cinders  for  concrete  should  contain  but  little  unbumed  coal  and  be  free 
from  soot.  A  clean  cinder  will  not  discolor  the  palm  when  held  in  it  and 
rubbed  with  the  fingers.  Usually  a  better  mixture  can  be  obtained  by 
screening  the  fine  stuff  from  the  cinders,  and  then,  if  gritty,  mixing  it  with 
sand,  than  by  using  unscreened  material,  although  if  the  fine  stuff  is  found 
by  tests  to  be  uniformly  distributed  through  the  mass,  it  may  be  used  with- 
out screening  and  a  smaller  proportion  of  sand  added. 

Usual  proportions  for  floor  concrete  are  1:2^:5,  that  is,  one  barrel 
packed  Portland  cement,  9.5  cu.  ft.  sand,  and  19.0  cu.  ft.  of  screened  stone 
or  screened  cinders.  If  the  thickness  of  the  floor  is  such  as  to  provide  a 
wide  margin  of  safety,  the  proportions  may  be  i :  3 :  6  (based  on  a  barrel  of 
3.8  cu.  ft.),  while  for  extra  strong  work  i:  2:4  may  be  specified.  For 
beams  and  girders  1:2:4  and  i:  2^:  5  are  common  proportions.  Cinder 
concrete  should  not  be  used  for  girders,  but  under  certain  conditions  may 
be  employed  for  floor  slabs.  While  it  is  lighter  in  weight,  generally  cheaper, 
and  equal  in  fireproof  qualities  to  first-class  stone  concrete  (see  p.  329),  it 
is  not  so  strong.  Hence,  for  the  same  loading  a  greater  thickness  is  re- 
quired, and  it  is  not  usually  economical  even  for  floor  slabs  except  the  span 
and  the  loading  are  so  small  that  the  thickness  of  the  floor  is  governed,  not 
by  required  strength,  but  simply  by  the  practical  conditions  of  laying  which 
limit  it  to  a  thickness  of  not  less  than  3  inches.  In  carefully  designed 
reinforced  buildings  stone  concrete  is  generally  preferred. 

The  quantity  of  cement,  sand,  and  stone  or  cinders  required  for  any 
structure  may  be  calculated  from  the  table  on  page  231,  or,  for  slabs,  taken 
directly  from  the  table  on  page  596. 

Laying  Floors.  The  general  directions  for  mixing  and  placing  concrete, 
given  in  Chapter  II,  p.  20,  and  Chapters  XIV,  and  XV,  are  applicable 
to  building  construction. 

The  concrete  must  be  mixed  wetter  than  in  sidewalk  or  basement  floor 
construction,  as  described  in  the  preceding  chapter,  so  that  the  mortar 
may  flow  around  the  metal  and  thoroughly  coat  and  protect  it  from  rust 
and  fire.  The  criterion  of  wetness  may  be  that  unless  handled  quickly  it 
will  flow  off  the  shovel. 

If  the  concrete  floor  is  to  provide  a  wearing  surface,  a  granolithic  finish 
may  be  given  to  it  by  laying  a  mortar  wearing  surface  before  the  lower 
portion  has  set,  as  described  for  sidewalks  in  the  preceding  chapter,  or  the 
concrete  may  be  troweled  without  the  coating  of  mortar.  The  latter  plan 
is  amply  sufficient  for  floors  which  are  not  subjected  to  excessive  wear. 
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For  a  board  H(K)r,  nailing  strij)s  are  laid  upon  the  concrete,  or  imbedded 
in  it  at  right  angles  to  the  sui)ix)rting  beams.  With  cinder  concrete  the 
plan  is  sometimes  followed  of  nailing  the  floor  boards  directly  into  the  con- 
crete. The  objection  to  this  is  that  the  surface  of  the  concrete  must  be 
leveled  with  great  care,  and  it  is  difficult  to  relay  the  boards  if  a  new  floor  is 
required  because  the  concrete  becomes  so  hard  with  age.   . 

The  cost  of  the  labor  of  laying  a  concrete  floor  is  dependent  upon  the 
character  of  the  building.  In  a  case  under  the  observation  of  the  authors 
where  the  floors  consisted  of  cinder  concrete  resting  upon  steel  I-beams, 
a  gang  of  nine  laljorers,  with  a  foreman  (in  addition  to  the  engineman,  who 
ran  the  elevator,)  mixed  concrete  in  the  basement  to  supply  a  gang  of 
eleven  men,  with  foreman,  who,  on  one  of  the  upper  floors,  were  placing 


Fig.  193.—  Form  for  Concrete  Floor  between  Steel  I-Beams.     (See  p.  616,) 


metal,  wheeling  concrete,  leveling  it,  and  cleaning  forms.  Six  carpenters, 
with  foremen,  were  employed  building  the  forms,  which  were  supported 
from  the  girders,  in  advance  of  the  concreters.  This  gang  averaged  22  to 
25  batches  (corresponding  to  17  to  19  cu.  yd.)  of  i  :  2  :  5^  cinder  concrete  in 
nine  hours. 

Floor  Forms.  In  a  large  building  the  floor  panels  should  if  possible  be 
so  designed  that  the  same  forms  may  be  used  more  than  once,  although 
they  must  not  be  removed  until  the  concrete  has  attained  sufficient  strength 
to  sustain  its  own  weight  and  any  loading  which  will  come  upon  it. 

If  the  floor  slabs  are  supported  by  steel  I-beams,  the  forms  may  be 
attached  to  the  lower  flanges,  as  shown  in  Fig.  1 93  a  design  of  Mr.  Wil- 
liam F.  Keams.  The  steel,  however,  must  be  bent  up  further  from  the 
support  than  is  shown  in  the  drawing  and  carried  nearer  to  the  top  of  the 
.«^ab  to  prevent  cracking  near  the  I-beam. 
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Fig.  194.—- Clamp  for  Beam  or  Small 
Column  Form.    {See  ^.617.) 


If  the  girders  are  also  of  concrete,  the  supports  for  the  form  must  be  heavy 
enough  to  carry  the  weight  of  the  beam  of  concrete,  as  well  as  the  floor  slab 
and  the  men  and  materials  upon  it.  The  forms  must  be  so  tight  as  to 
prevent  the  water  and  thin  mortar  running  away  from  the  concrete  and 
carrying  off  the  cement.  This  may  best  be  accomplished  by  tongued- 
and-grooved  or  bevel-edged  boards,  but  it  is  often  possible  to  use  square- 
edged  lumber  if  it  is  thoroughly  wet  to  swell  it  before  placing  the  concrete. 

Joints  in  the  beam  forms  may  be 
covered  with  cleats. 

A  simple  form  of  clamp  for 
beam  or  small  column  forms, 
used  originally  in  Europe,  is  shown 
in  Fig.  194.  The  hook,  /I,  is  a 
plain  piece  of  flat  iron  J  inch  by 
1}  inches,  with  one  end  bent  and 
curved  as  shown.  The  dog,  B, 
is  a  square  piece  of  iron,  with  the 
end  slightly  turned  and  a  hole 
slightly  larger  than  the  flat  iron, 
A ,  punched  through  it.  This  is  tightened  b);  hammering  on  its  lower  end. 
The  outward  pressure  of  the  form  boards  upon  its  upper  end  causes  it  to 
bind,  and  prevents  it  from  slipping  back.  If  it  fails  to  hold,  in  any  case, 
a  wooden  wedge  is  readily  driven  in  to  assist  in  tightening. 

OONORETE  STAIRS 

The  design  of  concrete  stairs  is  a  simple  problem  in  reinforced  concrete 
construction.  A  stairway  may  consist  (i)  of  an  inclined  slab  of  reinforced 
concrete  with  the  steps  molded  upon  its  upper  surface,  or  (2)  of  two  or,  for 
a  wide  stairway,  three  incUned  girders  to  form  the  stringers,  wdth  the  stairs 
between  them.  The  first  method  is  suitable  for  short  flights  not  over  8 
or  10  feet  in  length  measured  on  the  slope,  and  the  thickness  and  reinforce- 
ment are  calculated  as  for  a  slab  supported  at  the  ends.  (See  pp.  512  to 
515.)  The  principal  reinforcement  is  of  course  in  the  direction  of  the 
length  with  occasional  cross  metal  for  stiffening.  A  slab  5  inches  thick 
measured  at  the  foot  of  the  risers  is  suitable  for  a  stairway  half  a  stor>'  high. 

When  built  with  side  girders,  the  dimensions  of  each  of  the  latter  may 
be  calculated  as  a  concrete  beam  with  a  longitudinal  rod  near  the  lower 
surface.  A  small  rod  also  runs  across  from  girder  to  girder  at  the  foot  of 
each  riser  .so  that  the  risers  are  practically  reinforced  beams.  It  is  usually 
cheaper  to  construct  the  under  side  of  the  stairs  as  a  slab  than  to  build 
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forms  for  each  stair.  The  forms  for  the  stringers  may  consist  of  planks 
notched  for  treads  and  risers,  with  boards  nailed  across  as  molds  for  the 
faces.  If  a  fine  finish  is  desired,  the  method  of  surfacing  described  for 
curbing  may  be  followed.     (See  p.  602.) 

CONCRETE  ROOFS 

Concrete  roofs  are  designed  and  laid  in  much  the  same  manner  as  are 
floors.  The  forms  also  are  similarly  constructed.  As  the  weight  of  the 
roof  itself  forms  a  large  proportion  of  the  total  load  upon  the  girders,  cinder 
concrete,  because  of  its  light  weight,  is  especially  adapted  to  this  class  of 
construction.  The  strength  of  the  concrete  may  also  play  a  smaller  part  in 
roofs  than  in  floors,  because  the  length  of  span  may  be  governed  by  other 
conditions,  and  the  concrete  may  often  be  laid  as  thin  as  is  practicable  to 
lay  it  and  properly  imbed  the  metal. 

The  wetness  of  the  concrete  is  limited  by  the  slope  of  the  roof,  although 
for  a  steep  slope  it  may  be  necessary  to  confine  the  surface  of  the  concrete 
by  forms.. 

The  proper  thicknesses  and  reinforcement  for  different  spans  may  be 
obtained  from  tables  on  page  512  or  515,  selecting  the  weights  from  the  data 
in  the  paragraphs  which  follow. 

Roof  Loads.  A  roof  load  is  made  up  of  the  weights  of  the  roof  itself, 
the  roof  covering,  the  snow  load,  and  the  wind  load. 

The  weight  of  the  concrete  may  be  obtained  from  the  tables  mentioned. 

Prof.  Mansfield  Merriman*  gives  the  following  estimates  for  the  weight 
of  roof  covering: 

Tin,  I  lb.  per  square  foot  of  roof  surface. 
Iron,  I  to  3  lb.  per  square  foot  of  roof  surface. 
Slate,  10  lb.  per  square  foot  of  roof  surface. 
Tiles,  1 2  to  25  lb.  per  square  foot  of  r(^)f  surface. 
Average  may  be  taken  at  1 2  lb.  per  square  foot. 

The  snow  load  varies  with  the  slope  of  the  roof  and  the  locality.  Prof. 
Merriman  allows  for  an  approximate  average  15  U).  per  square  foot  of 
horizontal  area. 

The  wind  load,  which  acts  horizontally,  varies  with  the  velocity  of  the 
wind,  a  usual  pressure  being  assumed  as  40  lb.  per  square  foot  of  vertical 
surface.  This  pressure  multiplied  by  the  sine  of  the  angle  of  slope  of  the 
roof  gives  the  pressure  normal  to  the  surface. 

In  practice  it  is  common  to  specify  a  minimum  value  for  the  roof  load  to 

♦  Merriraan's  "Roofs  and  Bridges,**  p.  4. 
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include  the  weight  of  the  roof  covering,  snow,  wind  and  any  moving  loads 
which  may  come  uf>on  it.  A  usual  value  for  this  total  is  30  pounds  f)er 
square  foot. 

It  is  seldom  advisable  to  build  concrete  roofs  without  an  external  cover- 
ing, such  as  tar  and  gravel.  However,  small  surfaces  laid  by  expert  work- 
men at  one  operation  to  avoid  joints  and  designed  with  s{)ecial  reinforce- 
ment have  given  satisfaction. 

Concrete  is  adapted  to  nx>fs  of  special  design.  One  form  is  the  dome, 
which  is  discussed  and  illustrated  on  page  626. 

CONCRETE    WALLS 

If  Portland  cement  concrete  could  be  laid  in  thin  walls  as  cheaply  as  in 
mass  work  it  would  be  one  of  the  most  inexpensive  materials  for  permanent 
construction.  As  a  matter  of  fact,  an  experienced  contractor  can  build  a 
6-inch  wall  of  concrete  which  will  be  stronger,  more  durable,  and  no  more 
expensive  than  a  12-inch  wall  of  brick. 

The  chief  cost  in  concrete  wall  construction  is  in  the  labor  of  building 
and  raising  the  forms  and  of  hoisting  the  concrete.  The  former  varies 
with  the  method  of  construction  and  the  number  of  angles  in  the  wall.  In 
the  case  of  a  large  structure  the  concrete  may  be  hoisted  in  elevator  buckets* 
by  power.  If  the  building  is  small  and  the  concrete  is  hauled  up  by  hand 
in  buckets  to  a  height  of,  say,  15  feet,  at  least  twice  as  many  men  will  be 
required  to  fill  pails,  haul  up,  and  carry  to  place  as  are  needed  for  measur- 
ing and  mixing  the  concrete  on  the  platform  below. 

Methods  of  surfacing  concrete  walls  are  descril)ed  on  page  288.  Plaster- 
ing is  unsatisfactory.' 

Cellar  Walls.  Cellar  or  basement  walls  adapted  to  >*'ithstand  earth  pres- 
sure may  be  thinner  when  of  concrete  than  when  built  of  stone,  because 
laid  as  a  continuous  vertical  slab  supported  at  tof)  and  bottom. 

For  a  wall  of  i  :  2^  :  5  T*ortland  cement  concrete  with  u  spreading  base 
imbedded  in  the  earth,  a  thickness  of  10  inches  will  withstand  without 
reinforcing  metal  a  pressure  of  6  feet  of  earth.  If  the  top  of  the  wall  is 
strengthened  by  a  wooden  sill  imbedded  in  or  dogged  to  the  concrete,  and 
the  sill  is  stiffened  by  floor  joists,  the  wall  becomes  a  slab  supported  at  its 
bottom  by  the  earth  and  at  its  top  by  the  sill.  A  6-inch  wall  8  feet  high 
will  thus  withstand  the  pressure  against  it  of  6  feet  of  earth.  However, 
J-inch  rods,  spaced  about  2  feet  apart  in  both  directions,  will  greatly 
stiffen  so  thin  a  wall,  and  prevent  cracks  before  the  concrete  is  thoroughly 
hard.  If  desired,  a  coping  of  concrete  wider  than  the  wall  itself  may  be 
formed  at  the  top  and  a  i-inch  rod  placed  horizontally  in  its  inner  face. 

♦Method  used  at  the  Ingalls  Building  is  illustrated  in  Engineering  News,  July  30, 1903.  p.  95 
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The  earth  must  not  be  filled  in  against  the  back  of  the  wall  until  three  ot 
four  weeks  after  placing,  unless  portions  of  the  interior  forms  are  left  in 
place  and  carefully  braced. 

Designs  for  reinforced  concrete  retaining  walls  are  illustrated  on  page  666. 

A  simple  form  for  a  cellar  or  foundation  wall  is  illustrated  in  Fig.  195. 
A  ranger,  ^4^4,  is  lined,  and  lightly  spiked  to  occasional  studs  whose  pointed 
ends  are  driven  into  the  ground,  and  kept  in  line  by  strips  of  wood  running 
from  it  to  stakes  in  the  bank.  In  some  cases  it  may  be  advisable  also  to 
set  a  lower  ranger  between  the  studs  and  the  bank.  Occasional  stakes, 
BB,  are  driven  in  the  ground,  and  a  ranger,  CCj  for  the  inside  row  of  studs, 


^^ 


Fig.  195.—  Form  for  Cellar  Wall.     (Su  p. 620.) 


is  laid  on  top  of  them,  lined,  and  lightly  spiked  to  them,  while  the  upper 
ends  of  these  studs  are  held  by  cleats,  DD,  run  across  to  the  inner  row  of 
studs.  Vertical  strips,  ££,  about  J  inch  square,  are  placed  inside  of  each 
stud  for  the  form  planks  to  rest  against,  and  after  a  section  of  concrete 
is  laid  are  easily  knocked  out,  and  the  form  planks  raised  to  another 
level.  The  first  layer  of  concrete  is  allowed  to  flow  out  under  the  lower 
plank  to  form  a  footing,  above  which  the  cellar  floor  is  laid.  The  number 
of  the  laborers  and  the  height  of  the  forms  should  be  such  that  the  planks 
may  be  raised  each  morning,  provided  the  concrete  is  hard  enough  to 
withstand  the  pressure  of  the  thumb  without  indenting. 
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Walls  for  BttUdings.  Concrete  walls  are  either  of  single  thickness,  or 
double  with  an  air  space  between.  The  double  wall  has  greater  stability, 
and  the  air  space  renders  the  interior  of  the  building  less  subject  to  changes 
in  temperature  and  more  completely  moisture-proof.  Moisture  is  likely 
to  collect  on  the  inside  of  a  single  wall. 

A  single  concrete  wall  4  inches  thick  with  its  base  spread  to  provide 
a  footing  is  at  least  equivalent  to  an  8-inch  brick  wall,  and  a  6-inch  con- 
crete is  at  least  equivalent  to  12  inches  of  brick.  It  is  advisable  to  place 
small  reinforcing  rods,  about  \  inch  in  diameter,  12  inches  to  2  feet  apart 
in  walls  6  inches  thick  or  under,  not  only  to  increase  their  permanent 
strength,  but  to  guard  against  accidents  during  or  immediately  after 
construction.  Occasional  projections  or  pilasters  improve  the  appearance 
and  add  to  the  strength  of  a  single  wall. 

Each  face  of  a  hollow  wall  is  usually  3  to  4  inches  thick,  3  or  3  J  inches 
being  the  minimum  thickness  at  which  concrete  can  conveniently  be 
placed. 

The  four-story  factory  .building  of  the  Pacific  Coast  Borax  Company  at 
Bayonne,  N.  J.,  designed  by  Mr.  E.  L.  Ransome,  is  an  excellent  example 
of  hollow  wall  construction.  The  thickness  of  both  faces  of  the  walls  is 
3i  inches.  The  walls  of  the  first  story  are  16  inches  from  surface  to  sur- 
face, that  is,  the  space  between  is  9  inches,  while  the  walls  of  the  upper 
stories  are  made  thinner  by  reducing  the  width  of  the  hollow  space.  The 
general  construction  of  a  hollow  wall  is  illustrated  in  Fig.  197,  page  623. 

The  walls  of  the  Ingalls  Building  consist  of  concrete  8  inches  in  thick- 
ness, faced  with  brick  or  marble.  They  are  supported  by  reinforced 
columns  spaced  about  16  feet  on  centers,  and  the  portions  of  the  wall  at 
the  floor  lines,  that  is,  between  the  top  of  the  window  of  one  story  and  the 
window-sill  of  the  story  above,  are,  in  reality,  concrete  beams  reinforced 
by  two  i-inch  bars  placed  2  inches  above  the  top  of  each  tier  of  windows, 
with  J-inch  horizontal  bars  2  feet  apart  over  the  remainder  of  the  wall. 
In  addition  to  the  column  reinforcement  vertical  bars  are  placed  2  inches 
from  each  window  opening. 

The  marble  facing  is  supported  at  each  floor  line  by  triangtdar  projec- 
tions in  the  concrete,  and  the  brickwork  in  the  stories  above  by  square 
projections  3  J  inches  wide.  The  marble  is  also  held  at  each  horizontal 
joint  by  anchor  bolts  imbedded  in  the  concrete,  and  the  brickwork  by  ties 
of  round,  straight  rods  about  8  or  9  inches  long  and  J  inch  in  diameter, 
placed  through  small  holes  in  the  outer  forms  before  concreting  so  as  to 
extend  5  inches  into  the  concrete. 

Wall  Forms.    A  simple  form  for  a  cellar  wall  is  illustrated  and  described 
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on  page  620.  A  form  for  a  wall  of  single  thickness  is  illustrated  in  Fig.  196 
The  concrete  is  first  laid  to  the  full  height  of  the  ribs,  then  the  bolts  are 
loosened,  the  ribs  raised  one-half  their  length,  so  that  one-half  of  each  still 
laps  over  the  concrete  to  keep  the  wall  true  and  straight,  and  the  forms  axe 
again  filled  with  concrete  to  the  top.  Two  bolts  to  each  pair  of  ribs  are 
all  that  are  required  after  the  concreting  is  commenced.  These  are  re- 
moved before  the  wall  is  hard,  so  that  they  need  be  simply  greased  and 
the  holes  filled  solid  full  with  mortar  mixed  in  the  same  proportions  as  the 


oollah 
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Fig.  196  —  Ribs  for  Holding  Fonn  Plank.    (5^*  p. 622.) 


mortar  in  the  concrete.  The  collar  and  set  screw  showTi  in  detail  is  con- 
venient where  the  walls  or  columns  are  of  various  dimensions,  although 
usually  an  ordinary  threaded  bolt  with  nut  and  washer  may  be  used. 

A  design  for  a  form  for  a  hollow  wall  is  shown  in  Fig.  197.  The*  ribs 
and  bolts  are  so  arranged  that  the  latter  do  not  pass  through  the  concrete, 
the  form  being  raised  when  the  concrete  reaches  their  level.  In  the  same 
figure  is  shown  a  style  of  tongued  and  grooved  molding  with  edges  slightly 
beveled,  which  may  be  used  to  form  the  horizontal  joint  instead  of  nailing 
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a  triangular  strip  upon  the  planks.  If  the  surface  is  finished  as  a  mono- 
lith of  course  no  moldings  are  required.  The  forms  must  be  nearly  water- 
tight, to  prevent  the  mortar  running  away  from  the  stones. 

Placing  Oonerete  in  Walls.  For  thin  walls  it  is  necessary  to  use  mushy 
concrete,  so  soft  that  it  must  be  handled  quickly  or  it  will  run  off  the 
shovel.  It  should  not,  however,  be  so  wet  that  the  mortar  is  watery,  or  it 
will  run  away  from  the  stones  and  leave  pockets  in  the  finished  work. 
The  concrete  should  be  joggled  rather  than  rammed,  the  chief  object 
being  to  prevent  collections  of  stones  in  one  place,  which  will  cause  notice- 


Fui.  197.  —  Forms  for  Hollow  Walls.     {Sec  p.  62 3.) 

able  voids  on  the  surface.     The  ramming  of  concrete  is  discussed  on  page 
281,  and  methods  of  surfacing  are  described  on  page  288. 

The  size  of  stone  for  walls  is  sometimes  limited  to  J  inch  or  one  inch. 
However,  a  larger  sized  material,  even  up  to  2  inches,  has  been  used  by 
Mr.  Thompson  in  4  and  6-inch  walls  with  satisfactory  results. 


CONCRETE  COLUMNS 

Methods  of  design  and  allowal)le  working  stresses  are  recommended  in 
Chapter  XXI,  page  488.     Unless  of  very  large  diameter  in  proj)orti()n  to 


624  A  TREATISE  ON  CONCRETE 

the  length,  columns  should  be  always  reinforced,  not  only  to  strengthen  them 
but  to  guard  against  possible  emergencies.  If  the  steel  is  not  actually 
figured  to  take  stress,  f  or  J  inch  rods,  one  in  each  comer,  are  customary 
reinforcement.  For  wall  columns  or  others  where  there  is  slight  eccen- 
tricity, extra  rods  may  be  inserted  on  the  side  where  there  is  the  greatest 
stress.  If  the  loading  is  appreciably  eccentric,  allowance  must  be  made  for 
it  in  the  design,  and  the  stresses  and  reinforcement  may  be  computed  from 
the  analyses  presented  on  pages  558  to  574. 

The  colunms  of  the  Harvard  Stadium,*  illustrated  in  our  frontispiece 
in  process  of  construction,  range  in  size  from  14  inches  square  to  24  by 
S^  inches,  and  contain  j  and  ^-inch  rods  in  the  comers  with  square  loops 
of  J-inch  rods  placed  around  them  horizontally  at  intervals  of  about  fifty 
times  the  diameters  of  the  loop  rods.  The  allowable  compressive  stress 
for  I  13:6  concrete  in  columns  was  taken  at  350  lb.  per  square  inch.  The 
outer  wall  is  supported  by  hollow  piers,  66  by  36  inches  ^ver  all,  4  inches 
thick  on  the  longer  faces,  and  6  to  8  inches  thick  on  the  ends. 

The  1904  specifications  of  the  Prussian  Public  Works  place  the  horizontal 
rods  at  distances  apart  of  not  more  than  thirty  times  their  diameters. 

A  typical  section  of  column  in  the  Ingalls  Building  is  shown  in  Fig.  192, 
page  613.  The  rods  designed  to  assist  in  bearing  the  compressive  stress 
are  4  inches  in  diameter  in  the  lower  portion  of  the  column,  and  are  grad- 
ually reduced  to  one  inch  diameter  at  the  upper  stories.  They  are  con- 
nected at  the  ends  with  pipe  couplings  and  the  joints  grouted.  The  outer 
rods  on  each  edge  of  the  column  are  designed  to  resist  the  wind  stresses. 
To  avoid  complication  in  the  drawing,  these  are  not  shown  at  the  floor 
level. 

The  construction  of  the  molds  for  a  concrete  column  is  illustrated  in 
Fig.  198,  which  shows  a  column  of  the  Harvard  Stadium  under  construction. 

COST  OF  CONCRETE  BUILDING  CONSTRUCTION 

So  many  factors  enter  into  the  ct)st  of  concrete  buildings  that  it  is  impos- 
sible to  give  data  which  will  apply  to  all  conditions  without  specifying  the 
character  of  the  design,  the  size,  height  and  shape  of  the  building  and  the 
unit  cost  of  materials  and  labor.  .\ny  structure  must  be  accurately  esti- 
mated, paying  special  attention  to  the  cost  of  forms.  A  few  general  rules 
are  given  on  page  26. 

Mr.  Emil  Perrotf  gives  the  following  approximate  average  values  j)er 

♦  Described  by  Lewis  J.  Johnson  in  Journal  Association  Engini'cring  Societies,  June,  1904,  p.  293. 
■{•Proceedings  National  Cement  Users'  Abwjcialion,  1009. 
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P'lC.  iqS,-—  Molds  for  Columns  at  Harvard  Stadium.     {Sec  p.  624.) 
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cubic  foot  for  dififerent  types  of  buildings,  which  are  useful  for  rough  ap- 
proximate estimates  by  the  prospective  builder: 

1 .  Warehouses  and  manufactories.     Cost,  8  to  1 1  cents  per  cubic  foot. 

2.  Stores  and  loft  buildings.     Cost,  1 1  to  17  cents  per  cubic  foot. 

3.  Miscellaneous,  such  as  schools  and  hospitals.  Cost,  15  to  20  cents 
per  cubic  foot. 

These  costs  include  the  building  complete,  omitting  power,  heat,  light, 
elevators  and  decorations  or  furnishings. 

DOBiES 

Reinforced  concrete  is  admirably  adapted  to  the  construction  of  domes, 
since  the  concrete  can  take  all  the  compressive  stresses,  and  the  steel  the 
tensile  stresses  developed  in  the  lower  curves  of  the  dome  and  in  the  arch 
ring. 

While  a  number  of  domes  have  been  constructed  entirely  of  reinforced 
concrete,  in  Europe  up  to  over  70  foot  spans,  the  more  common  practice 
in  America  has  been  to  carry  a  concrete  shell  on  a  framework  of  structural 
steel. 

Tale  University  Dome.  An  example  of  the  latter  type  is  the  dome  of 
one  of  the  bi-centennial  buildings  at  Yale  University,  New  Haven,  Conn., 
for  example,  55  feet  in  diameter  at  the  bottom  and  34  feet  high,  consists 
of  a  skeleton  of  24  8-inch  I-beam  ribs,  supported  at  the  top  against  a  circular 
steel  rim,  with  reinforcing  metal  imbedded  in  the  3i-inch  thickness  of  con- 
crete between  them.  The  surface  of  the  concrete  was  formed  by  "screed- 
ing''  it  with  a  curved  templet  whose  length  was  the  entire  height  of  the  arch. 

Dome  of  Temple  Adath  Israel.  A  dome  entirely  of  reinforced  concrete 
is  represented  in  cross  section  in  Fig.  199,  page  627.  This  is  the  main  dome 
of  the  Temple  Adath  Israel  at  Boston,  Mass.,  designed  and  built  by  Mr.  O. 
W.  Norcross,  under  the  super\  ision  of  Mr.  C.  H.  Blackall,  Architect. 

The  dome  proper,  which  has  a  span  of  52  feet  9  inches,  is  5  inches  thick 
at  the  haunch  and  3  inches  thick  at  the  crown,  and  is  composed  of  i  12:4 
broken  stone  concrete.  The  reinforcement  consists  of  expanded  metal, 
3- inch  mesh  No.  10  gage,  from  the  tension  ring  to  the  angle  of  rupture,  and 
2-inch  mesh  No.  12  gage  for  the  remainder  of  the  section.  The  5  by  4  by 
i-inch  angle  tension  ring  is  supported  by  4  by  3  by  |  inch  angle  struts,  one 
on  each  side  of  all  the  haunch  windows,  which  in  turn  carry  the  weight  of 
the  dome  to  the  steel  girders  of  the  roof  below. 

In  designing  the  dome,  the  stresses  were  computed  by  Prof.  William  Cain's 
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analytical  method,*  the  essential  features  being  somewhat  similar  to  the 
Habrich  Construction  as  applied  to  domes  in  ICurope. 


Fig.  190.    Dome  of  Temple  Adith  Israel,  Boston.     (Sec  p.  616.) 


WALLS  OF  MORTAR  PLASTERED  UPON  METAL  LATH 


Partitions  of  plaster  from  metal  lathing  are  used  extensively  for  fire- 
proof office  buildings  and  hotels,  and  are  also  adapted,  when  made  with 
Portland  cement  mortar,  to  certain  classes  of  outside  walls. 

For  a  one-story  building,  timber  or  steel  posts  may  be  set  upon  concrete 
foundations,  and  the  walls  constructed  by  using  J-inch  or  i-inch  channel 
irons  for  studding,  to  which  the  metal  lathing  is  attached,  and  then  covered 
(on  both  sides)  with  Portland  cement  mortar  about  2  inches  thick,  the  stud- 
ding being  generally  set  from  12  to  16  inches  on  centers,  the  spacing  de- 
pending on  the  height  of  wall.  Such  walls  are  also  adapted  for  high 
buildings  where  steel  frames  are  used,  as  the  studding  can  be  securely 
bolted  to  the  steel  work,  and  the  metal  lathing  and  cement  applied  in  the 
same  manner  as  for  one-story  buildings. 

For  curtain  walls  the  first  coat  of  mortar  Is  usually  mixed  with  one  barrel 
of  first-class  Portland  cement  to  three  barrels  of  coarse  sand,  and  one  cask 
of  Hme  putty,  or  paste,  into  which  is  mixed  a  small  quantity  of  long  cattle 
hair.  The  second  coat,  which  is  applied  before  the  first  coat  is  thoroughly 
dr)',  consists  of  one  barrel  of  Portland  cement  to  three  barrels  of  sand  with 
about  a  bucketful  of  lime  putty,  without  hair.  The  finish  coat  is  generally 
mixed  in  the  proportions  of  one  part  Portland  cement  to  two  parts  sand. 

♦Transactions  AmiTican  Society  Civil  Enijinecrs,  Vol.  LV.  p.  201. 


62cS 


A  TREATISE  ON  CONCRETE 


This  finish  coat  may  be  troweled  or  floated  to  a  smooth  or  rough  surface, 
as  may  be  desired,  or  it  may  be  given  what  is  known  as  a  "slap-dash" 
finish  by  throwing  the  mortar  on  with  a  brush  or  twig  broom. 

Omftmental  Constmctdon.  Concrete  or  mortar  may  be  cast  by  special 
molds  into  blocks  of  any  desired  size  or  shape,  or  molded  for  ornamental 
decoration  in  designs  which  \'ie  both  architecturally  and  in  durability  with 
finely  carved  sandstone,  limestone,  and  granite.    The  color  may  be  slightly 


Fig.  200.  —  Pouring  Seat  Slab  of  Harvard  Stadium.     {See  p  628.) 


varied  by  mixing  different  kinds  of  crushed  stone.  Artificial  coloring 
matter  is  apt  to  fade. 

Ornaments  are  run  whole  in  a  mold  which  is  made  in  halves,  or  are 
molded  in  two  or  three  pieces  and  cemented  together.  Molds  of  plaster- 
of-Paris,  shellacked  within,  are  commonly  employed. 

Another  method  of  molding,  similar  to  that  employed  for  iron  castings, 
is  with  fine,  damp  sand,  which  is  sometimes  treated  by  a  patented  process. 
A  wooden  core  is  made  and  sand  packed  around  it,  then  the  core  is  re- 
moved, and  the  mortar  is  poured  in.  The  surfaces,  after  setting,  may  be 
rubbed  down  and  floated.     Fig.  200  illustrates  the  pouring  of  a  seat  slab 
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at  the  Harvard  Stadium.*  The  wooden  core,  which  was  of  the  form  of  an 
L,  for  riser  and  tread,  has  been  removed  from  the  sand,  reinforcing  wire 
placed,  and  thick  grout  of  the  consistency  of  cream  is  being  run  in  from 
a  box  car.  The  proportions  of  material  were  about  one  part  Portland 
cement  to  2^  parts  fine  crushed  trap  rock  under  f-inch  diameter. 
Surfacing  is  treated  on  page  288. 


OONORETE  BUILDINO  BLOOKS 

Numerous  machines  and  patented  methods  are  on  the  market  for  form- 
ing building  blocks  of  Portland  cement,  mortar  or  concrete  to  compete  with 
brick  and  stone  for  house  fronts.  Some  of  the  machines  form  the  blocks 
from  concrete  mixed  rather  dry  and  pressed  into  the  mold,  while  other 
methods  employ  a  semi-liquid  consistency,  and  the  material  is  merely 
poured  into  the  molds.  The  blocks  may  be  hollow  so  as  to  extend  clear 
through  the  wall,  or  each  face  of  the  wall  may  be  laid  with  separate  blocks. 

If  care  is  exercised  in  molding  and  the  sizes  and  surface  appearance  of 
the  blocks  are  varied,  a  wall  of  pleasing  architectural  effect  is  possible. 

The  material  for  building  blocks  should  be  first-class  Portland  cement 
and  fine  crushed  rock,  or  fine  gravel  and  sand  ranging  in  size  from  h  inch 
in  diameter  to  dust.  F'ine  sand  or  fine  dust  alone  makes  with  Portland 
cement  a  very  porous  stone,  and  must  therefore  never  be  used. 

OONORETE  TILE 

Concrete  hollow  tile  is  t>eing  made  for  the  same  uses  as  terra  cotta  tiling 
for  partitions  and  floors,  and  also  for  dwelling  houses  in  the  construction 
of  outside  walls  as  well  as  of  interior  partitions.  The  sizes  and  shapes  of 
the  blocks  are  varied  for  the  different  purposes. 

One  of  the  best  patented  processes  for  making  concrete  tile  consists  in 
pouring  wet  concrete  of  the  consistency  of  grout,  into  a  mold  and  then,  by 
application  of  a  steam  jacket,  which  forms  a  part  of  the  mold,  evai)orating 
enough  of  the  water  from  the  concrete  to  permit  the  withdrawal  of  the  tile 
from  the  mold  within  a  few  minutes.  The  product  thus  has  the  density 
and  uniformity  of  wet  mixed  concrete,  andis  veiy  true  and  uniform  in  shape 
and  size  and  in  thickness  of  walls.  Plastering  appears  to  adhere  to  it  bet- 
ter than  to  most  other  formS  of  concrete. 

♦Lewis  J.  Johnson  in  Journal  Association  Engineering  Societies,  June,  1904,  p.  305. 
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REINFOROED  OONORETE  OHIMNETS 

High  factory  chimneys  of  reinforced  concrete  are  being  built  in  this 
country  and  abroad.  The  cost,  especially  of  those  o\'er  100  feet  high,  is 
usually  much  less  than  brick.  If  designed  and  built  upon  the  same  prin- 
ciples and  by  the  same  methods  which  have  proved  essential  in  other  tyj)es 
of  reinforced  concrete  construction,  they  can  be  depended  ufx)n  to  give 
permanent  satisfaction. 

Reports*  from  a  large  number  of  chimneys  have  shown  that  concrete  is 
unaffected  by  the  heat  from  an  ordinary  steam  boiler  plant.  The  temper- 
ature in  such  chimneys  seldom  exceeds  700°  Fahr.  while  400°  to  500°  Fahr. 
is  more  usual.  Experimental  tests  also  indicate  that  concrete  is  not  aj)pre- 
ciably  injured  at  temperatures  of  600°  to  700°  Fahr.f 

To  provide  for  extremes,  it  is  advisable,  however,  to  build  an  indei)end- 
ent  inner  shell  of  concrete  or  firebrick  for  at  least  a  |)ortion  of  the  height. 
Concrete  should  not  be  used  for  a  chimney  in  connection  with  s|>ecial  high 
temperature   furnaces. 

Since  concrete  and  steel  have  substantially  the  same  coefficient  of  expan- 
sionj  there  is  no  danger  of  heat  causing  a  separation  of  the  reinforcement 
from  the  concrete. 

The  expansive  effect  of  heat  is  a  more  serious  question.  Stresses  are  set 
up  in  the  shell  of  any  masonry  chimney  because  of  the  hot  interior  and  cold 
exterior  surfaces.  A  concrete  chimney,  however,  has  thinner  walls  so  that 
the  stress  is  less  than  in  one  of  brick  or  tile  and  it  is  also  better  reinforced. 
Provision  for  temperature  stresses  are  discussed  in  i)aragraphs  on  design 
which  follow. 

Oonstruction.  A  reinforced  concrete  chimney  is  more  difficult  to  con- 
struct than  many  other  kinds  of  concrete  construction  because  of  its  height 
and  shape,  and  it  therefore  should  be  handled  by  experienced  builders. 

It  is  essential  in  chimney  construction  that  the  materials  be  very  carefully 
selected.  The  sand  as  well  as  the  cement  should  \ye  tested  by  detennining 
the  actual  tensile  strength  of  mortar  made  from  it.  The  stone  preferably 
should  be  of  the  nature  of  a  hard  trap  nxk  ^  inch  maximum  size.  Propor- 
tions 1:2:3  h^ve  been  found  to  give  good  results.  A  dry  mix  should  not 
be  used,  since  insufficient  water  will  produce  a  porous  concrete  which  does 
not  adhere  to  the  steel.  The  consistency  must  be  wet  enough  to  quake  and 
form  jelly-like  mass  when  lightly  rammed,  so  as  to  properly  imbed  and 

*  A  special  investigation  of  reinforced  concrete  chimneys  w^s  made  by  Sanford  E.  Thompson  m 
1907  for  the  Association  of  American  Portland  Cement  Manufacturers.  Many  of  the  points  here 
discussed  are  summarized  from  the  report,  which  is  printed  as  Bulletin  No.  18  of  the  Assodatioo. 

f  Tests  of  Metals,  U.  S.  A. 

X  See  page  287. 
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Fig.  2  0I.     Design  of  Chimney  of  the  Edison  Electric  Illuminating  Co., 
Brooklyn,  N.  Y.     {Sec  p.  632.) 
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bond  the  reinforcement.  No  exterior  plastering  should  be  permitted  because 
it  is  liable  to  check  and  scale.  The  steel  should  be  good  quality  round  or 
deformed  bars.  Bars  with  flat  surfaces  like  T-bars  are  inferior  because 
the  flat  surfaces  give  a  poor  bond  and  the  angles  make  the  placing  of  the 
concrete  difficult.  Deformed  bars  of  small  size  quite  closely  spaced  are 
specially  good  for  the  horizontal  steel  to  distribute  the  temperature  stresses 
and  high  carbon  steel  of  first-class  quality  also  has  advantages  for  the  hor- 
izontal reinforcement. 

Design.  The  design  of  a  chimney  built  in  Brooklyn,  N.  Y.,  in  1907  Is 
illustrated  in  Fig.  201 . 

Design  of  Reinforced  Ooncrete  Ohimnesrs.  A  reinforced  concrete  chim- 
ney consists  primarily  of  a  concrete  shell  with  vertical  steel  bars  imbedded 
in  it  all  around  the  chimney.  The  shell  must  be  of  proper  thickness  and 
the  steel  bars  suflicient  in  size  and  number  to  withstand  the  stresses  due  to 
the  weight  of  the  chimney  and  to  the  action  of  the  wind.  A  chinmey  of  this 
type  differs  essentially  from  one  of  brick  in  that  the  diameter  at  the  base  is 
so  small  as  compared  to  the  height  that  it  would  overturn  under  a  heavy 
wind  were  it  not  for  the  vertical  bars  of  steel  which  serve  as  anchors  and 
hold  it  on  the  windward  side. 

Wind,  in  blowing  against  a  chimney,  causes  compression  on  the  side  oppo- 
site to  the  wind  and  tension  on  the  side  against  which  the  wind  is  acting. 
This  compression  is  resisted  by  the  concrete  and  steel  on  the  leeward  side, 
while  the  tension  or  pull  is  taken  by  the  steel  on  the  windward  side. 

In  addition  to  the  vertical  reinforcement,  a  reinforced  concrete  chinmey 
should  be  provided  with  horizontal  hoops  of  steel,  the  object  of  which  is  to 
stiffen  the  vertical  steel,  to  distribute  cracks  in  the  concrete  due  to  a  dif- 
ference in  tem[)erature  between  the  interior  and  exterior  and  to  resist  the 
diagonal  tension. 

In  designing  a  reinforced  concrete  chimney  the  problem  then  is  primar- 
ily to  determine  at  various  horizontal  sections  the  necessary  thickness  of  the 
concrete  shell  and  the  required  amount  of  vertical  reinforcement,  so  that 
the  allowable  working  stresses  in  the  concrete  and  in  the  steel  shall  not  be 
exceeded  under  the  action  of  the  forces  to  which  the  structure  may  be  sub- 
jected. The  problem  is  one  in  mechanics,  invoking  the  equilibrium  of  a 
system  of  forces,  and,  with  certain  reasonable  assumptions,  the  laws  of  me- 
chanics may  therefore  be  applied  to  these  forces,  producing  thereby  certain 
rational  formulas  from  which  the  necessary  proportions  of  the  chimney  may 
be  determined.  The  complete  analysis  and  development  of  the  most  useful 
formulas  are  given  in  Appendix  III,  page  765,  of  this  treatise,  the  formulas 
themselves  being  reproduced  below. 
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The  problem  of  the  determination  of  stresses  due  to  the  difference  in 
temperature  between  the  interior  and  the  exterior  of  the  shell  involves  many 
uncertainties.  The  heat  tends  to^  expand  the  inner  surfaces,  producing 
tension  in  the  outside  surface  of  the  shell  and  compression  in  the  interior 
surface.  Although  the  distribution  of  the  stress  is  not  clearly  known,  the 
variation  of  the  heat  through  the  shell  not  being  uni(prm,  tentative  compu- 
tations indicate  high  stresses  so  that  it  is  a  question  whether  vertical  tem- 
perature cracks  can  be  entirely  prevented  any  more  than  they  can  be  pre- 
vented in  brick  or  tile  chinmeys.  The  function  of  the  horizontal  steel  may 
therefore  be  to  distribute  these  cracks  and  to  resist  the  vertical  shear  or 
diagonal  tension.  This  horizontal  steel  should  be  distributed  therefore  by 
using  small  diameter  bars  closely  spaced  rather  than  large  bars  spaced  fur- 
ther apart.  Because  of  the  possibility  of  vertical  temperature  cracks,  th? 
concrete  should  never  be  relied  upon  to  carry  tension  or  vertical  shear,  and 
the  amount  of  horizontal  reinforcement  to  resist  this  may  be  obtained  in  a 
similar  fashion  to  the  determination  of  vertical  stirrups  in  a  beam.  In 
Appendix  III,  page  772,  the  analysis  for  the  shearing  stresses  is  indicated, 
and  the  final  formula  is  presented  below  together  with  suggestions  for  adapt- 
ing the  horizontal  reinforcement  to  temperature  stresses. 

The  amount  of  vertical  reinforcement,  the  thickness  of  the  shell,  and  the 
percentage  of  horizontal  reinforcement  may  be  obtained  from  the  following 
formulas,  the  derivation  of  which  is  given  in  Appendix  III,  page  765. 

Let 
W  =  weight  in  pounds  of  the  chimney  above  the  section  under  considera- 
tion. 
M  =  moment  in  inch-pounds  of  the  wind  about  that  section. 
fg  =  maximum  tension  in  the  steel  in  pounds  per  square  inch. 
fc  ==  maximum  compression   in  the  concrete  in  pounds  per  square  inch 
(measured  at  the  mean  circumference). 

«  =  ~    =  ratio  of  modulus  of  elasticity  of  steel  to  that  of  concrete. 

D  =  mean  diameter  of  shell  in  inches  (i.  e.,  diameter  of  center  of  ring). 

r  =  mean  radius  of  shell  in  inches. 

/  =  total  thickness  of  shell  in  inches. 

Ag  =  total  cross-sectional  area,  in  square  inches,  of  reinforcing  bars  in 
the  section  under  consideration. 

k  =  ratio  of  distance  of  neutral  axis,  from  mean  circumference  on  compres- 
sion side,  to  the  mean  diameter  I). 

z,  Cpy  Cjf  =  constants  for  any  given  value  of  k,  Tables  i  and  2,  pages  635, 
636. 
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pQ  =  ratio  of  area  of  steel  hoop  to  area  of  concrete. 

//i  =  height  in  feet  of  chimney  above  section  under  consideration. 

F  =  effective  wind  pressure  against  chimney  in  pounds  per  square  foot. 


8  (.U  -  IF  s  D) 

(0 

/=                                                 '    -1 
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(2) 

*(,    ^-  -                       +  0.002i 

(3) 

Formulas  (/),  (j),  t/m/  (^?)  correspond  to  formulas  (7),  (5),  awJ  (p)  /« 
Appendix   III. 

In  the  formula  for  /^o»  the  first  term  gives  the  ratio  of  steel  to  resist  verti- 
cal shear  or  diagonal  tension,  and  the  second  term  is  an  arbitrary  ratio 
designed  to  distribute  the  tem[)erature  strains.  To  best  distribute  the  tem- 
perature strains,  a  maximum  spacing  of  the  horizontal  bars  is  recommended 
as  6  inches  to  10  inches. 

In  the  formulas  the  terms  s,  Cp  and  Cf  are  constants,  the  values  of  which 
are  fixed  for  any  given  pt)sition  of  the  neutral  axis.  By  means  of  tables 
I  and  2  (pp.  635-6)  these  constants  may  be  easily  and  quickly  determined 
so  that  the  solution  of  formulas  (i)  and  (2)  is  rendered  quite  simple  after 
the  selecting  of  the  diameter  and  height  of  the  chimney  and  comj)uting  the 
bending  moments  due  to  the  wind  at  the  various  .sections  considered.  The 
thickness  of  shell  must  be  a.ssumed  in  formula  (i)  in  order  to  determine 
the  average  diameter  D  and  to  compute  the  weight  W.  A  new  computation 
may  be  made  to  correct  this  if  necessary.  For  economical  distribution  of 
concrete  and  steel,  computation  must  be  made  for  several  sections  in  the 
height.  It  is  advisable  to  make  the  thickness  of  exterior  shell  never  less 
than  5  inches  but  the  number  of  steel  rods  may  be  gradually  reduced  toward 
the  top. 

Summary  of  Essentials  in  Design  and  Oonstniction.  In  the  investiga- 
tion* referred  to,  the  essential  requirements  are  summarized  as  follows: 

(i)     Design  the  foundations  according  to  the  best  engineering  practice. 

(2)  Compute  the  dimensions  and  reinforcement  in  the  chimney  with 
conservative  units  of  stress,  providing  a  factor  of  safety  in  the  concrete  of 
not  less  than  4  or  5. 

♦  Set"  footnote,  p.  630. 
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(3)  Provide  enough  vertical  steel  to  take  all  of  the  pull  without  exceed- 
ing i4,cxx>  or  at  most  i6,cxx>  pounds  i)er  square  inch. 

(4)  Provide  enough  horizontal  or  circular  steel  to  take  all  the  vertical 
shear  and  to  resist  the  tendency  to  expansion  due  to  the  interior  heat. 

(5)  Distribute  the  horizontal  steel  by  numerous  small  rods  in  prefer- 
ence to  larger  rods  spaced  farther  apart. 

(6)  Specially  reinforce  sections  where  the  thickness  in  the  wall  of  the 
chimney  is  changed  or  which  are  liable  to  marked  changes  of  temperature. 

(7)  Select  first-class  materials  and  thoroughly  test  them  before  and  dur- 
ing the  [)rogress  of  the  work. 

(8)  Mix  the  concrete  thoroughly  and  provide  enough  water  to  produce  a 
quaking  concrete. 

(9)  Bond  the  layers  of  concrete  together. 

(10)  Accurately  place  the  steel. 

(11)  Place  the  concrete  around  the  steel  carefully,  ramming  it  so  thor- 
oughly that  it  will  slush  against  the  steel  and  adhere  at  every  iK)int. 

(12)  Keep  the  forms  rigid. 

The  fulfillment  of  these  requirements  will  increase  the  cost  of  the  struc- 
ture, but  fi  the  recommendations  are  followed,  there  should  be  no  difficulty 
in  erecting  concrete  chimneys  which  will  give  thorough  satisfaction  and  will 
endure. 


Tabli'  I,     Valiums  of  Constants  Cp,    Cy,  z  and  j  for  Different  [Positions  of  the 
Xcutral  Axis,   (/.  c,  for  various  isilues  of  k) 

For  use  with  equations  (i),  (2)  and  (3),  page  634,  and  (7),  (8)  and  (q), 
pages  771  to  773.  ^  is  ratio  of  distance  of  neutral  axis  from  mean  circum- 
ference on  compression  side  to  the  mean  diameter  I).  Value  of  k  to  suit  the 
condition  c>f  the  problem  is  obtained  from  Table  2,  page  636. 
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Table  2.     J^iocation  of  Xeutral  AxU  for  various  combinntutnH  of  comprr»»ive  ttreM,  f^,  tenaile 
Strega,  fg  and  ratio  of  moduli,  ii.  inee  p.  633.) 
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In  connection  with  reinforced  concrete  chimneys,  the  probleVns  which 
arise  are  of  two  general  kinds: 

(i)  A  problem  in  design,  involving  the  determination  of  the  necessar>' 
thickness  of  shell  and  required  amount  of  reinforcement  at  the  various 
sections  of  a  chimney  of  given  height  and  diameter. 

(2)  A  problem  in  the  review  or  investigation  of  a  chimney  of  given  height 
and  diameter  having  a  certain  thickness  of  shell  and  a  given  amount  of 
reinforcement  to  determine  the  stresses  in  the  concrete  and  the  steel  under 
the  action  of  certain  forces. 

The  application  of  the  foregoing  formulas  to  such  problems  and  the  use 
of  the  accompanying  tables  may  best  be  illustrated  by  the  following  numeri- 
cal examples,  although  the  designer  is  advised  also  to  refer  to  Appendix  III, 
pp.  765-773  for  a  thorough  understanding  of  the  subject. 

Design  of  a  Chimney.  Example  i.  Given  a  chimney  with  height  above 
section  considered,  1 10  ft.;  mean  diameter  at  section  considered,  10  ft.;  allow- 
able pressure  in  concrete  (/^).  500  lb.  per  sq.  in.;  allowable  tension  in  steel 
(/,),  14  000  lb.  persq.  in.;  ratio  of  moduli  n,  15;  wind  pressure  (on  normal  plane) 
50  lb.,  per  sq.  ft.,  weight  of  concrete  taken  as  150  lb.  i>er  cu.  ft.  What  is  the 
necessary  thickness  of  shell  and  amount  of  reinforcement  at  the  given  section? 

Solution.  As  in  all  chimney  designs,  it  is  necessary  here  to  make  a  trial 
assumption  of  the  thickness  of  shell  in  order  to  estimate  the  weight.     Suppose 
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we  assume  a  6-inch  shell  for  the  entire  height  above  the  section.  Assuming 
that  a  wind  pressure  of  5  o  lbs.  per  square  foot  on  a  normal  plane  corresponds 
to  j^ff  of  50  pounds  or  30  pounds  per  square  foot  on  the  projected  diameter 
of  a  cylindrical  surface  we  have  the  bending  moment  due  to  the  wind, 

M  =  [10.5  X  no  X  30]  X  H*  X  12  =  22   869   000  in.   lb. 
and  the  total  weight  of  the  chimney  above  the  section, 

W  =  3.1416  X  10  X  0.5  X  no  X  150  =  259  180  lb. 
For  fc  =  500,  /g  =  14   000,  and  n  =  15,  table  i  gives  k  =  .349 
For  k  =  .349  table  2  gives  Cp  =»  1.637,  C^  «"  2.335,  ^  =    427 
Substituting  in  equation  (i ), 

8  (22  869  000  —  259  180  X  .427  X  120) 

A    = — =  19.6 

2-335  X  14000  X  120 

Therefore  19.6  square  inches  of  steel  are  required. 

If   }  inch  round  rods  are  selected,  45  of  them  would  be  required. 

Substituting  in  equation  (2),  we  have 

19.6 
«  a  X  259180  -f  [(2.335  X  1400Q)  -  (1-637  X  500  X  15)]  3-Mi6 
1-637  X  500  X  120 

19.6 


'3.1416  X  120 


—  6.6  inches 


Therefore  a  6.6  inch  shell  would  be  used. 

In  general  the  values  of  i4^  and  /  as  thus  obtained  should  be  readjusted  by 
computing  W  on  the  basis  of  the  computed  thickness  of  shell.  In  the  case  at 
hand,  however,  the  original  assumption  of  a  6-inch  thickness  corresponds, 
for  all  practical  purposes,  with  the  computed  thickness  of  6.6  inches,  so  that 
recomputation  is,  in  this  case,  unnecessary.  If  the  walls  of  the  chimney  taper 
in  thickness  the  value  of  W  must  be  altered  accordingly. 

Having  determined  the  required  thickness  of  shell  and  amount  of  vertical 
reinforcement  there  remains  the  question  of  the  necessary  horizontal  or  cir- 
cular reinforcement.  Substituting  in  formula  (3)  for  /,  say  14000  lb.,  we 
have 

110  X  30 

p  sm -^ X  0.002 <;  =»  0.0044 

^°       18.8  X  14000  X  6.6  ^ 

Area  of  steel,  A^  =  6.6  X  12  X  0.0044  =  0.35  sq.  in.  Thus  J  inch  round  rods 
should  be  spaced  6}  inches  on  centers. 

In  a  similar  manner  any  other  section  of  the  chimney  may  be  prop>ortioned. 

Review  of  a  Chimney.  Example  2.  Given  a  chimney  with  height  above 
section  considered,  90  ft;  mean  diameter  at  section  considered,  8  ft.;  thickness 
of  shell  at  section  considered,  6  in.;  vertical  steel  at  section  condsidered,  60  —  f 
in.  round  rods;  wind  pressure  (on  normal  plane,  50  lb.  per  sq.  ft.);  weight  of 
concrete  taken  as  150  lb.  per  sq.  ft.;  ratio  of  moduli,  «,  15. 

What  are  the  maximum  stresses  in  the  concrete  and  in  the  vertical  steel  at 
the  section  under  consideration  ? 
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Solution.  A  problem  of  this  kind  must  necessarily  be  solved  by  a  method 
of  successive  trials,  since  the  position  of  the  neutral  axis  is  not  known.  The 
location  of  the  neutral  axis  is  determined  by  the  values  of  /^,  /,  and  n,  two  of 
which,  in  this  case,  are  unknown.  The  method  of  procedure,  therefore,  is  to 
assume  outright  a  trial  position  of  the  neutral  axis,  select  the  constants  accord- 
ingly, substitute  in  equations  (i)  and  (2)  and  solve  them  for/,  and  /(.. 

Then  see  if  the  position  of  the  neutral  axis,  as  fixed  by  these  values  of 
/,  and  jc  and  the  given  n,  is  the  same  as  the  position  assumed  at  the  start. 
If  the  two  positions  agree,  then  /,  and /^  as  found  are  the  actual  stresses;  if 
not,  a  new  position  of  the  neutral  axis  must  be  assumed,  new  constants 
selected,  and  new  values  of  /,  and  /<.  computed  from  equations  (i)  and  (2). 
Thus  a  series  of  trials  must  l)e  made  until  the  location  of  the  neutral  axis  as 
assumed  is  consistent  with  the  computed  values  of  /V  and  /«  together  with 
the  given  n. 

In  this  problem,  assuming  ,^0  pounds  pressure  on  the  projected  area,  we  have 
the  bending  moment  due  to  the  wind, 

yo 
M  --  [8.  s  X  gc)  X  v>]  X         X  1 2  =  1 2  s^  >  *>f>^>  »"•  ^t)- 
2 

and  the  total  weight  of  the  chimney  alKJve  the  section. 

IV    =  3.14  16  /  S  X  0.5  X  t;o  X   i5(i  ^  ifii)  646  lb. 

Ag  =         60  X  ..?o68  =  18.41  sq,  in. 
Xow  supjKJse  we  assumj  the  neutral  a.xis  at,  say,  k  ^  .400 
For  ^  ^  .:<)o.  table  1  gives  (^'/>  =-   1.765,  ('7-"=  2.224,  c  ^  -416 
Substituting  in  ecjuation  (i )  we  have 

8(12  ^  >  ^  000  —  16  ;  6^6  X  .416    <  ()6) 

18.41   ^       — ^ — —    —     -  

2.224  ^  Js  X  00 

whence/^  =  11 400 

Substituting  in  e(|uation  (2)  we  have 

2  X   169646  -f^    (2.224  X  I  1400—   1.765./^    15) 

^.1416  18.41 

1.765  X  /c  X  96  3. 1416X96 

whence  /^  =  416 

Xow  /,  =  1 1  400,  if.  =  416.  and  r  =  15  gives  k  =  .354  which  does  not  cor- 
res])ond  with  our  original  assumption  of  z  =  .400.  Evidently  the  true  k  must 
lie  somewhere  l>etween  the  assumed  and  determined  values,  hence  if  we  n<»w 
assume,  say,  k  =  .375  and  recomjiute,  we  obtain  /,  =  1 1  000  and  /^  =  435, 
the  values  of  which  together  with  »  =^  15  gives  k  =  .371  which  checks  fairly 
well  with  the  assumption  of  k  =  .375.  For  all  practical  purposes  we  may 
therefore  say  that  the  ma.ximum  stress  in  the  steel  is  1 1  000  pounds  per  square 
inch,  while  the  maximum  stress  in  the  concrete  is  435  pounds  per  square  inch. 
The  results  indicate  that  both  the  thickness  of  shell  and  the  amount  of  steel 
are  greater  than  are  necessary  for  safe  stresses. 
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CHAPTER    XXV 
FOUNDATIONS   AND   PIERS 

Concrete  excels  as  a  material  for  foundations,  and  here  finds  its  widest 
and  most  important  field  of  usefulness.  It  is  pre-eminently  adapted  to 
such  construction,  because  the  stresses  are  chiefly  compressive,  the  forms 
are  easily  built,  and  the  surface  appearance  need  not  be  considered. 

Concrete  is  peculiarly  suited  to  under-water  foundations  because, 
although  it  requires  careful  handling,  it  can  be  placed  with  great 
facility.     It  is  now  used  even  in  piling.     (See  p.  650.) 

Within  recent  years  concrete  has  been  adopted  for  foundations  above 
ground,  such  as  bridge  piers,  and  is  standing  the  test  of  durability  even 
when  subjected  to  excessive  wear  and  impact.     (See  p.  654.) 

Since  the  design  of  a  foundation  or  sub-structure  is  governed  almost  as 
much  by  the  character  of  the  underlying  rock  or  soil  as  by  the  super- 
structure, brief  reference  is  made  to  the  standard  practice  in  estimating 
loads,  although  the  treatment  of  engineering  principles,  as  such,  is  not 
within  the  province  of  this  treatise. 

Reinforced  concrete  footings  are  treated  in  detail  (see  p.  644). 

BEARING  POWER  OF  SOILS  AND  ROOK 

Sound  hard  ledge  will  support  the  weight  of  any  foundation  and  super- 
structure, but  if  the  rock  is  seamy  or  rotten  it  may  require  thorough  ex- 
amination and  special  treatment.  If  its  surface  is  weathered,  it  must  be 
removed.  A  sloping  surface  must  be  stepped  or  the  foundation  designed 
with  sufficient  toe  to  prevent  sliding. 

The  sustaining  power  of  earths  depends  upon  their  composition,  the 
amount  of  water  which  they  contain  or  are  likely  to  receive,  and  the  de- 
gree to  which  they  are  confined.  An  approximate  idea  of  the  loads  which 
may  be  safely  placed  upon  uniform  strata  of  considerable  thickness  is 
given  by  Mr.  George  B.  Francis*: 

There  are  several  classes  of  strata  that  are  readily  definable,  such  as 
ledge  rock,  hard  pan,  gravel,  clean  sand,  dry  clay,  wet  clay,  and  loam,  and 
when  these  strata  are  of  considerable  thickness  and  uniform  for  consid- 
erable areas,  they  may  be  loaded   with   safety  (provided   the   material 

♦Journal  Association  Engineering  Societies,  June  1903,  p.  340. 
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placed  thereon  is  not  of  less  density  than  the  natural  material  upon  which 
it  is  placed,  viz,,  concrete  or  brick  work  on  ledge  rock)  as  follows 

Ledge  rock,  36  tons  per  square  foot 
Hard  pan,  8  tons  per  square  foot. 
Gravel,  5  tons  per  square  foot. 
Clean  sand,  4  tons  per  square  foot 
Dry  clay,  3  tons  per  square  foot. 
Wet  clay,  2  tons  per  square  foot. 
Loam,  I  ton  per  square  foot. 

Mr.  Francis,  however,  calls  attention  to  the  many  kinds  and  mixtures 
of  materials,  and  to  the  consequent  impossibility  of  applying  such  spe- 
cific rules  as  the  above  to  all  cases.  He  also  emphasizes  the  necessilv 
for  varied  and  ample  experience  when  fixing  safe  allowable  pressures. 

If  the  piles  are  driven  to  firm  strata,  such  as  rock  or  hard  pan,  the 
loading  which  a  pile  will  stand  is  determined  by  the  crushing  strength 
of  the  timber.  If  supported  wholly  or  in  part  by  friction,  it  is  customary 
to  calculate  the  safe  loading  by  a  formula  based  upon  factors  obtained  by 
experiment,  or  by  one  based  upon  the  penetration  of  the  pile  from  the 
blow  of  the  pile  driver. 

An  engineer  experienced  in  pile  driving  in  a  particular  locality  can 
often  determine  by  judgment  whether  the  piles  have  reached  a  firm  bearing, 
but  it  is  usually  safer  to  formulate  exact  specifications.  Mr.  Joseph  R. 
Worcester*  advises  for  piles  which  meet  a  hard  resistance,  a  penetration 
of  one  inch  under  a  2  000-lb.  hammer  falling  10  feet,  and  for  piles  which 
hold  by  friction,  a  penetration  of  3  inches  under  a  2  000-lb.  hammer 
falling  15  feet.     He  prefers  heavier  hammers  if  they  are  available. 

A  mean  of  the  various  formulasf  gives  for  approximate  average  values, 
after  applying  a  factor  of  safety  of  3,  a.  safe  load  of  16  tons  for  bearing 
piles  and  9  tons  for  friction  piles.*  These  loads  apply  to  ordinary  piles 
of  spruce  and  Norway  pine. 

A  commonly  used  formula  for  determining  safe  loading  on  piles  with 
reference  to  the  penetration  under  blows  of  the  hanuner  is  the  Engineering 
News  formula,  which  is  as  follows: 

Let 

P   =  safe  load  in  tons  upon  a  pile. 

W  =  weight  of  hammer  in  tons. 

h    =  height  of  fall  in  feet. 

p    =  penetration  in  inches  under  last  blow. 

♦Journal  Association  Engineering  Societies,  June,  1903,  p.  185. 

fThe  various  pile  formulas  are  tabulated  and  discussed  by  Ernest  P.  Goodrich,  in  Traill 
actions  American  Societv  of  Civil  £ng;ineers,  Vol.  XLVlll,  p.  i8o. 
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Then 

Mr.  Worcester  states  with  reference  to  spacing  piles: 

The  minimum  distance  between  centers  of  piles  depends  upon  two 
factors:  the  hardness  of  the  soil  and  the  size  of  the  butts.  Ordinary  spruce 
piles  may  be  well  driven  24  inches  on  centers,  while  large  and  long  piles 
cannot  be  driven  to  advantage  closer  than  30  inches.  Another  governing 
condition  must  be  taken  into  account,  however,  and  that  is  the  supporting 
power  of  the  soil  as  a  whole.  Where  the  piles  reach  a  real  hard  pan,  the 
soil  will  generally  resist  all  the  pressure  that  the  piles  can  bring  on  it, 
unless  it  consists  of  a  thin  crust  overlying  a  soft  material;  but  when  the 
soil  is  so  soft  that  the  piles  hold  by  friction  only,  and  there  is  enough 
friction  to  carry  all  the  soil  between  the  piles  down  with  them,  in  case  they 
go  together,  the  spacing  becomes  a  question  of  how  much  the  underlying 
soil  will  support  per  square  foot.  For  example,  if  the  soil  can  only  sup- 
port 2  tons  per  square  foot,  and  the  piles  could  each  carry  18  tons,  it  is 
useless  to  place  them  closer  than  3  feet  on  centers. 

OONORETE  GAPPING  FOR  PILES 

Although  some  authorities  advocate  stone  capping  for  piles,  even  if  the 
cost  is  more,  it  is  generally  considered  good  practise  to  lay  the  concrete 
directly  upon  the  head  of  the  pile.  The  ground  is  excavated  to  a  depth 
of  one  or  two  feet  around  the  piles,  and  if  very  soft,  a  layer  of  broken 
stone  or  chips  may  be  spread  and  rammed  hard  upon  it  before  laying 
the  concrete.  The  load  is  distributed  by  the  concrete,  and  the  support- 
ing power  of  the  soil  between  the  piles  is  utilized. 

The  thickness  of  the  concrete  above  the  piles  must  be  sufficient  to  dis- 
tribute the  superimposed  weight,  and  the  reactionar\'  load  of  the  pile  head 
acting  upwards.  If  the  layer  is  very  thin  there  may  be  danger  of  the  pile 
head,  shearing  through  the  concrete.  The  objection  sometimes  raised  to 
concrete  capping  is  that  the  upward  crushing  stress  upon  the  concrete  by 
the  head  of  the  pile  may  be  excessive,  especially  if  loaded  before  the  con- 
crete is  thoroughly  hard.  In  considering  this  tendency,  it  must  be  borne 
in  mind  that  under  concentrated  loading  the  concrete  will  sustain  a  higher 
stress  per  unit  of  area  of  contact  than  if  the  load  is  distributed.  (See 
p.  249.) 

DESIGN  OF  OONORETE  FOUNDATIONS  AND  FOOTINGS 

The  load  upon  a  building  foundation  need  not  always  be  taken  as  the 
dead  load  plus  the  entire  live  load  for  which  the  superstructure  is  de- 
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signed,  because  in  most  structures  the  full  live  load  will  never  be  imposed 
upon  all  the  floors  at  the  same  time.  A  conservative  suggestion  for  reduc- 
tion in  the  live  load  is  given  on  page  611. 

To  prevent  cracks  in  a  structure,  it  is  not  only  necessary  to  select  a proi^er 
unit  pressure  on  the  soil  but  also  to  see  that  this  pressure  is  uniform,  so  that 
if  there  is  settlement  it  will  be  the  same  throughout.  To  satisfy  this  con- 
dition, the  center  of  the  loads  from  the  columns  or  other  portions  of  the 
structure  should  coincide  with  the  center  of  gravity  of  the  base.  The  area 
of  the  footing  should  be  proportional  to  its  load.     When  such  an  arrange- 
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ELEVATION 

Fig.  2C2.—  Tyj)ical  Column  Foundations  of  Boston   Klevated   Railway, 

{See  p.  643.) 

ment  is  difficult,  the  foundations  under  different  columns  should  be  separated 
and  the  area  of  base  of  each  be  made  proportional  to  the  superim|X)sed  load. 
Frequently  the  building  line  nearly  coincides  vnth  the  property  line  and 
the  foundation  must  be  placed  entirely  inside  the  building.  In  such  cases, 
to  prevent  eccentric  pressure,  either  cantilever  construction  may  he  used  for 
transmitting  the  exterior  column  loads  centrally  to  the  footing,  or  a  com- 
bined footing  designed  as  explained  on  page  647. 
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In  structures  sue  h  as  chimneys  or  narrow  buildings  which  are  subject 
to  wind  pressure,  the  foundation  should  be  designed  with  due  consider- 
ation of  the  eccentricity  caused  by  the  wind. 

With  vertical  loading  upon  rock  or  soil  whose  sustaining  power  per 
square  foot  is  equal  to  or  greater  than  the  unit  load,  the  dimensions  of  the 
foundation  are  fixed  by  the  size  of  the  structure,  the  safe  load  which  can 
be  sustained  by  the  concrete,  or  by  resistance  to  overturning.  If  the  load 
is  greater  than  an  equivalent  area  of  soil  can  sustain,  the  area  of  the  base 
of  the  concrete  must  be  enlarged,  and  the  concrete  battered  or  stepped  ot 
reinforced.  It  is  a  common  engineering  practice  to  make  the  length  of 
the  projections  or  steps  of  plain  concrete  one-half  the  height  of  the  block, 
and  this  usually  gives  good  results  in  buried  foundations  where  the  surround- 
ing earth  assists  to  prevent  splitting. 

The  effect  of  concentrated  loading  must  be  considered  when  designing 
a  footing.  (See  p.  367.)  The  pedestal  bases  for  the  Boston  Elevated 
Railway  were  designed,  when  covering  one-half  the  area  of  the  concrete, 
with  25  %  higher  unit  stresses  for  the  concrete  in  actual  contact  than  when 
covering  the  entire  area.  Fig.  202,  page  642,  shows  a  typical  foundation 
for  the  columns.* 

The  following  figures  are  suggested  as  conservative  safe  loads,  when  the 
surface  of  the  concrete  is  larger  than  the  loaded  area.  Lower  stresses  should 
l^e  used  with  moving  loads  or  when  the  area  of  the  foundations  is  no  greater 
than  that  of  a  column  which  it  supports.  The  figures  are  ba.sed  on  ordinary 
concrete  with  a  factor  of  safety  of  4  at  one  month  and  a  factor  of  5  .J  at  six 
months. 


Sa/c 

Loads  on  Foundations. 

Proportions  of  Concrete 
by  "olumet 
1:1:3 
1:2:4 
1:24:5 
1:3-6 

Lb.  per  sq.  in. 
700 
650 

575 
500 

Safe  Loading 

Tons  per  sq.  ft. 
50 
47 
41 
36 

For  a  vibrating  or  pounding  load  these  values  should  be  reduced  from 
•I  to  ^,  depending  upon  the  nature  of  the  loading. 

I-Beam  Footings.  Formerly,  footings  were  made  by  imbedding  steel 
I-beams,  or  in  some  cases  old  rails,  in  concrete  for  column  footings.  The 
concrete  serves  to  distribute  the  loads  and  protect  the  steei.  A  typical  foot- 
ing, designed  by  Mr.  John  S.  Branne,t  is  illustrated  in  Fig.  203.  page  644. 
In  this  particular  case  the  situation  required  a  cantilever  girder  connecting 
this  foundation  with  the  next,  but  the  footing  shown  is  itself  designed  for 
a  total  load  of  173  tons,  of  which  120  tons  are  dead  load  and  53  tons  liv<; 
load. 

♦George  A.  Kimball  in  Journal  Association  Engineering  .Societies,  June.  1903,  p.  351. 
"j-  Based  on  a  barrel  of  packed  cement  of  3.8  cu.  ft.,  weighing  376  lb.  net. 
i  Journal  Association  Engineering  Societies,  Feb.,  1901,  p.  142. 
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Fig.    20^^. — Concrete  and   I-beani    Ftxjting.     (See  />.  643.) 
REINFORCED  OONORETE  FOOTINGS 

To  distribute  the  load  over  a  large  area  of  soil  without  carrying  the  founda- 
tions, by  successive  steps,  to  a  considerable  depth  and  using  a  large  mass  of 
concrete,  a  single  slab  may  be  emp)l()yed  and  reinforced  with  steel  to  prevent 
the   projection    breaking. 

This  in  almost  all  cases  j)crmits  a  very  great  reduction  in  the  quantity 
of  material  and  reduces  the  cost.  A  footing  reinforced  with  rods  is  designed 
to  utilize  the  strength  of  the  concrete,  and  is  therefore  more  economical 
than  the  I-beam  type  of  design  just  referred  to,  and  is  always  to  be  preferred 
to  it. 

A  reinforced  concrete  footing  is  really  a  flat  slab  and  should  be  designed 
as  such.  The  theory  of  the  flat  plate,  explained  on  pages  483  to  488,  there- 
fore applies  to  it  and  the  formulas  on  page  485  may  be  used  directly  for 
determining  the  bending  moment.  The  principal  formula  for  the  maxi- 
mum bending  moment  is  as  follows: 

Let 
M  =  maximum  moment  causing  radial  fiber  stress 

w   =  uniform  distributed  load  on  surface  of  the  jilate  in  pounds  per  square 
foot 
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Tq  =  radius  of  base  of  column  in  feet 

f  1  =  radius  of  footing  in  feet 

Ci,  C2  =  constants  to  use  in  formula 

Then 

M  =  wr^^  (0.2  4-  Cj  H-  C2) 
Values  of  the  constants  Ci,  d  are  found  in  the  table  page  518. 

The  application  of  the  formula  and  principles  is  best  illustrated  in  the 
example  which  follows. 

Example  /.  Find  the  dimensions  of  a  footing  for  a  column  28  inches  square 
carrying  392000  pounds,  when  the  allowable  pressure  on  the  soil  is  2  tons 
per  square  foot? 

Solution.     The  necessary  area  of  footing  is  found  by  dividing  the  total  su- 

392  000 

perimposed  load  by  the  allowable  unit  pressure  on  the  soil,  or  is =98 

4000 

square  feet,  thus  requiring  an  area  10  feet  square.  The  footing  may  be  con- 
sidered as  a  flat  slab  loaded  by  the  uniformly  distributed  upward  pressure  of 
the  soil  and  fixed  rigidly  to  the  colimin.  The  formulas  given  above  were 
deduced  for  a  circular  plate,  but  may  be  applied  without  appreciable  error 
to  a  square  footing.  The  radii  to  be  used  in  the  formulas  are  the  averages 
of  the  radii  of  the  circumscribed  and  inscribed  circles. 

5  +  7.00                                      1. 17  +  1.63  fj 

r   ^ =  6.00  ft.  fo  -  =  14  -   =  4-3 

2  2  r„ 

Using  the  formula  and  substituting  for  the  constants  values  found  from  the 

table,  page  518,  corresponding  to  —=43  and  using  as  Poisson's  ratio,  g  =  o.i 

we  have 

M  =  4000  X  1.4*  (0.2  +  6.7  +  3.49)  =  81600  ft.  lb.  per  foot  of  width, 
which  is  equivalent  to  in.  lb.  per  inch  of  width.  For  tension  in  steel,  /,  = 
16000;  compression  in  concrete,  Jc  =  650;  ratio  of  elasticity,  »  =«  15; 
ratio  of  steel,  p.  =  0.0077;  the  constant  from  page  519,  C  is  0.096  and  the 

depth  of  steel,  (/>.  418),  d  =  0.096  \/ 81600  =»  27.2  in. 

The  amount  of  steel  will  be  found  in  the  following  manner.  Find  the  area 
of  steel  required  for  the  whole  circumference  of  the  inner  circle  of  the  plate, 
the  radius  of  which  at  present  is  i  .4.  Divide  this  amount  by  four  and  place  it 
in  two  directions,  at  right  angles,  distributing  it  over  an  area  slightly  larger 
than  the  base  of  the  column.  Double  the  spacing  of  rods  outside  of  the 
column,  as  the  bending  moment  decreases  very  rapidly  as  shown  in  Fig.  204. 

Circumference  is  2  X  14  X  12  X  3- 14 16  =  105.5  ^^-  Area  of  concrete, 
A  =  105.5  X  27.2  =  2870    sq.    in.     Area  of   steel,    A^  =  2870  X  0.0077   = 

22.1 

22.1  sq.  in.     Area  of  steel  to  be  placed  in  one  direction,  A  = =  5.53  sq. 

4 
in.     The  width  of  column  is  28  in.,  hence  six  i  in.  square  rods  5  in.  on  centers 
may  be  used.     The  spacing  of  the  lods  on  the  remaining  area  of  the  footing 
will  be  made  10  in.     Deformed  bars  are  advantageous  because  of   increased 
bond  strength. 
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Another  method  of  arranging  reinforcement  is  to  place  the  bars  in  4  layers, 
2  of  them  diagonally. 

The  thickness  of  the  focjting  may  be  decreased  by  judgment  toward  the 
edges  without  reducing  its  effective  strength. 

Shear  Reinforcement .  A  foot- 
ing to  resist  diagonal  tension 
may  require  shear  reinforce- 
ment of  vertical  stirrups  or 
bent  bars,  placed  near  the 
column,  where  maximum  shear 
occurs  and  diagonal  cracks 
may  be  expected. 

While  the  action  of  the  inter- 
nal shearing  stresses  are  some- 
what compUcated.  the  following 
plan  may  be  adopted. 

Find  the  unit  shear  at  the 
edge  of  the  column,  dividing  the 
loading  tributary  to  the  area  of 
the  footing  outside  of  the  col- 
umn by  the  moment  arm  jd 
(which  may  be  taken  at  27  X 
0.87)  times  the  circumference 
4   X  40  in.  and  we  have 

(roo  -   s-S)  4000 
V  =  '   '  -^  1 00 

4  X  40  X  27   X  0.87 

lb.  per  sq.  in.  Assuming  thai 
one-third  of  it  is  taken  by  con- 
crete. 66  lb.  ])er  sq.  in.  mu.sl  be 
provided  for  by  steel. 

Xext  find  by  trial  the  cir- 
cumference where  the  unit 
shear  is  40  lb.  per  sq.  in.,  the 
amount  which  may  be  .safely 
resisted  by  concrete,  so  that  the 
shear   to   be    provided    for   by 

the  steel  is  zero.  In  this  case  this  circumference  has  been  found  by  trial 
to  be  distant  39  in.  from  the  center  of  column,  and  is  shown  on  the  dia- 
gram by  dot  and  dash  line. 

Now  multiply  the  horizontal  area  enclosed  between  the  circumference  of  the 
column  and  this  newly  found  circumference  by  half  of  the  previously  deter- 
mined unit  shear  to  be  taken  by  the  steel  (66  lb.)  and  obtain  the  total  amount 
of  shear  to  be  taken  by  the  stirrups.  Select  the  diameter  of  stirrups  in  accord- 
ance with  the  discu-ssion  on  page  453,  divide  the  amount  of  shear  by  the  area 
of  one  stirrup  and  by  the  unit  tensile  strength  and  obtain  the  number  of  stir- 
rups. In  this  case  the  area  requiring  stirrups  is  78'  -  28'  =  5300  sq.  in.,  and 
the  t<»tal  amount  of  shear  to  be  provided  for,  V  X  5300  =  174  goo  lb.  If  i- 
inch  scjuare  stirrups  are  selected  (area  0.25  sq.  in.)  with  a  unit  tensile  strength. 


_        ^AlTLjBAjRS  OEFORMEp  SqUARE  I^DiAM.  


Fig.  204. — Square  Footing.     (Sec  p.  645.) 
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174  900 
/    —  16  000  lb.  per  sq.  in., =  44  stirrups  in  all,  or  11  stirrups 

each  side  are  necessary.     Their  spacing  is  evident  from  the  drawing. 

Bond  Stress.  The  bond  stresses  must  also  receive  attention.  It  will 
often  be  necessary  to  increase  the  depth  of  the  footing  or  the  amount  of  rods 
to  provide  for  the  excessive  bond  stress.  The  discussion,  page  456,  and 
formulas  given  there  find  here  a  direct  application.  Reference  may  be  made 
also  to  the  similar  treatment  in  the  design  of  a  retaining  wall  footing,  page  670. 

Oombined  Footings.  Sometimes  it  is  necessary  to  connect  the  footings 
of  two  or  more  columns.  The  design  of  such  combined  footing  differs 
from  that  of  a  single  one.  When  the  loads  carried  by  the  columns  are  dif- 
ferent, the  footing  to  distribute  the  loading  uniformly  should  have  the  shape 
of  a  trapezoid.     The  following  example  will  illustrate  method  of  figuring: 

Example.  Let  P,  and  P^  be  respective  loadings  of  colums  I  and  II,  30  and 
24  inches  square;  P^  =  400000  lb.,  P,  =  580000  lb.  The  distance  between 
centers  of  columns  is  15  ft.  and  the  allowable  unit  pressure  on  the  soil  is  4 
tons,  8000  lb.,  per  square  ft.    Find  the  dimensions  of  footing.    (See  Fig.  205.) 

Solution.     The  total  superimpK)sed  load  is  980000  lb.,  then  the  necessary 

q8o  000 

area  of  footing,  =  123  sq.  ft.     The  magnitude  of  the  parallel  sides 

8000 

is  unknown,  and  two  equations  are  necessary  for  the  determination.  First 
equation  may  be  obtained  from  the  formula  that  the  area  of  trapezoid  equals 
the  average  of  the  sum  of  the  parallel  sides  multiplied  by  its  length.  The 
length  of  the  trapezoid  is  1 5  -f  1.75  -I-  1.50  =  18.25  ft.,  and  the  area  =«  123  = 
a   ^  h 

2 

from  the  requirement,  that  the  center  of  gravity  of  the  trapezoid  coincide 
with  the  center  of  gravity  of  the  combined  column  loading.  The  distance 
from  A  of  the  center  of  gravity  of  column  loadings  O,  found  by  taking  moments 
of  loads,  is  6.i  ft.  and  ^  =»  6.1  +  1.75  =  7.85.     Using  the  common  equation 

18.25  ^   +    26 

for  the  center  of  gravity  m  a  trapezoid  gives  /   =  7.85  =    <- — 

3  a  +  6 

Solving  the  two  equations  for  a  and  6,  a  =  9.6  ft.,  6  =  3.9  ft. 

To  facilitate  the  finding  of  bending  moments,  the  length  of  6,  the  width  of 

the  footing  on  the  center  of  gravity  line,  may  be  computed  from  the  relation 

a  —  b       a  —  b, 

= and  the  length  /,,  from  the  common  formula  for  the  distance 

18.25         785  .      ^ 

of  the  center  of  gravity  fc,  =  7 .  15  ft.  /,,  =  3.74  ft.  and  ^2  =   7  -^5  —  3  74  = 

4. II  ft. 

Assuming  the  maximum  moment*  at  center  of  gravity,  M  =  580000  X  6 .  i  X 

(Q.6  4-7  . 1  c  \ 

~ ^-  X  7.85  X  8  000  X  4.  II  X  12  1  =  i6  55ooooin.  Ib.forthewidth 

16  550  000 

of  beam  equal  to  b..    The  moment  for  one  inch  of  width,  M  =  ^ *= 

7-  IS  X  12 

193  000  in.  lb. 

*  Maximum  moment  is  actually  at  section  of  zero  shear  but  the  error  is  inappreciable. 
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For  tension  in  steel.  /,  =  1 6  ooo.  compression  in  concrete,  fc  —  650,  ratio 
of  steel,  p  =  0.0077,  ^"^  ^  ='0.096  (see  p.  421)  then  depth  to  steel,  d  = 
o.oq6v^  193  000  =  42.2  in.  As  A,  =  42.2  X  12  X  0.0077  X  7.15  =»  27.9  sq. 
in.  for  the  whole  width,  18,  1}  inch  deformed  bars  will  be  used. 

To  prevent  bending  of  the  projections  of  the  footing,  transverse  reinforce- 
ment will  be  introduced.  The  projections  are  assumed  to  act  as  cantilevers, 
loaded  by  half  of  the  column  loading  multiplied  by  a  ratio  of  the  difference 
between  the  width  of  the  footing,  a,  and  the  diameter  of  the  column  to  the 

A88UMCO  WIDTH  OF 
OI8TRIBUTINQ  BEAM 


TOP  RllMFORCCMmiT 


utSTt^ i"*!  I -^w. ^ »-  JUT^ -t-j^Bgw 


I    I    I 

»     I         1  1    k"      H'      Hi 

J»^«  la.«J  Lj>.iL  J».«j*i i-y  — U—   ■ 

14  TRANSVERSE''  4-  j'sQ.I 


f8^.BAR8 


OARS     \  AQ-BARS  18  C.TO  0. 


I  8Q.BAR8  18  0.TO  a 


width    of  footing,  or 


ELEVATION 

Fig.  205. — Combined  footing.     (See  p.  647). 

9.6  -  2.5 


9.6 


The  moment  arm  equals  half  of  the  length 


,,        «>8oooo        9.6  —  2.5        3-55 

of  the  projection,  and  the  moment,  .1/  =  ^-  — ^—  X X X  12 

2  9.6  2 

=  4  570  000  in.  lb. 

Assuming  a  width  of  the  di.stributing  beam  equal  to  4  ft.,  the  depth  will  be 

J  ,       /4  S70  000 

d  =  0.096-^1  _^' 29.6  in.     The    depth   is   smaller  than  the  depth  of 

the  whole  slab.     Since  a  larger  depth  is  used,  the  percentage  of  steel  will 
be  found   as  follows: 
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^  /42.  2*  X   4S 

^  ™  A/ —  .  1 57  from  formula  (r)  (p.  418)  and  />  =  0.003  5  from 

^    4570000 

table  on  page  520;  -4,=  42.2  X  48X  0.0038  =  7.70  sq.  in.,  hence  isJin. 

square  bars  will  be  used. 

Note. — The  required  depth  of  the  distributing  beam  may  be  sometimes 
larger  than  the  depth  of  the  whole  slab.  In  such  case  the  footing  may  be 
either  thickened  under  the  column  or  steel  introduced  at  the  top  and  bot- 
tom. The  latter  scheme  should  be  adopted  only  when  additional  excava- 
tion for  the  beam  cannot  be  made  readily. 

In  a  similar  way  the  distributing  reinforcement  for  column  II  is  found. 

400000      3.Q  -  2  0.95  .      „        .  .,  , 

•W  =  X X   -      -   X  12  =  555000  m.  lb.     Assume  a  width 

2  3-9  2  

1555  000 
if  imaginary  beam  equal  to  3  ft.,    then  d  =  0.096  -y/     =    ^2   in.     As 

arger  depth  is  used,  the  percentage  of  steel  will  be  found  as  in  previous  case. 

-   ~  \j •  =  .  334.     For  this  value  of   C    less  than  0.1%  of  steel 

^     555000 

is  needed,  and  will  be  taken  arbitrarily. 

SPREAD  FOOTINGS 

When  the  allowable  pressure  on  the  soil  is  very  small  or  when  the  build- 
ing is  supported  by  piles  sustained  by  friction,  it  may  be  necessary  to  spread 
the  foundation  over  the  whole  area  of  the  building,  either  using  a  thick  mass 
of  plain  concrete  or  a  thinner  slab  of  reinforced  concrete  design  as  a  flat 
plate,  or  a  beam  and  slab  system. 

Flat  Slab  Foundations.  A  flat  slab  may  be  designed  by  the  method  of 
flat  plates  explained  on  pages  483  to  487.  The  slab  is  considered  as  an 
inverted  flat  plate  loaded  by  the  reaction  of  the  ground  and  supported  by 
the  columns. 

Special  provision  should  be  made  in  the  design  where  there  is  unequal 
loading. 

Since  the  distributed  pressure  acts  upward,  the  bottom  of  the  plate  under 
the  columns  is  in  tension  and  the  top  of  the  plate  between  the  columns; 
hence  the  steel  must  be  in  the  bottom  of  the  slab  under  the  columns,  and 
should  be  bent  up  to  the  top  of  the  slab  between  columns.  The  column 
base  must  be  large  enough  to  prevent  excess  loading  or  too  great  moments 
and  shears  in  the  concrete. 

Beam  and  Slab  Foundation.  For  a  combination  of  beams  and  slabs  ine 
principles  of  floor  design  are  followed  except  that  the  distributed  load  acts 
upward.  The  beams  or  ribs  may  be  built  either  above  or  l)elow  the  slab, 
the  former  method  permitting  a  T-beam  design,  but,  on  the  other  hand, 
requiring  an  extra  fill  and  separate  floor  surface  in  the  basement.  The 
formulas  and  discussion  relating  to  floor  design  in  Chapter  XXI  apply. 
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FOUNDATION  BOLTS 

It  is  often  difficult  to  locate  bolts  in  concrete  with  sufficient  exactness  for 
setting  a  machine.  To  obviate  this  difficulty,  the  head  of  the  bolt  should 
be  provided  with  a  large  washer*  to  give  a  good  bearing  surface,  the  bolt 
placed  in  its  approximate  position,  with  washer  down,  and  an  iron  pipe  or 
a  light  wooden  box  placed  around  the  bolt  resting  upon  the  washer.  WTien 
the  machine  is  set,  to  prevent  the  bolt  from  rusting,  the  iron  tube  or  box 
should  be  filled  with  mortar.  In  any  case  the  tube  or  box  should  be  tilled 
with  sand  before  the  machine  is  poured  up  with  sulphur  or  cement  grout, 
in  order  to  keep  these  materials  from  running  down  the  bolt  holes. 

OONORETE  PILES 

Concrete  piles  may  be  employed  in  place  of  wood  where  the  loading  is 
excessive,  and  where  the  durability  of  timber  piles  is  questioned  either 
because  of  probable  worm  action  or  the  rotting  of  the  timber.  If  the  bearing 
is  frictional  and  the  piles  are  driven  through  ground  which  is  continually 
wet,  there  is  usually  no  advantage  in  concrete  over  timber  piles  unless  in 
certain  instances  where  the  low  level  of  the  ground  water  or  the  tide  water 
is  so  far  beneath  the  structure  that  the  concrete  piles  permit  the  commence- 
ment of  the  foundation- at  a  considerably  higher  level  and  thus  save  excava- 
tion and  material. 

Concrete  piles  are  formed  (i)  in  place,  or  (2)  are  molded  above  ground 
and  driven  with  a  pile  driver. 

Various  methods  have  been  suggested  for  forming  the  hole  into  which 
the  concrete  is  to  be  placed.  One  of  the  patented  processes  consists  in 
driving  a  double  shell  of  metal  into  the  ground,  removing  the  inner  one, 
and  leaving  the  outer  to  form  a  mold  for  the  concrete.  The  two  shells 
and  pile  driver  are  shown  in  Fig.  207,  page  652.  The  inner  shell  or  pile 
core,  which  is  of  heavy  sheet  steel  and  constructed  so  that  it  can  be  made 
to  collapse  for  removal  from  the  ground,  is  placed  within  the  other  thinner 
shell,  and  driven  like  an  ordinary  pile.  The  core  is  then  collapsed  and 
withdrawn,  leaving  the  outer  shell,  which  is  closed  at  the  bottom,  to  be 
filled  with  concrete.  By  providing  considerable  taper,  additional  support 
is  obtained  from  the  soil. 

*  The  washers,  which  arc  used  for  transmitting  the  pressure  of  large  bolts  to  the  concrete  or  other 
foundations,  should  be  carefully  designed  with  heavy  ribs  so  as  to  transmit  a  uniform  pressure  per 
square  inch  of  area.  Neither  wrought  nor  cast  iron  plates  should  be  used  for  washers  under  large 
bolts. 
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Another  system,  illustrated  in  Fig. 
206,  consists  in  driving  a  single  shell 
with  either  a  concrete  or  a  steel 
point,  then  slowly  withdrawing  it, 
and  ^ling  the  space  which  it  occu- 
pied with  concrete  whose  surface  is 
kept  far  enough  above  the  lower 
end  of  the  tube  to  maintain  the 
head  necessary  to  resist  the  pressure 
of  the  ground. 

In  still  another  method,  which  is 
especially  adapted  for  underpinning, 
the  tube  is  washed  down  with  a 
water  jet  to  firm  strata,  and  the 
bottom  of  the  excavation  is  enlarged 
by  an  expanding  arrangement  to 
form  a  base,  as  shown  in  Fig.  20S. 

Piles  made  in  situ  may  be  rein- 
forced if  desired. 

Oast  Piles.  Reinforced  piles 
which  are  formed  above  ground  are 
designed  like  columns  with  vertical 
reinforcement  connected  at  inter- 
vals with  horizontal  wire  rods. 

The  pile*  used  in  a  foundation 
for  the  Boston  Woven  Hose  &  Rub- 
ber Company,  Cambridge,  Mass., 
is  illustrated  in  Fig.  209.  These 
piles  averaged  about  30  feet  long. 
The  hammer  weighed  4700  pounds 
and  the  blows  were  cushioned  by  a 
head  consisting  of  a  plate  iron  collar 
16  inches  square  on  the  inside  and  3 
feet  in  height,  which  incased  an  oak 
block  16  by  16  by  18  inches,  to  the 
bottom  of  which  six  thicknesses  of 
rope  and  four  layers  of  rubber  belt- 
ing  were  nailed.     The  piles  were 

♦  For  full  description  of  piles  and  driving 
see    **Cast     Reinforced    Concrete    Piles,"    by 

Sanford    E.    Thompson    and    Benjamin    Fox,  ^        /-.  t»'i 

Journal  AfFociation  of  Engineering  Societies,  FiG.  206.  —  Concrete  Piles. 
Vol.  XLU,  1909. 


(5«Jp.65i,) 
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Fio.  ao;.  —  Cores  for  Concrete  Piles.    {See  ^.650.) 
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driven  at  the  age  of  thirty  to  forty  days.     The  usual  drop  was  3  feet, 
but  in  some  cases  this  was  increased  to  10  feet  without  injuring  the  pile. 

The  designs  drawn  up  in  1903  for  the  Pennsylvania  Railroad  Tunnel* 
under  the  Hudson  River  call  for  a  shell  of  cast  iron  surrounded  by  con- 
crete and  supported  at  intervals  by  steel  screw  piles  filled  with  concrete. 

Sheet  Piling.  PoHng  boards  of  concrete 
were  employed  by  Mr.  Howard  A.  Carson, 
Chief  Engineer  in  the  construction  of  the 
approaches  to  the  East  Boston  Tunnel. 
These  are  describedf  as  follows: 


The  excavation  was  through  gravel  and 

clay,  and  through  sand  containing  some 

water.      Trenches  16  feet  long  and  16  feet 

^S^^^^T^'i   ■    f —  ■.;aj^^     apart  were  dug  to  about  the  level  of  the 

<^^^:     ?      ^         y^^^      bottom  of  the  building  foundation.      Below 

the  foundation  one-half  of  each  trench,  or 
8  feet  in  length,  was  carried  down  to  grade. 
The  bank  below  the  foundation  was  held 
in  place  by  means  of  concrete  slabs  used 
as  sheet  piling,  as  illustrated  in  Fig.  210. 
These  slabs  were  from  6  to  8  feet  long, 
6  inches  wide,  and  2  inches  thick,  and  each 
was  reinforced  with  six  square  steel  rods 
running  the  entire  length  of  the  slab  and 
shown  in  Fig.  211.  If  wooden  sheeting 
had  been  used,  it  would  have  been  neces- 
sary either  to  have  concreted  directly 
against  it  and  left  it  in  place,  or  to  have  pulled  the  planks  as  the  con- 
crete was  filled  in.  If  the  first  method  had  been  used,  the  planks  would 
in  time  have  become  rotten,  leaving  a  vacant  space.  If  the  planks  had 
been  pulled,  there  would  have  been  danger  that  some  of  the  earth  under 
the  building  would  run  and  a  settlement  of  the  building  follow.  In 
order  to  guard  against  any  slight  voids  which  might  have  been  left  in 
driving,  grout  was  poured  in  behind  the  sheeting.  This  sheeting  served 
not  only  to  hold  the  bank  in  place,  but  was  used,  in  place  of  a  back 
wall,  to  waterproof  against.  The  sheeting  was  not  disturbed,  and  the 
wall  of  the  Tunnel  was  built  directly  against  it. 

*Enginetring  NewSy  Oct.  15,  1904,  p.  331. 

tNinth  Annual  Report,  Boston  Transit  Committion,  p.  41. 


Fig  208.  —  Concrete  Pile  with 
Enlarged  Footing.  {See  p. 
651.) 
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BRIDGE  PIERS 

Concrete  is  employed  for  bridge  piers  either 
IS  filling  for  ashlar  or  cut  masonry  or  for  the 
entire  pier.  In  the  latter  case,  in  which  the 
face  is  also  of  concrete,  the  chief  question  is 
as  to  its  ability  to  withstand  the  wear  of  the 
water,  the  ice,  and  floating  debris.  Mr.  Martin 
Murphy*  stated  as  early  as  1893  ^^^^  concrete 
was  generally  adopted  in  Nova  Scotia,  and  with 
successful  results,  for  abutments  and  piers  **in 
the  most  exposed  positions,  in  the  midst  of 
strong  currents,  without  any  external  pro- 
tection, where  exposed  to  heavy  ice  floes,  to 
blows  from  timber  rafts,  and,  in  many  instances, 
to  undermining  by  scour."  In  Nova  Scotia  it 
is  the  common  practise  to  construct  the  body 
of  the  pier  of  rubble  concrete  with  a  6  to  9-inch 
facing  of  richer  concrete.  In  answer  to  in- 
quiries, Mr.  Murphy  wrote  the  authors  in  1904: 
**The  concrete  piers  erected  in  this  Province 
for  the  last  eighteen  or  twenty  years  have  with- 
stood the  action  of  the  weather,  and  fulfilled 
all  that  was  claimed  for  them  in  my  paper, 
read  before  the  International  Congress  in  1893. 
The  erection  of  such  piers  and  abutments  is 
now  in  almost  universal  application  in  Canada." 

In  the  Kansas  City  flood  of  1903,  the  piers 
of  solid  concrete,  although  located  where  they 
were  struck  by  all  the  heavy  debris  which 
totally  destroyed  many  of  the  stone  masonry 
structures  of  the  same  size,  remained  practi- 
cally uninjured. 

In  1900  a  Committee  of  the  Association  of 
Railway  Superintendents  of  Bridges  and  Build- 
ingsf  made  the  following  inquiry:  **For  what 
classes  of  structures  do  you  use  Portland  ce- 

♦Bridgc  Substructure  and  Foundations  in  Nova  Scotia, 
Transactions  American  Society  of  Civil  Engineen,  Vol. 
XXIX,  p.  620. 


Fig.  209. — Piles  used  at 
Cambridge,  Mass.  {Sei 
P-  651.) 
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ment  concrete?"  Out  of  thirty- three  replies  received,  seventeen  were  in 
favor  of  employing  this  material  for  both  the  foundation  and  neat  work  of 
bridges,  piers,  and  abutments. 

Plastering  of  concrete  piers  and  abutments  should  be  prohibited.  If  a 
mortar  surface  is  required,  an  excellent  facing,  to  be  placed  next  to  the 
form  as  the  concrete  is  laid,  is  a  mixture  of  one  part  cement  to  2  J  parts 
hard  broken  stone  screenings  i  inch  in  size  and  under.  Ordinarily,  how- 
ever, no  surface  finish  is  required  unless  superficial  treatment  is  given  for 
the  sake  of  appearance.     (See  p.  288.) 


Fig.  210.-  -  Concrete  Sheet  Piling  in  Approaches  to  East  Boston  Tunnel.     (See  p. 
^53.) 


Pier  Design.  Most  railroads  are  substituting  concrete  for  ashlar 
masonry  in  bridge  piers. 

The  standard  pier  of  the  N.  Y.  Central  R.  R.,  adapted  to  any  height  up 
to  40  feet,  is  shown  in  Fig.  212,  page  657.*  The  width,  which  depends 
upon  the  length  of  span,  is  as  follows: 


'('Arranged  from  original  drawing,  for  which  the  authors  are  indebted  to  Mr.  Wilgus. 
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Spans  up  to  40  feet  width,  A,  =  4  ft.  o  in. 
Spans  40  to  60  feet  width,  A,  =  4  ft.  6  in. 
Spans  60  to  80  feet  width,  A,  =  5  ft.  o  in. 
Spans  80  to  100  feet  width,  A,  =  5  ft.  6  in. 
Spans  100  to  125  feet  width.  A,  =  6  ft.  o  in. 
Spans  125  to  150  feet  width,  A,  =  6  ft.  6  in. 
Spans  150  to  200  feet  width.  A,  =  7  ft.  o  in. 
Spans  200  to  250  feet  width,  A,  =  7  ft.  6  in. 
For  skew  crossings,  increase  width.  A,  if  necessary. 


T 


I 

i 

MOfltZOHTAL 


Foundation  is  varied  to  suit  local  conditions.    Concrete  i :  3 : 6  is  em- 
ployed for  it  unless  stone  masonry  is  cheaper.    The  starkweather  is  carried 
2  feet  above  high  water,  and  its  cap  is  of  1:1:2  concrete. 
The  coping  of  the  pier  is  reinforced  with  galvanized  wire  net- 
ting or  wire  doth,  a  somewhat  unusual  requirement. 

The  Illinois  Central  R.  R.,  in  their  1904  design,  reinforce 
the  surface  of  piers  with  vertical  and  horizontal  steel  rods,  and 
imbed  a  single  I-beam  in  the  pointed  nose  at  each  end  of  the 
pier.* 

The  Chicago,  Milwaukee  &  St.  Paul  Railway  Company  takes 
the  extra  precaution  to  strengthen  the  noses  or  starlings  of  its 
concrete  piers  only  at  points  where  there  is  considerable  ice  and 
driftwood.f  They  build  a  7-inch  street  car  rail  into  the  nose  of 
the  pier,  with  the  head  projecting  slightly  from  the  concrete. 
Other  roads  also  show  no  reinforcement  in  their  standard  de- 
sign. 

It  would  appear  that  reinforcement  is  probably  unnecessary 
except  in  situations  where  the  piers  are  subjected  to  unusual 
impact. 

All  of  the  roads  named  above  have  piers  in  streams  which 
subject  them  to  considerable  wear  from  ice  and  drift,  and  the 
concrete  has  proved  satisfactory. 


r?^ 


CLIVATKMI 
FIG.2II.- 

Sheet  Pil- 
ing.  {See 


FOUNDATIONS  XTNDER  WATER 

The  best  and  most  durable  concrete  foundations,  especially 
in  work  in  sea  water,  are  laid  within  cofferdams  from  which  the  water 
has  been  pumped,  or  in  pneumatic  caissons.    However,  because  of  the 


*From  drawing  kindly  furnished  by  H.  W.  Parkhurst,  Engineer, 
f  Authority  of  C.  F.  Lowcth,  Engineer. 


FOUNDATIONS   AND    PIERS 


657 


difficulty  and  expense  of  these  methods,  they  cannot  usually  be  followed.  If 
the  bottom  is  prepared  by  dredging,  and,  if  necessary,  driving  piles,  good 
practise  permits  the  use  of  a  single  line  of  sheeting,  suitably  supported  with 
rangers,  to  prevent  the  wash  of  the  water  and  keep  the  concrete  from 
spreading  *  Permanent  metal  cylinders  are  sometimes  sunk  in  place  of 
the  sheeting. 

Methods  of  laying  concrete  under  water  are  described  in  Chapter  XV, 
page  301,  and  the  effect  of  sea  water  upon  concrete  is  discussed  by  Mr. 
R.  Feret  in  Chapter  XVI. 


BA8C  OF  RAIL 


TO  SUIT  ■uFKwrrmioTum 


1:1:2  coNcraTi  2'o' 


tfM'A  OOMORCTB 


-W*""*-"  jIAILS  IO'tO  ta'c.  TO  C.  WMIRI  tOfT  MATflllAI^CCURlN 


trij'U  u  u  u  u'u'iilJ  0  DTFUu  '^»'     ffww 


OOTTtO  UM  TO  K  UfttO  \W 
•TARKWATCR  IS  UNNIOtStARV 

•IDS  AND  UP-STRKAM  KLCVATIONS 


OH^«KT  ItfiKV  1 

l>LATri.  4Ji4«'>%     \ 

PLAN  DETAIL  OF  FROTECTJOI*. 

fOR  SIAflKWEATHER 

Fio.312.—  Standard  Concrete  Bridge  Pier,  N.  Y.  C.  &  H.  R.  R.  R.,  W.  J.  Wilgus, 
Chief  Engineer.    {See  p,6$$,) 


*See  Foundations  for  New  Cambridge  Bridge,  Boston,'  by  Sanford  E.  Thompson,  Enginfring 
NewSf  Oct.  17,  1901,  p.  28v 
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For  under-water  work,  a  krger  factor  of  safety  should  be  employed  than 
for  work  above  ground,  the  concrete  should  be  slightly  richer  in  carefully 
selected  cement,  and  the  aggregate  so  proportioned  as  to  give  a  dense  and 
impervious  mixture. 

Concrete  for  the  foundations  of  walls  and  piers  for  high  office  buildings 
is  usually  laid  in  oblong  or  circular  caissons  of  steel  or  wood,*  after  exca- 
vating under  air  pressure.  Steel  pipes  are  sometimes  sunk  with  the  aid  of 
the  water  jet,  and  afterwards  filled  with  concretcf 

^Engineerinz  Wews^  Sept.  26,  1901,  p.  122. 

tJulet  Breuchaud,  Transactions  Anichcan  Society  of  Civil  Engineers,  VoL  XXXVII,  p.  31- 
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CHAPTER  XXVI 
DAMS   AND   RETAINING   WALLS 

For  walls  to  resist  the  pressure  of  earth  or  water,  concrete  frequently 
possesses  marked  advantages  over  other^cFasses  of  masonry.  With  projjer 
management,  in  most  localities  its  cost  may  be  brought  below  that  of  rubble 
masonry.  Its  adaptability  for  thin  walls  and  for  certain  classes  of  face 
work  often  make  it  a  suitable  substitute  in  complicated  designs  for  first- 
class  masonry,  with  a  consequent  large  sa\ing  in  cost.  In  combination 
with  steel  its  possibilities  for  special  designs  are  almost  unlimited,  and  the 
future  will  see  marvelous  advances  in  its  use  for  ordinary  engineering  and 
hydraulic  construction. 

Water-tightness,  often  an  essential  element  for  this  class  of  structures,  has 
received  general  treatment  in  Chapter  XIX,  page  338.  Portland  cement 
concrete  may  be  made  water-tight  more  readily  than  stone  masonry  laid  in 
mortar  of  similar  proportions  to  the  cement  and  sand  in  the  concrete,  since 
large  voids  or  stone  pockets  in  the  concrete  are  more  easily  prevented  than 
the  "rat-holes''  so  frequently  found  in  the  bedding  of  stones  in  mortar. 
Moreover,  skill  in  laying  combined  with  special  treatment  of  the  surface  or 
the  addition  of  certain  ingredients  permits  construction  in  concrete — 
strengthened  with  steel  reinforcement — of  thinner  walls  for  resisting  the 
II  )w  of  water  than  is  possible  in  stone  masonry. 

Reinforced  concrete  retaining  walls  cannot  be  designed  by  "rule  of  thumb,** 
and  therefore  a  careful  consideration  of  the  forces  acting  and  of  the  stresses 
in  the  concrete  is  presented  in  this  chapter.  Since  the  earth  pressure  is  the 
controlling  factor,  it  has  been  necessary  to  introduce  a  practical  discussion 
of  this  before  taking  up  the  details  of  the  design  and  examples  of  the  two 
principal  tyj^es 

RETAINING  WALLS 

Retaining  walls  to  support  the  pressure  of  earth  may  be  designed: 

(i)   of   gravity  section   with   plain  concrete    or    stone    masonry; 

(2)  of  thin  reinforced  concrete  section  of  the  inverted  T  type  with 

spreading  base  or  footing; 

(3)  of  thin  section,  reinforced  and  supported  by  buttresses  or  counter- 

forts. 
Another  plan  sometimes  adapted  to  cellar  wall  construction  (see  p.  619) 
consists  in  embedding  the  base  and  supporting  the  top  of  the  wall  with  tim- 
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ber,  steel  or  reinforced  concrete  beams,  so  that  the  concrete  forms  a  vertical 
slab  supported  at  top  and  bottom. 

Reinforced  concrete  retaining  walls  are  almost  always  more  economical 
than  a  gravity  section  of  either  plain  concrete  or  masonry.  In  walk  of 
gravity  section  the  materials  cannot  be  fully  utilized  because  the  section 
must  be  made  heavy  enough  to  prevent  overturning  by  its  own  weight, 
counterforts  or  buttresses  being  of  comparatively  little  advantage  because, 
in  stone  masonry,  the  wall  is  liable  to  break  away  from  them.  In  reinforced 
concrete  retaining  walls,  on  the  other  hand,  a  part  of  the  sustained  material 
is  used  to  prevent  overturning,  and  the  section  need  be  made  only  strong 
enough  to  withstand  the  moments  and  shears  due  to  the  earth  pressure. 
Since  the  wall  is  lighter,  exerts  smaller  pressure  on  the  soil,  and  may  be 
made  if  necessary  with  a  very  broad  base,  the  special  foundations  or  piling 
which  are  often  necessary  for  a  gravity  wall  frequently  may  be  avoided. 
Reinforced  concrete  properly  designed  can  be  depended  upon  as  absolutely 
reliable. 

The  economy  of  a  reinforced  concrete  wall  over  one  of  gravity  section  for 
either  stone  masonry  or  plain  concrete  is  obvious  because  of  the  saving  in 
material.  The  cost  of  forms  is  practically  the  same  for  gravity  section  and 
reinforced  designs. 

Whether  the  T-section  of  reinforced  wall  or  the  wall  with  counterforts 
is  the  more  economical  depends  upon  certain  conditions.  The  principal 
condition  is  the  height  of  the  wall,  but  the  intensity  of  the  earth  pressure  and 
the  relative  cost  of  concrete  and  steel  and  forms  also  enter  into  the  considera- 
tion. The  construction  of  the  T-section  is  simpler  and  the  placing  of  steel 
easier,  so  that  it  is  preferable  where  skilled  labor  is  scarce.  The  form  con- 
struction in  the  counterforted  wall  is  considerably  more  expensive.  Com- 
parative studies  of  the  two  types  indicate  that  the  counterfort  type  is  scarcely 
ever  economical  when  the  height  is  less  than  i8  feet.  Rules  for  designing 
walls  of  gravity  section  are  first  given  and  then,  after  the  discussion  of  earth 
pressure,  the  designs  of  both  a  T-type  and  a  counterforted  section  are  treated. 

FOUNDATIONS 

A  firm  foundation  is  essential  whatever  the  type  of  the  design.  Piles 
may  be  necessary,  or  to  avoid  sliding,  a  stepped  base  may  be  required. 
Unequal  settling  is  more  dangerous  for  a  retaining  wall  than  for  many 
other  structures,  because  if  it  is  thrown  out  of  plumb,  the  earth  will  move 
and  produce  forces  much  in  excess  of  the  calculated  ones.  Allowable  pres- 
sures on  ditferent  soils  are  referred  to  on  page  640. 
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The  depth  of  foundation  must  he  sufficient  to  prevent  heaving  of  the 
material  in  front  of  the  wall,  and  to  protect  it  from  frost.  A  depth  of  3 
feet  may  be  given  as  a  minimum,  wl  ile  4  or  5  feet  is  necessary  in  temperate 
or  very  cold  climates. 

DESIGN  OF  RETAINING  WALLS  OF  GRAVITT  SECTION 

The  thickness  of  base  of  a  retaining  wall  of  gravity  section,  that  is,  one 
in  which  the  earth  pressure  is  resisted  by  the  weight  of  the  masonry,  is 
generally  taken  without  mathematical  calculation  as  a  certain  ratio  of  the 
height  of  the  wall.  An  easily  remembered  rule  is  to  make  the  base  f  of  the 
height.  The  table  of  empirical  values  adopted  by  Mr.  Trautwinc*  for 
thickness  of  base  of  wall  to  resist  earth  pressure  under  average  conditions 
is  in  accordance  with  goo^  engineering  practice.  While  he  gives  no  values 
for  concrete,  they  may  safely  be  assumed  equivalent  to  those  for  cut  stone 
laid  in  mortar,  which  are  as  given  in  the  following  table.  The  earth  is 
assumed  to  slope  up  from  the  top  of  the  wall  till  it  reaches  a  level  at  the 
height  indicated  by  the  ratio  in  the  first  column. 

Thickness  of  Retaining  Walls  of  Gravity  Section  with  Earth  Surcharge. 
By  John  C.  Trautwine.      (Sec  p.  661.) 


Ratio  of 

Thickness  of  Base 

Ratio  of 

Thickness  of  Base 

Height  of  Earth 

as  ratio  to 

HeiKhi  of  Earth 

an  ratio  to 

to  Height  of  Wall. 

Height  of  Wall. 

i 

to  Height  of  Wall. 

Height  of  Wall. 

,. 

0-35 

2  . 

0.  58 

I  .  I 

0.42 

2.5 

0.  60 

I  .2 

0.46 

3- 

0,  62 

1-3 

0.49 

4. 

0.  63 

1.4 

1               0-51 

6. 

0.  64 

1-5 

0-52 

9- 

0.  6^ 

1.6 

0.54 

14. 

0.66 

'•7 

0.5; 

25- 

I  .S 

0.56 

or  more 

0.6S 

The  height  of  the  wall  is  assumed  to  be  measured  above  the  surface  of 
the  ground  in  front  of  it. 

The  batter  of  the  face  of  a  retaining  wall  is  customarily  limited  to  ij 
inches  to  the  foot,  and  the  back  is  usually  vertical.  This  fixes  the  width 
on  top. 

The  values  in  the  table  may  be  em[)loyed  for  long  walls  of  concrete  with 
no  reinforcement.  In  many  cases,  because  of  the  monolithic  character 
of  concrete,  a  ratio  of  thickness  to  height  from  10%  to  20%  less  may  be 
adopted  with  safety,  if  the  character  of  the  filling  back  of  the  wall  precludes 

♦  Trautwine's  "Civil  Engineer's  Pocket-Book",   1902,  p.  606. 
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excessive  pressure,  and  if  the  base  is  slightly  spread.  For  more  accurate 
determinations  of  gravity  sections,  the  principles  which  follow  relating  to 
reinforced  designs  are  applicable. 

Angle  of  Internal  Friction.  The  selection  of  the  angle  of  internal  friction 
is  of  much  importance  as  it  affects  largely  the  magnitude  of  the  earth  pres- 
sure. For  ordinary  cases  the  values  given  on  page  665  may  be  used,  but 
for  very  important  structures,  where  the  additional  cost  is  warranted,  special 
experiments  may  be  advisable.  i 

WEIGHT  OF  EARTH 

In  the  calculation  of  retaining  walls,  and  many  other  structures,  the  weight 
of  earth  in  |)lace  is  a  prime  factor.  The  weights  of  dry  material,  based  upon 
experiments  by  the  authors,  are  represented  in  the  following  table.  Most 
of  the  figures  for  weights  of  earth  give  the  weights  per  cubic  foot  alter 
excavation  in  a  l(K)se  or  a  compacted  condition.  In  the  authors'  experi- 
mi*nts  the  excavation  was  measured,  so  that  the  weights  represent  the 
material  in  |)lace.  As  fills  vvnll  eventually  assume  much  the  same  charac- 
teristics as  earth  in  original  excavation,  the  figures  may  be  employed  for 
either  natural  earth  or  filled  material.  The  weight  of  earth  containing 
water  varies  with  the  character  of  the  material  and  with  the  conditions. 
Gravel  containing  ordinary  moisture  weighs  about  2%  more  than  dr>' gravel 
and  sand  muy  weigh  from  3' >  to  id  [  more,  de[)ending  upon  its  fineness, 
since  fine  sands  absorb  the  most  water.  Wet  muck  weighs  about  75  lb. 
j)er  cubic  f(H)t.  These  i)ercentages  assume  that  the  bank  is  provided  with 
natural  drainage;  if  the  earth  is  literally  filled  with  water  which  cannot  run 
off,  its  weight  will  be  increased  by  a  quantity  of  water  nearly  equal  in  volume 
to  the  voids  in  the  material,  which  vary  wnth  the  character  of  the  material 
from  2o'>^  to  50^ ;  of  the  bulk  of  the  earth  in  the  bank. 

Many  of  the  values  appear  high,  but  they  are  the  result  of  careful  tests. 

Altera fic  Weight  oj  Ordinary  Earth  before  Excamtion. 

Pounds  per  cu.  ft. 

Sand 1 05 

Gravel 15- 

Graveliy  cl.iy 130 

Loam go 

Hard  j)an i  ^o 

Dry  muck 40 

BA0KIN6 

Since  the  weight  of  soil  saturated  with  water  is  much  larger  than  when 
it  is  dry,  the  pressure  increasing  with  the  amount  of  water  so  that  it  may  even 
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exceed  the  hydrostatic  pressure,  the  backing  should  be  provided  with  ade 
quate  drainage.     For  this,  a  filling  of  gravel  or  crushed  stone  may  be  placed 
directly  against  the  wall  with  weep  holes  at  suitable  distances  apart. 


EARTH  PRESSURE 

The  principal  force  governing  the  dimensions  of  any  retaining  wall  is  the 
earth  pressure.  Its  magnitude  varies  largely  with  the  character  and  wet- 
ness of  the  soil,  the  inclination  of  the  back  of  the  wall,  and  the  slope  of  eartii 
above  it. 

Of  the  numerous  theories,  all  of  which  are  based  on  some  assumptions  not 
always  met  with  in  practice,  Rankine*s  theory  seems  to  be  the  most  reliable 
yet  developed,  and  although  it  does  not  always  represent  the  true  conditions, 
it  gives  safe  results.  It  is  based  upon  the  assumptions  that  the  earth  is  com- 
posed of  granular  homogeneous  particles  without  cohesion,  held  only  by 
friction  developed  between  them,  and  that  the  mass  of  earth  extends 
indefinitely.  On  a  vertical  plane  the  resultant  pressure  always  acts  parallel 
to  the  slope  of  the  earth  and  at  a  point  one-third  of  the  height  from  the  base, 
when  the  surface  of  the  earth  is  level  with  the  top  of  the  wall  or  slopes  back 
from  it. 

The  following  table  of  pressures  determined  by  Rankine*s  formula  gives 
horizontal  earth  pressures  for  difTcrcnt  heights  of  wall,  based  on  an  angle 
of  repose  of  earth  of  35°— a  fair  assumption  under  average  conditions — 
and  also  average  unit  pressures  for  the  same  assumptions.  For  other 
heights  of  wall,  the  horizontal  unit  pressures  with  the  same  angle  of  repose 
are  directly  proportional  to  the  heights,  and  the  total  pressures  are  propor- 
tional to  the  scjuarcs  of  the  height. 

Total  Earth  Pressure  ami  Average  Unit  Pressure   upon  Vertical  Walls  of  Dif- 
ferent Heii^hts  {See  p.  663.) 


IIhicht  of  Wai-l  in  Fket. 

15  20  25  30  35  40 


Total  pressure  | 

/-*,  in  11) 350      1400      .^150      5600      H750      12600  I   17150      22400 

Average  unit 
pressure  in 
lb.  f)ersq.  ft 70        140        210        280        350  ■     420  4Q0  560 
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The  table  assumes  (a)  horizontal  surface  of  earth,  (ft)  vertical  back  of 
■  wall,  (r)  weight  of  earth  per  cubic  foot,  loo  pounds,  (d)  angle  of  repose, 
35°.     For  other  weights  of  earth  the  values  in  the  table  are  proportional  to 
the  weight  per  cubic  foot. 

Passive  pre.ssure,  that  is,  the  resistance  of  a  mass  of  earth  against  mov- 
ing, is  many  times  as  great  as  the  active  pressure  but  because  of  the  shrink- 
age of  filling  as  ordinarily  |)laced  it  cannot  l>e  counted  on  for  its  full  value 
unless  the  earth  is  in  its  natural  state. 

The  general  formulas  evolved  by  Mr.  Rankine  from  the  assumptions 
given  above  and  which  apply  both  to  gravity  walls  and  to  reinforced  walls, 
are  presented  b.elow. 

Wall  with  Vertical  Back.     Let 
P    =  resultant  earth  pressure  in  |)oun(ls  on  a  vertical  surface  for  a  length 

of  wall  equal  to  one  f(M)t. 
//   ^  total  height  of  wall  in  feet. 
//,  =  depth  below  top  of  wall  of  any  [K)int  in  feet. 
//     ^  height  of  surcharge  in  feet. 
w    ^  weight  of  earth  f)er  cubic  foot. 
o     =  angle  of  inclination  of  earth  behind  the  wall. 
<p    -=  angle  of  internal  friction  of  the  earth. 
Cp  =  constant  de|)ending  upon  d  and  <p.  (See  table  on  page  665.) 

Then* 

P  -^  \  WIP  COS  o  .  (1) 

COS  0  -\-    \    cos^  d  —  cos'  if 

For  known  values  of  the  angle  of  inclination  and  internal  friction,  the 
terms  embracing  them  become  constant  and 

P  =  rp  ^'IP  (2) 

The  intensity  of  pressure  at  any  point  the  depth  of  which  is  H  is 

Unit  pressure  =  2  C^wII^  (3) 

and  its  direction  is  parallel  to  the  direction  of  the  total  pressure.* 


*  For  walls  with  hori/ontal  filling,    o   —  o,  hence 

I     iin  ^ 
P  ~  \  wW  .     -  (4) 

I  f  sin  if  ^^' 

Unit  pressure  at  anv  depth,  H\  is  wH i  "       -  anvi  acts  horizontally. 

I    f  sin  <^ 

If  angle  of  slope  equals  angle  of  internal  friction,  i.  e.,  if  ^  -     c, 

P    -=»    i  wH^  cos  d  and   Unit  pressure  is  w//,  cos  tf  (5) 

Formulas  (1)  and  (3).  however,  apply  to  these  cases  by  using  the  proper  value  of  Cp  given  in  the 

table. 
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Data  for  Determining  the  I  arth  Pressure. 

Rule:  To  find  the  earth  pressure  on  a  vertical  wall  without  surcharge,  H 
ft.  high,  multiply  the  proper  value  of  Cp  by  the  square  of  H  in  feet  and  by 
the  weight  of  the  filling  per  cu.  ft.  P  Cp  wIP  (see  p.  664.)  For  formulas 
for  inclined  walls  and  walls  with  surcharge,  see  pp.  665  and  666. 


VALI'KH  iiV  r<»N'«TANT  Cp  IN"  RANKINE'S  FORMULA   (2),  p.  664 


7. 

K 


o  o 
k5 


Slope  with  horizontal 
I  U)  I       I  to  ij   I    I  to  2       I  to  2 A       1  to  3         I  to  4       Level 

Con  en  ponding  angle  of  slope  d 
45**      I   3f  40'      26°  30'      21®  50'      18®  30'        14°  o'  o 


55°  . 

0 

og 

0.07 

0.06 

0.06 

0.05 

0.05 

0.05 

0.29 

50°  , 

0 

J  5 

0.  Ot; 

0.08 

0.  07 

0.  07 

0.07 

0.07 

0.32 

45'  , 

0.  13 

0.  I  I 

0.  10 

0.09 

0.  09 

0.09 

0-35 

40°  ■ 

0.  18 

0.14 

013 

0.  12 

0,2 

0.  I  I 

0.38 

35° 

0.  2Q 

0.  19 

0.17 

0.16 

015 

0.  14 

0.41 

30"    1 

0.  27 

0.  22 

0.  20 

0.18 

0.17 

0.43 

^5°  i 

0.  30 

0.  26 

0.23 

0.  20 

0.45 

.0°, 

0.  36 

0.29 

0.25 

0.47 

NoTK :  If  the  angle  of  internal  friction  of  the  earth  is  unknown,  the  fol- 
lowing average  values  may  be  used:  Coal,  shingle  and  broken  stone,  50°; 
earth,  35°;  clay,  30°;  sand  dry,  30®;  sand  moist.  35°;  sand  wet,  20**. 


As  stated  above,  the  pressure  is  assumed  to  act 
parallel  to  the  slo[)e  of  the  surface  of  the  earth, 
and  for  walls  without  surcharge  acts  at  one-third 
of  the  height  of  the  wall  from  the  base.  The 
maximum  unit  pressure  is  at  the  base,  and  is  equal 
to  twice  the  average,  while  the  n  inimum  at  the 
top  equals  zero,  so  that  the  variation  of  the  unit 
pressures  may  be  represented  by  a  triangle. 

Wall  with  Inclined  Back.  The  earth  })ressure, 
R,  on  an  inclined  plane  ab  (Fig.  213)  is  the  re- 
sultant of  P,  the  horizontal  pressure  on  the  vertical 
plane  or,  and  W,  the  weight  of  the  prism  of  earth 
abcj  and  acts  at  one-third  the  height  from  the 
bottom. 


Fig.  213. — Earth  'Pres- 
sure on  Inclined  Back 
of  a  Wall.  (Seep.  665.) 
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Sureharfi^e.  When  the  earth  behind  the  wall  is  loaded  in  any  way,  for 
example,  when  a  highway  or  a  railway  track  runs  along  the  wall,  or  when 
the  embankment  is  used  as  a  storage  for  material — then  this  loading  causes 
additional  pressure  on  the  wall,  which  may  be  provided  for  by  replacing 
the  load  by  an  equivalent  surcharge  of  earth.  The  height  of  this  surcharge, 
//,  is  the  extra  load  per  square  foot  divided  by  the  weight  of  a  cubic  f(H)t  of 
earth.  Thus  a  load  of  5C50  pounds  per  square  foot  is  ccjuivalent  to  a  sur- 
charge of  5  feet  if  the  earth  weighs  100  pounds  per  cubic  foot. 
Vertical  Back  of  Wall  with  Surcharfi^e.  The  earth  })ressure  on  a  retain- 
ing wall  with  surcharge  equals  the  pres- 
sure on  the  surface  ah  less  the  pre.ssure  on 
bd.  Using  a  constant  from  the  table,  page 
665, 

P  =  wH'  Cp  -  wh'  r„  = 

w  (H'  -  //2)  Cp  (6) 

and  this  may  be  represented  by  the  trape- 
zoid o^r^/ (see  Fig.  214).  The  distance  of 
the  point  of  application  of  this  force  from 
below  the  middle  point  in  the  height  of  the 
walj, 

(//  -  Ji)' 
6  (//  +  //) 


(7) 


Fig.  214. — Earth  Pressure  on 
Vertical  Back  of  Wall  with 
Surcharge.     (See  p.  666.) 


Wall  with  Inclined  Back  with  Sur- 
charge. For  an  inclined  back,  the  pres- 
sure, as  in  the  case  of  a  wall  with  inclined 
back  without  surcharge,  is  the  resultant 
of  P,  the  pressure  on  the  vertical  projection  of  the  wall  found  by  formula 
(2)  and  W,  the  weight  of  the  prism  of  earth  one  foot  of  length,  the  cross- 
section  of  which  is  a  trapezoid.  Equation  (7)  gives  the  vertical  distance 
of  the  point  of  application  of  the  resultant  below  the  middle  point  in  the 
height  of  the  wall. 


DESIGN  OF  REINFOROED  RETAINING  WALLS 


A  properly  designed  retaining  wall,  whether  of  reinforced  concrete  or  of 
plain  masonry,  must  fulfil  the  following  conditions:  It  must  be  stable  (i) 
against  overturning,  (2)  against  sliding,  (3)  against  settling,  (4)  against 
crushing  or  overstressing  of  the  material. 
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To  prevent  faiiure  by  overturning,  the  moment  of  downward  forces  about 

the  outer  edge  of  the  base,  M^  =  H^j  1^+  W2  /?,  must  be  greater  than  that  of 

the  overturning  moment,  M,  =  P/,  (see  Fig.  215).     The  ratio  of  those  two 

M, 
moments,  — 1,  is  called  the  factor  of  safety.     For  reinforced  concrete  walls, 

the  factor  of  1.5  to  2  may  be  considered  as  ample,  because  the  stability 
of  wall  is  increased  by  the  resistance  of  earth  to  shear  along  the  line  ab, 
Fig.  215,  and  the  passive  pressure  of  the  filling  in  front  of  the  wall,  which 
two  items  are  not  considered  in  figuring  the  factor  of  safety. 

The  horizontal  component  of  the  resultant  pressure  on  the  foundation 
causes  the  tendency  of  the  wall  to 
slide.  This  force  is  opposed  by 
the  resistance  to  compression  of 
the  earth  on  the  plane  dc  (see  Fig. 
215)  and  by  the  friction  F.  The 
friction  is  equal  to  the  vertical 
pressure  multiplied  by  the  tangent 
of  friction  between  concrete  and 
earth,  or,  if 


b 

w, 

w, 

p 

i 

' 

a     ^ 

— 1,~ 

— > 
7 

h 

Fig.  215. — Forces  Acting  upon  a  Retain- 
ing Wall  and  their  Moment  Arms, 
{See  p.  667.) 


F  =  total  friction, 

IF,  -h  W2  =  weight   of  concrete 

and  earth, 
ip    =  angle  of  friction  between 

earth  and  concrete 

Then 

F  =  {\\\  +  W,)  tan  v^ 
If  the  wall  slides,  the  cohesion  of  the  earth  along  the  line  ab  (Fig.  215)  must 
be  destroyed,  which  item  increases  the  stability  against  sliding.  The  tan- 
gent of  the  inclination  of  the  resultant  pre.ssure,  that  is,  the  ratio  of  its  hori- 
zontal to  vertical  component,  should  not  be  larger  than  the  tangent  of  the 
angle  of  friction. 

Sometimes  a  vertical  projection  of  the  base  may  be  needed,  which  may 
be  placed  in  the  middle  of  the  base  or  at  either  end. 

Having  determined  the  earth  pressure  as  explained  in  preceding  pages, 
the  design  of  a  reinforced  concrete  retaining  wall  resolves  itself  primarily 
into  the  determination  of  the  thickness  and  reinforcement  of  concrete  slabs 
to  be  obtained  by  the  principles  outlined  in  Chapter  XXI  on  Reinforced 
Concrete  Design.  The  meth(xls  to  follow  can  be  illustrated  best  by  prac- 
tical examples,  which  are  given  in  full  below. 
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A  retaining  wall  is  especially  subject  to  temperature  stresses.  To  locate 
the  stresses  at  specially  prepared  joints,  contraction  joints  may  be  placed  at 
stated  intervals.  In  an  unreinforced  wall,  a  spacing  of  20  to  30  feet  between 
joints  is  necessary  to  prevent  intermediate  cracks.  By  introducing  steel 
to  prevent  the  formation  of  visible  cracks,  no  joints  are  necessary.  Steel 
reinforcement  for  shrinkage  and  temperature  contraction  is  treated  on  page 
499. 

EXAMPLE  OF   T-SHAPED  RETAINING  WALL 

Example  i.  Design  a  retaining  wall  12  ft.  high  above  ground  to  support 
a  sand  filling.  Angle  of  internal  friction  of  sand,  which  weighs  100  lb.  per 
cu.  ft.  is  35**,  and  the  fill  slopes  back  at  the  .same  angle.  Working  stresses: 
for  the  I  :  2J  :  5  concrete  in  compression,  j\.  =  500  lb.  per  sq.  in.;  steel  in 
tension,  /,  =  16  000  lb.  per  sq.  in.;  ratio  of  moduli  of  elasticity,  n  =  15; 
allowable  shear  involving  diagonal  tension,  v  =  ^2  lb.  per  sq.  in.;  bond  of 
steel  to  concrete,  u  =  80  lb.  per  sq.  in. 

Solution.  If  base  is  imbedded  4  ft.  to  protect  from  frost,  and  if  the  footing 
is  assumed  18  inches  thick,  total  height  of  wall  is  16  ft.  and  height  of  stem 
14  f*.  6  in.     The  design  is  shown  in  Fig.  216,  page  669. 

bpright  Slab.  Earth  pressure  on  stem  from  formula  (2).  page  664, 
taking  value  of  Cp  from  the  table,  P,  =  0.41  X  100  X  14.5'  =  S600  lb. 
This  acts  at  J  the  height.  Horizontal  com{X)nent,  H^  =  P,  cos  35°  =  7040 
lb.,  and  since  the  weight  of  wall  and  vertical  component  of  earth  pressure 
do  not  affect  the  vertical  slab,  the  moment,  M  =  7040  X  J  X  14.5  X  la 
=  408  000  in  lb. 

Thickness  of  vertical  slab  at  bottom,  using  formula  (g),  page  421 ,  and  table 
of  constants,  page  519,  and  adding  1.7  in.  to  the  depth  to  steel  to  properly 
imbed  it,  is^  +  1.7  =  0.29  X  0.118  \/4o8ooo-|- 1 .7  =23.5.  Ratio  of  steel  is 
p  =»  0.005  (to  correspond  to  working  stresses),  hence  area  of  steel  is  .4,  =1.31 
sq.  in.  per  foot  of  length  of  wall.  This  is  satisfied  by  J  in.  round  bars  placed 
vertically  5.5  in.  on  centers.  (See  table,  p.  507.)  The  thickness  of  wall  at 
top  may  be  selected  as  12  in.  The  moment  decreases  from  the  bottom 
upwards  so  the  steel  may  be  reduced  as  shown  in  Fig.  216,  page 669. 

Since  total  shear,  V  =  7040  lb.,  unit  shear  involving  diagonal  tension,  is 

7040 

V  = =  30  lb.  per  sq.  in.      (See  p.  447.)     As  this  does 

12  X  21.8  X  0.H94 

not  exceed  working  stress,  no  stirrups  are  needed. 

7040 
Bond  stress  is  k  =^  -      =60  lb.  per  sq.  in.  (see 

21  .S   X  ..S'M  X  2.  iS   X  2.75 

P-  457)- 

Length  of  bar  to  imbed  in  footing  to  prevent  pulling  out  is  50  X  I  =  43-8 
in.  (see  Table  on  page  454),  hence  the  vertical  bars  must  extend  into  the 
base  this  distance,  or  else  be  provided  with  bent  ends  (see  page  466). 

♦  A  tabic  of  dimensions  and  reinforcement  for  T-shaped  and  for  counterfort  retaining  walls  of 
different  heights,  compiled  by  Sanford  E.  Thompson,  is  given  in  **Concrete  in  Railroad  Construc- 
tion,'' pubhshed  by  The  Atlas  Portland  Cement  Co, 
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To  obtain  this  bond,  the  vertical  rods  frequently  are  bent  into  the  right 
cantilever  of  the  footing.  If  instead  they  are  bent  to  run  into  the  left  canti- 
lever, they  may  form  the  horizontal  reinforcement  there,  as  shown  in  Fig.  216. 

Footing.  In  a  correctly  designed  wall  the  resultant  force  should  intersect 
the  base  within  the  middle  third  of  its  length.  This  determines  the  ratio  of 
length  of  footing  to  height  of  wall,  and  can  be  obtained  only  by  trial  for  any 
particular  case.     A  study  of  different  conditions  shows  that  this  ratio  is  gen- 


Fig.  216. — Design  of  T-shaped  Retaining  Wall.     {See  p.  669,) 

erally  0.4  to  0.6,  depending  upon  the  inclination  of  earth  pressure,  the  weight 
of  the  fill,  and  finally  upon  the  ratio  between  the  length  of  the  projecting  toe 
and  the  total  length  of  the  base.  The  length  of  base  best  suited  for  our  ex- 
ample was  found  after  several  trials  to  be  8  ft.  9  in. 

The  forces  acting  on  the  footing  are  Pj,  the  earth  pressure  on  the  plane  at, 
Wj,  the  weight  of  prism  of  sand,  bcde,  and  Wj,  the  weight  of  the  retaining 
wall  itself.     The  distance  from  the  toe  to  the  line  of  action  of  the  resultant  R 
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of  \\\  and  W^  may  be  obtained  as  follows :  Find  center  of  gravity  of  earth  and 
(•enter  of  gravity  of  concrete;  multiply  the  distance  from  -4  to  these  centers 
of  gravity  by  the  respective,  weight,  and  thus  obtain  the  statical  moment. 
Divide  the  sum  of  these  moments  by  the  sum  of  the  weights.  IV,  +  PV,.  and  tlie 
location  of  the  center  of  gravity  of  the  combined  weight  is  obtained.  The 
line  of  pressure  drawn  for  P  and  R  intersects  the  base  just  inside  of  the 
middle  third. 

Xormal  component  of  resultant,  .V  =  21  990  lb.  and  horizontal  cc^mponent, 

LJ 

H  =  12  900 lb.     Hence,  ratio     ;   =  0.587,  which  is  smaller  than  the  tangent 

of  the  angle  of  friction,  hence  there  is  no  danger  of  the  wall  sliding. 

Maximum  unit  pressure  on  soil  (from  formula  (36),  p.  562)  is  5000  lb. 
per  sq.  ft.,  while  the  minimum  ecjuals  nearly  zero. 

The  graphical  method  of  finding  the  distribution  of  forces  on  the  base  is 
explained  on  page  sho. 

Left  Cantilever.  Omitting  weight  of  slab  and  of  earth  above  it  as  neg- 
ligible, the  forces  acting  on  this  part  of  the  footing  are  represented  by  trap- 

^ooo  -^   ^^  ?o 
ezoid  i^ht.     Total  force  is       -    —  X  2.58  =  11    000  lb.    and  moment 

2 

arm  from  the  diagram  is  i.j6  ft.;  hence  bending  moment,  M  =  11  000  X 
1 .  36  X  12  =  179  500  in.  lb.  per  ft.  of  width. 

The  minimum  depth  to  steel  from  formula  (i).  p.  418,  using  Table  10, 
page  519,  is  d  =  14.5  in,  and  the  area  of  steel,  -4,  =  0.868  sq.  in.  How- 
ever, this  depth  may  be  too  small  to  .satisfy  the  bond  stress,  which  is  lielow 
considered. 

Further,  if  vertical  steel  in  the  vertical  wall  is  all  bent  and  carried  into  the 
left  cantilever  of  the  footing,  we  should  have  1.30  sq.  in.  of  steel  per  foot  of 
width  or  J  in.  round  bars  spaced  5}  in.  cc.  which  for  a  depth  of  14.5  in.  gives 
a  ratio  p  =  0.0075,  or  greater  than  is  neces.sary.  If  desired,  therefore,  a 
part  of  this  steel  may  Imj  carried  only  far  enough  into  the  footing  to  prev-ent 
its  pulling  out,  or  if  lK)nd  stress  were  not  excessive,  the  depth,  d,  might  be 
reduced  IkjIow  14  J  in.     The  bond  for  the  suggested  depth  must  be  considered. 

1 1000 

Unit  bond,  u  = -=  140  lb.  j^er  s(i.  in.  (see  ]).  4;;). 

14.5   X  0.9   X  2.75   X  2.18 

The  bond  is  excessive  unless  deformed  bars  of  known  worth  are  used,  when 
the  depth,  d,  of  144  in.,  or  to  properly  protect  the  steel  a  total  depth  of  16  in., 
may  be  jjermitted.  To  decrease  the  bond  stress,  for  round  bars  the -depth 
of  the  cantilever  must  be  increased  as  follows:  Assume  the  decreased  ratio. 
/),  for  the  increased  section  of  concrete  at  /»  =  0.0045.  Then  the  correspond- 
ing values  from  Table  12.  i)age  521,  k  ^  .300,  /  =  .900. 

r  V 

From   page  457    //  ^  hence rf  ^         -.      Substituting   values. 

jJl'o  njl'o 

.  iiooo  .  ,     ,        t. 

a  == =  2s.«;   m.,   and   total  depth   27   in. 

80  X  0.9   X  218  X  2.75  *   ^ 

The  depth  of  beam  must  be  increased  to  27  in.  in  order  to  decrease  the 
bond  stress  to  80  lb.  per  ii([,  in. 
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Right  Canti!eve-.  it  is  evident  from  Fig.  216.  page  Mm),  that  three 
forces  act  on  the  right  cantilever:  the  upward  pressure  of  the  soil,  the  down- 
ward weight  of  the^arth  filling,  and  the  vertical  component  of  the  earth 
pressure.  The  resultant  of  these  forces  acts  downward,  hence  the  moment 
is  negative. 

The  computations  for  amount  of  steel  and  the  shear  and  bond  stresses 
are  similar  to  that  for  the  left  cantilever. 

The  length  of  imbedment  necessary  to  prevent  slipping  is  not  treated  in 
the  previous  case,  so  it  may  be  given  here  in  detail. 

Area  of  concrete,  -4  =  12  X  27  =  324  sq.  in.;  area   of  steel,    -4,  -=    1.07 

1 .  07 
sq.  in.  and  ratio  of  steel,  p  —  =  0.0033.      From    table  10,  p.  519  find 

324 
the  corresponding  k  and  /.  k  =  .268,  /  =  .01 1.      From  formula  (8).  p.  420, 

since  M  =»  329000    inch    pounds,    /^  =  -  =  12  500  pounds. 

27  X   .Qi   X    1 .07 

For   this    stress    in  .♦^teel.    the   length    of   imbedment    from    table    on    pag-* 

454  is  M)  X  i   =  29  in. 

Both  cantilevers  may  be  tapered  toward  the  end  to  a  minimum  practicable 
depth,  since  the  moments  decrease  from  the  support  to  zero  at  the  end. 

Horizontal  Reinforcement  for  Temperature.  Temi)erature  reinforcement 
"3  treated  on  page  499. 


EXAMPLE  OF  RETAINING  WALL  WITH  COUNTERFORTS 

Example  2.  Design  a  reinforced  concrete  wall  with  counterforts  to  support 
a  sand  filling  20  ft.  high  above  ground,  using  same  assumptions  as  in  Exam- 
ple  r,  page  668. 

Solution.  In  this  type  of  wall  the  vertical  slab  acts  as  a  slab  sup])drted  by 
the  cf)unterforts,  the  principal  steel  being  horizontal.  The  projecting  toe 
of  the  footing  is  a  cantilever  and  the  footing  below  the  earth  is  a  slab  supported 
by  the  counterforts.  The  counterforts  tie  the  imbedded  footing  to  the  ver- 
tical slab  and  act  as  cantilevers  fixed  to  the  footing.  Design  is  shown  in  Fig. 
217.  p.  672. 

The  slabs  may  be  considered  as  partly  continuous,   using  the  moment 

wl^  wl^ 

M»= —   .     If  carefully  designed  for  negative  moment  M    =  —    might     be 
10  12 

permissible.     (See  p.  428.) 

Instead  of  forming  a  projecting  toe  as  a  cantilever,  it  is  sometimes  more 
economical  when  the  projection  is  large  to  introduce  small  buttresses  and 
construct  this  part  of  the  footing  also  as  a  partly  continuous  slab. 

The  first  step  in  the  operation  of  design  is  to  determine  the  length  of  base 
and  the  relation  between  the  projecting  toe  and  the  base  by  trial,  the  allow- 
able pressure  on  the  soil  and  the  minimum  angle  of  inclination  of  the  result- 
ant earth  pressure  being  the  determining  factors.  The  method  is  the  same 
as  for  a  T-type  wall,  as  outlined  on  page  670. 
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Spacing  of  Counterforts.  The  spacing  of  counterforts  or  ribs  may  be 
found  on  the  basis  of  minimum  material*,  from  which  8  feet  may  be  adopted. 

Vertical  WalL  The  vertical  wall  must  be  considered  in  narrow  horia^n- 
tal  strips  as  slabs  supported  by  the  counterforts,  partly  continuous,  and 
loaded  uniformly.  The  earth  pressure  changes  with  the  height,  so  that  the 
pressure  upon  the  different  strips  decreases  from  the  bottom  up.  The  pressure 
against  the  bottom  strip  as  given  on  page  672  is  1480  lb.  per  sq.  ft.,  or  123 

lb.  per  ft.  of  width  for  i -inch  of  height.     Using  i\/  -=  —  ,  A/  = = 

10  10 

9500  inch  pounds  per  inch  of  width.  Hence  (p.  4 18)  xf  -=  .118  \^q^oo  =  115 
in.;  thickness  of  wall  is  thus  13  in.,  and  area  of  steel,  -4,=  0.005  X  11.^  X  12 
«  0.69  sq.  in.  per  ft.  of  height.  Round  bars  J  in.  diameter  spaced  sJ  inches 
on  centers  may  be  used. 

For  convenience  in  constructic)n  the  thickness  of  the  "wall  may  be 
made  uniform,  and  the  spacing  of  rods  increased  with  the  decreasing  earth 
pressure,  as  shown  on  the  drawing.  The  negative  bending  moment  may  be 
provided  for  by  introducing  short  rods  in  front  of  buttresses,  or  by  bend- 
ing the   rods.     (p.  428.) 


♦  For  full  discussion,  sec  **Thc  Design  of  Retaining  Walls,''  by  H.  A.  Petterson.  Engineering 
Record,  Vol.  LVII,  1908,  p.  777;  for  practical  purposes  the  following  demonstration  illustrates 
the  ncceswry  steps.  Use  notation  page  529,  also  let  x  ■-=  spacing  of  buttresses  in  feet;  *^  =  thc 
maximum  horizontal  unit  pressure  on  vertical  wall,  which  occurs  at  the  bottom  of  the  wall.  ^,  from 
formula  (3),  page  664,is  1480  lb.  per  sq.  It.  Taking  a  strip  of  the  vertical  slab  one  ft.  in  height,  whoM 

1480  y  x^  X  11 
span  is  the  spacing  of  the  counterforts,  ihc  bending  moment  is  then  M  =  —  ^  =-  1780*^; 

the  depth  to  steel,   (p.  ^21), d  ^  .19  X.118  \    1780*   =    i«43*»  and  the  volume  per  foot  of 
length  of  wall  is X  1  X  21  -^  2.6a  cu.  ft.     Maximum  unit  weight  acting  on  horizontal  footing 

C   12c    Y    12    V   .V»  , , 

sUb  is  5  325  pounds  per  sq.  ft.     Hence  A/  -  ^  ,  J  =■  .29  X  .118  \^Si^S  X  »•**" 

2.72Jf 

—  Z.72*,  and  volume  per  foot  of  length  of  wall  is X    i    X    8.25  =-    1.9*- 

The  thickness  below  steel  is  a  constant  for  any  ^ pacing  and  therefore  need  not  be  considered  in 
fixing  the  volume. 

Assume  the  thickness   of   counterfort  as  16  in.,  and  volume  will  be  1  v  1  2 "in 

cu.  ft.,  and  for  one  foot  of  length  of  wall.  Because  of  the  greater  cost,  per  unit  of  volume, 

of  the  counterforts  over  that  of  the  slab  work  in  a  wall  of  this  type,  the    quantity  representing 
the  counterfort  volume  may  be  increased  by,  ^ay,  100'  t-    The  expression  for  this  quantity  then 

becomes  '*-  X  2.     Hence  total  volume,  ^-  2.6jr  +  1.9^:  4-         X  2 

X  X 

or  ^—  4.5*  +  -      and  ^"  4-5 2    "  ©  (for  minimum,  first  derivative  equals  zero). 

X  -»  .*  / —  7.3  ft.      For  practical  purposes,  say  8  ft. 
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Horizontal  Footing  Slab. 

This  slab  may  be  con- 
sidered as  composed  of 
narrow  strips  uniformly 
loaded  and  supported  by 
the  counterforts.  The 
loading  is  the  diflFerence 
between  the  weight  of  the 
earth  above  it  plus  the 
vertical  component  of 
the  earth  pressure,  and 
the  upward  pressure  of 
the  soil.  As  indicated 
in  the  drawing,  this  dif- 
ference is  a  maximum 
at  a  and  decreases  to- 
ward b.  In  this  case 
the  maximum  unit  load- 
ing is  5566  -  241=5325 
lb.  per  sq.ft.  The  max- 
imum bending  moment  in 
this  slab,  considering  it  as 
partly  continuous  is 
M  =    5325  X  64  X  j^ 

«  40  Soo^in.  lb.  Depth 
of  steel,  f^fi  s=  0.29  X 
0.1  i8\/4o8oo  =  21.75  in., 
hence  thickness  may  be 
taken  as  23.25  in.  The 
area  of  concrete  is  then 
261  sq.  in.,  hence  area  of 
steel  required  is  ^4^  =  1.^1 
sq.  in.,  which  is  satisfied 
by  J-in.  bars  spaced  54 
in.  on  centers.  The 
thickness  of  this  founda- 
tion slab  may  be  made  uniform,  and  the  spacing  of  the  rods  increased  as 
the  loading  decreases. 

The  negative  bending  moment  must  be  provided  for  by  introducing  at 
the  top  of  the  slab,  under  the  counterforts,  short  rods  of  equal  size  and  spac- 
ing to  the  bottom  ones  or  else  these  bottom  rods  must  be  bent  down  at  each 
counterfort.     (See  p.  428.) 

Counterforts.  A  counterfort  is  really  an  upright  cantilever  beam  sup- 
ported by  the  horizontal  foundation  slab  and  carrying  as  its  load  the  vertical 
slab  of  the  wall,  which,  in  turn,  takes  the  earth  pressure.  The  thickness  of 
the  counterfort,  which  must  be  sufficient  to  insure  rigidity  and  resist  unequal 
pressures  during  construction,  may  be  selected  by  judgment. 


Fig.  217. — Design  of  Retaining  Wall  with  Coun- 
terforts.    (5tv/>.  671.) 
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To  determine  the  quantity  of  steel  required  in  the  counterfort,  we  find  the 
horizontal  component  of  the  earth  pressure  ]^t  Umt  of  wall  to  l>e  (from  for- 
mula (2),  p.  664)  .41  X  22  X  22  X  100  X  .819  =  16  200  lb.;  hence,  the  total 
force  transmitted  to  the  counterfort,  since  they  are  spaced  8  ft.,  is  8  X  16  200 
=    I  2g  600  lb.  V,  The  bending  moment,  since  the  force  acts  at  one-third  the 

22 
height,  is  then  M  =  i2g  600  X —  X  12   =  11  400  000  in.  lb.      The  thickness 

of  the  counterfort  is  taken  at  16  in.,  the  depth  to  steel,  d  =    1 10  in.     From  ft)r- 

mula(i),p.  418,  C  =  ^    —  =  J  -'^-    "°'  -  »30-     By  interpolation  in  the 

\  -1/      Af  ^ '  4°°  ^^° 

Table  1 1  on  page  520  t)etwcen  items  3  and  4,  the  ratio  of  steel,  p  =  0.00416 
and  area  <»f  steel  -4,=  iio  <  16  x  .00416  =  7.36  sq.  in.  Six  ij-in.  round 
bars  will  satisfy  this. 

The  portion  of  the  counterfort  receiving  the  greatest  tension  is  the  inclined 
edge,  so  these  bars  are  placed  near  to  this  surface.  Besides  these  bars, 
horizontal  and  vertical  bars  are  necessary  to  tie  the  vertical  and  horizontal 
slabs  to  the  counterfort,  to  transfer  the  forces  and  provide  for  diagonal  ten- 
sion. These  bars  should  l)e  bent  into  the  slabs  to  obtain  iis  good  a  bond  as 
possible.  The  principal  tension  bars  in  the  counterforts  also  must  be  well 
imbedded  in  the  horizcmtal  foundation  slab,  and  bent  so  as  to  attain  their 
full  strength  in  tension.     The  value  of  hooking  is  discussed  on  page  466. 

COPINGS 

A  coping  may  be  formed  on  a  concrete  retaining  wall,  which  will  shed 
water  and  l<M)k  nearly  as  well  as  cut  .stone,  by  slojjing  the  top  back  from  the 
face  and  treating  surfaces  by  methods  described  on  pages  288  to  293.* 

DAMS 

Concrete  is  a  suitable  substitute  for  stone  masonr)'  (a)  in  gravity 
dams,  where  the  masonry  is  laid  in  large  masses,  whenever  the  cost  per 
cubic  yard  of  concrete  rubble  is  cheaper  than  stone  masonry  of  equal 
quality,  and  (b)  in  curtain  or  arch  dams  of  thin  section  reinforced  with 
steel. 

Concrete  of  cement,  sand,  and  crushed  stone  cannot  always  compete  in 
price  with  rubble  masonry  laid  in  cement  mortar,  because,  although  the 
labor  cost  of  laying  concrete  is  less,  more  cement  is  required  per  cubic  yard; 
but  by  introducing  large  stones  into  the  concrete,  the  percentage  of  cement 
per  cubic  yard  may  be  reduced  to  the  same  quantity  or  even  less  than  in 
water-tight  rubble  masonry.  Therefore,  the  concrete  rubble  is  apt  to  be 
the  cheaper,  since  the  cost  of  crushing  the  stone  for  the  concrete  is  small 

♦  Sec  illustration  of  form  construction  in  Engineering  News,  July  9,  1903,  p.  37. 
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compared  with  the  difference  in  expense  of  employing  skilled  masons  or 
unskilled  labor. 

Methods  of  laying  rubble  concrete  and  the  calculation  of  the  quantity 
of  cement  per  cubic  yard  are  discussed  in  Chapter  XV,  pages  300  and 
298.t  As  is  there  stated,  the  concrete  must  be  of  soft,  mushy  consistency 
so  that  the  large  stone  may  be  properly  imbedded. 

The  relative  cost  of  rubble  concrete  and  stone  masonry  depends  upon 
the  price  of  cement  at  the  work  and  local  conditions.  The  dam  at  Boonton, 
N.  J.,  a  section  of  which  is  shown  in  Fig.  219,  p.  676,  contains  240,000 
cubic  yards  of  concrete  rubble,  and  was  built  at  a  contract  price,  not 
including  the  cement,  of  $1.98  per  cubic  yard.  Only  0.6  barrels  Portland 
cement  were  used  per  cubic  yard,  although  the  proportions  of  the  concrete 
matrix  were  i:  2|:  6i.  This  small  quantity  of  cement  was  due  to  the 
large  proportion  of  stones  which  averaged  from  one  yard  to  2 J  yards 
each  and  occupied  55%  of  the  total  volume.  The  contract  price  men- 
tioned includes  the  preparation  of  the  large  stones  and  the  crushed 
stone,  and  their  transportation  from  a  quarry  three  miles  away.  It  is 
believed  by  the  authors  that  the  price  and  also  the  quantity  of  cement 
per  cubic  yard  represent  minimum  figures  in  first-class  construction,  but 
the  force  account  showed  that  the  contractor  was  making  a  fair  profit, 
and  inspection  of  the  work  and  its  water- tightness  prove  that  there  was 
no  skimping  in  the  use  of  cement.  On  this  particular  job  the  quotation 
of  the  highest  bidder  was  nearly  double  the  accepted  price. 

With  reinforced  concrete  the  engineer  is  able  to  branch  out  into  special 
types  whose  design  may  be  applicable  to  local  conditions. 

Design  of  Gravity  Dams.  A  foundation  must  be  secured  which 
will  resist  the  pressure  upon  it  and  prevent  percolation  of  water  under 
the  masonry.  The  end  connections  with  the  adjacent  soil  or  rock  must 
also  be  carefully  considered.  The  section  of  the  dam  must  be  of  such 
thickness  and  design  as  to  prevent  (i)  leakage,  (2)  overturning,  and 
(3)  sliding. 

Leakage  through  a  concrete  dam  of  gravity  section  need  only  be  con- 
sidered to  the  extent  that  no  careless  work  ])e  allowed. 

To  avoid  tension  in  the  foundation  it  is  necessary  that  the  resultant  of  all 
the  forces  of  pressure  and  weight  shall  pass  through  the  middle  third  of 
the  base.  Dangerous  sliding  need  not  usually  be  feared  if  the  dam  is  de- 
signed to  resist  overturning.  In  considering  the  resistance  of  friction,  Mr. 
Joseph    P.    Frizell*    states  that    smooth  stone    slides  on    smooth  stone 

♦  Frizeirs  "Water  Power",  p.  i«). 

fTablcs  of  Quantities  arc  given  on  pp.  236,  237. 
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under  a  horizontal  force  of  two-thirds  its  weight,  and  to  slide  on  gravel  or 
clay,  stone  requires  a  force  nearly  equal  to  its  weight. 

The  pressure  of  the  water  upon  any  submerged  surface  is  equal  to  the 
area  of  the  surface  in  square  feet  times  the  weight  of  a  cubic  foot  of  water 
times  the  depth  of  the  center  of  gravity  of  the  surface  below  the  water 
level.  This  pressure  tends  to  overturn  the  dam,  and  is  resisted  by  the 
weight  of  the  dam,  and  in  some  cases,  where  the  up-stream  face  slopes,  by 
the  weight  of  the  water  upon  the  dam. 

The  treatment  in  Frizell's  Water  Power  of  the  location  of  the  center  of 
pressure,  and  the  moment  produced  by  it,  is  especially  clear  and  practical. 
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Fig.  219.  — Section  through  Overflow  of  Boonton,  N.  J.,  Dam.      (See  ^.676.) 


fig.  219  represents  a  section  through  the  overflow  of  the  concrete  dam 
dt  Boonton,  N.  J.,  the  construction  of  which  is  described  on  page  300. 
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The  extreme  height  of  the  dam  at  the  highest  point  above  the  foundations 
is  no  feet.  An  interesting  practical  test  of  the  water- tightness  of  concrete 
occurred  when  the  reservoir  was  filled.  A  vertical  well  was  left  in  the  dam 
in  order  to  provide  access  to  two  drainage  gates,  and  although  the  water  in 
the  reservoir  is  100  feet  deep,  and  is  separated  from  the  well  by  only  5  feet 
6  inches  of  concrete  mixed  in  the  proportions  i:  2|:  6^,  the  well  remains 
entirely  dry. 

Beinforced  Dams.  The  aim  in  reinforced  dams  is  to  reduce  the  quan- 
tity and  cost  of  materials,  and  at  the  same  time  to  permit  a  much  broader 
base,  and  a  sloping  water-tight  deck  for  the  up-stream  face.  The  water 
pressure  is  thus  made  to  increase  instead  of  oppose  stability. 

A  section  of  such  a  dam  at  Schuylerville,  N.  Y.,  250  feet  long  and  25  feet 
high,  is  shown  in  Fig.  220.  The  buttresses  are  on  lo-foot  centers,  and  support 
a  deck  tapering  from  8  inches  to  12  inches  thick,  while  the  overfall  apron  is  8 
inches  thick.  A  foot-bridge  lighted  by  electric  lights  passes  through  under 
the  crest,  giving  access  from  the  mill  to  the  railway  platform  on  the  other  bank. 
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Fig. 220.  —Section  of  Reinforced  Concrete  Dam  at  Schuylerville 


(See  p.6yy.) 


Arched  Dams.  Curved  dams,  designed  in  plan  as  a  single  arch,  convex 
up-stream,  are  considered  by  foremost  authorities  to  be  of  doubtful  economy, 
as  the  extra  length  requires  more  material  than  is  saved  by  the  reduced 
cross-section. 

Recently,  a  type  of  dams  consisting  of  a  series  of  arches  supported  by 
piers  or  steel  lattice  work  has  been  suggested,  and  this  idea  may  receive 
further  development  through  the  introduction  of  reinforced  concrete. 
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A  dam  in  the  form  of  a  buttressed  wall  with  a  vertical  up-stream  surface 
has  been  suggested  by  Mr.  George  L.  Dillman,*  the  dam  in  plan  consisting 
of  parabolic  arches. 

The  design  for  a  dam  at  Ogden,  Utah,t  consists  of  a  number  of  piers, 
triangular  in  vertical  section,  forming  buttresses  to  support  an  up-stream 
sloping  face  composed  of  circular  concrete  arches  from  6  to  8  feet  thick. 
The  arches  are  designed  to  be  covered  on  their  upper  surface  with  J-inch 
steel  facing.  The  top  of  the  dam,  which  is  also  formed  by  arches  between 
the  piers,  carries  a  roadway. 

GORE  WALLS 

Concrete  is  largely  superseding  rubble  masonry  for  core  walls  in  earth 
dams  and  dikes.  The  forms  can  be  roughly  made  without  reference  to 
the  appearance  of  the  faces,  while  a  thin  wall  of  concrete  may  be  built 
water-tight  more  easily  than  one  of  rubble  masonry.  Unless  reinforced, 
core  walls  are  generally  of  the  same  thickness  as  those  of  rubble  masonry. 
The  Natural  cement  concrete  core  wall  of  the  Sudbury  Dam,  built  by  the 
Boston  Water  Commissioner  and  his  successor  uix)n  the  work,  the  Metro- 
politan Water  Board  of  Massachusetts,  is  2  feet  thick  at  the  top,  with  a  batter 
of  one  in  fifteen  on  both  faces,  until  it  reaches  a  maximum  width  of  10  feet. 
At  Spot  Pond  Reser\'oir,  several  dikes  with  core  walls  of  Portland  cement 
concrete,  of  15  to  18  feet  average  height,  are  2^  feet  in  thickness  throughout. 

The  dike  for  the  Jersey  City  Water  Supply  Company  at  Boonton,  N.  J., 
is  designed  for  a  total  height  of  54  feet.  The  lower  30  feet  is  4  feet  8  inches 
thick,  and  at  this  height  it  begins  to  batter,  so  as  to  reach  a  width  of  3  feet 
at  the  toj). 

Although  core  walls  may  often  be  economically'built  of  rubble  concrete, 
the  stones  must  be  of  smaller  size,  and  cannot  occupy  so  large  a  volume  of 
the  mass  as  in  gravity  dams,  since  the  sections  are  thinner.  In  the  construc- 
tion of  the  Boonton  Dike,  mentioned  above,  one  contractor  was  placing  rub- 
ble to  the  extent  of  20^^  of  the  total  mass,  while  another  was  placing  ^3%- 
In  the  former  case  the  stones  were  loaded  on  to  derrick  skips  and  unloaded 
by  hand;  in  the  latter  case,  they  were  hooked  by  the  derrick.  This  33% 
probably  represents  a  maximum  for  a  wall  5  feet  thick  or  less. 

Since  a  thin  wall  of  reinforced  concrete  may  be  made  equally  strong,  and 
more  elastic  than  a  thick  wall  of  plain  concrete,  reinforcement  may  event- 
ually be  employed  to  reduce  the  section,  and  therefore  the  quantity  of 
material. 

*'rr.insacti<»nf  Aiufrican  ScKiety  of  Civil  Engineers,  Vol.  XLIX,  p.  94. 

f  Henry  GoUlmark  in  Transactions  Amciican  Society  of  Civil  Engineers,  Vol.  XXXVIII,  p.  290 
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CHAPTER    XXVII 
CONDUITS  AND  TUNNELS 

Since  the  principal  stresses  in  arches  are  compressive,  concrete  is  pe- 
cuh'arly  suitable  for  all  classes  of  arched  structures.  Eccentric  loading 
may  be  provided  for  by  increasing  the  thickness  of  the  concrete  at  the 
points  of  greatest  stress,  by  steel  reinforcement,  or  by  both.  The  steel  may 
also  prevent  failure  of  thin  sections  of  the  arch  from  excessive  stresses 
due  to  suddenly  applied  loads  or  to  settlement  of  the  foundation. 

Concrete  is  supplanting  cut  stone  in  arch  bridges  because  of  its  rela- 
tive cheapness.  Although  not  entirely  acceptable  from  an  architectural 
standpoint  because  of  the  diflSculty  in  obtaining  a  satisfactory  surfacing, 
several  methods  of  treating  the  face  have  been  used  with  fair  success. 
(See  p.  288.)  This  objection  may  also  be  met  by  facing  the  arch  with  cut 
stone.     Methods  of  arch  design  are  treated  in  Chap.  XXII. 

Concrete  arches  and  conduits  are  likely  to  be  cheaper  than  brick  even 
at  the  same  price  per  cubic  yard,  because  the  greater  strength  of  the  con- 
crete makes  a  thinner  section  possible. 

Tunnels  (see  p.  689)  and  subways  (see  p.  692)  are  now  built  almost 
exclusively  of  concrete,  or  of  combinations  of  concrete  and  steel. 

CONDUITS 

Sewer  and  water  conduits  of  almost  any  size  or  shape  may  be  built  of 
concrete.  In  the  larger  sizes,  and  in  conduits  under  pressure,  steel  rein- 
forcement occasionally  may  be  advisable  from  the  standpoint  of  safety 
and  economy. 

Concrete  was  first  used  in  conduits  to  form  in  bad  ground  a  foundation 
for  a  brick  invert.  Later  it  was  adopted  instead  of  brick  for  the  entire 
arch,  and  finally,  in  many  instances,  the  brick  invert  lining  has  also  been 
replaced  by  concrete. 

While  concrete  may  not  be  preferable  to  brick  in  all  localities  and  under 
all  conditions,  its  advantages  are  sufficient  to  always  warrant  a  very  careful 
investigation  of  its  adaptability  to  the  work  in  question. 

As  far  back  as  1850  sewers  and  aqueducts  of  b^ton  or  bdton-coignet 
(see  p.  i)  8  feet  in  diameter  were  constructed  in  France.  The  material^ 
f^onsisted  of  J  part  heavy  Paris  cement,  one  part  hydraulic  lime,  and  5 
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parts  sand.*  Some  of  these  structures,  notably  the  viaduct  of  La  Vanne, 
are  said  to  have  cracked  and  flaked.f  Not  until  the  beginning  of  this 
century,  however,  v^as  concrete  extensively  used  for  conduit  construction, 
although  in  the  extreme  western  part  of  the  United  States  for  a  number 
of  years  it  had  been  employed  to  a  certain  extent  upon  irrigation  works 
for  lining  both  canals  and  tunnels,  a  thickness  of  4  or  6  inches  corre- 
sponding to  8  inches  or  two  rings  of  brick  work.  J 

Oomparison  of  Brick  and  Ooncrete  OondnitB.  Even  with  no  reinforce- 
ment Portland  cement  concrete  is  unquestionably  stronger,  when  properly 
proportioned  and  laid,  than  brickwork  of  equal  thickness.  Therefore, 
even  if  the  cost  per  cubic  yard  of  the  two  materials,  including  centering, 
is  practically  the  same,  the  concrete  is  made  more  economical  than  brick 
by  the  adoption  of  a  thinner  ring,  or  a  ring  of  varying  thickness  propor- 
tioned to  suit  the  actual  stresses. 

A  comparison  of  data  shows  that  concrete  conduits  can  be  built  at  one- 
fifth  to  one-third  less  cost  than  brick  conduits  of  equal  diameter.  Williams- 
port, §  Pennsylvania,  furnishes  an  example  where  bids  were  obtained  for 
brick,  plain  concrete,  and  reinforced  concrete.  The  contract  bids  on  the 
plain  concrete  section  averaged  considerably  less  than  the  brick,  and  the 
bids  on  reinforced  construction  the  lowest  of  the  three. 

Referring  to  the  reconstruction  of  sewers  necessitated  by  the  New  York 
Subway,  Mr.  William  Barclay  Parsons,  Chief  Engineer,  makes  the  fol- 
lowing statement  in  his  report  to  the  Board  of  Rapid  Transit  Commis- 
sioners: II 

During  the  year  1901  an  experiment  was  made  to  construct  sewers  in 
situ  in  concrete.  The  first  experiment  gave  such  satisfactory  results  that 
the  principle  has  been  extended  to  other  sewers  in  a  similar  manner  during 
the  year,  except  that  instead  of  building  the  arch  of  brick,  as  was  done  at 
first,  the  whole  sewer  in  many  cases  has  been  built  of  concrete.  The  ad- 
vantages of  this  form  of  construction  are  that  a  perfectly  smooth  surface 
is  obtained  without  joints,  with  all  connections,  curves,  cut-waters  and 
other  details  molded  to  perfect  lines,  and  that  construction  can  be  car- 
ried on  more  ra[)idly. 

♦Leonard  F.  Bcckwith  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  I,  p.  io8. 
Mr.  Beckwith  also  gives  a  table  of  strength  of  b^ton  from  Michclot. 

fO.  Chanute  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  X,  p.  307. 

jWilliam  Barclay  Parsons  in  Transactions  American  Society  of  Civil  Engineers,  Vol.  XXXI, 
p.  314.  See  also  description  of  the  lining  of  a  water  works  tunnel  with  concrete  in  Massachusetts, 
by  Desmond  Fitzgerald.  Transactions  American  Society  of  Civil  Engineers,  Vol.  XXXI,  p.  394- 
Sec  also  References,  Chapter  XXXI. 

\Engineering  News  Supplement,  Sept.  1 1,  1902,  p.  92. 

llReport  for  1902,  p.  271. 
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It  is  reported  that  these  concrete  sewers  have  cost  one-third  less  than 
brick  sewers  of  the  same  size.* 

Concrete,  especially  if  reinforced,  has  another  great  advantage  over 
brick,  in  that  it  is  able  to  withstand  internal  water  pressure. 

Water-Tightness  of  Oondnits.  Water-tightness  is  to  a  certain  extent 
dependent  upon  the  proportion  of  cement  to  sand.  If  for  a  concrete 
conduit  the  sand  and  cement  are  mixed  in  the  same  proportions  employed 
for  the  mortar  between  the  joints  in  a  brick  sewer,  the  structures  ought  to 
be  equally  imper\'ious.  For  example  —  a  i:  2J:  5  concrete  should  be  as 
water-tight  as  brick  laid  in  i :  2 J  mortar. 

If  the  concrete  invert  is  laid  in  separate  sections,  these  may  be  connected 
by  a  stepped  joint  similar  to  one  of  the  many  joints  between  the  different 
courses  in  brickwork.  A  conduit  io  resist  water  pressure  without  leakage 
must  be  longitudinally  reinforced. 

The  best  proof,  however,  of  the  practicability  of  laying  concrete  conduits 
which  will  prevent  the  percolation  of  water,  is  the  fact  that  sections  4 
inches  and  6  inches  in  thickness,  which  satisfactorily  withstand  water 
pressure,  have  been  and  are  still  being  built.f 

Lime  thoroughly  hydrated  or  slaked,  or  Puzzolan  cement,  may  event- 
ually prove  to  be  the  mopt  satisfactory  ingredient  to  mix  with  Portland 
cement  concrete  as  a  substitute  for  a  portion  of  the  cement,  its  extreme 
fineness  assisting  in  filling  the  minute  voids  and  thus  increasing  the  im- 
perviousness. 

The  general  subject  of  water-tightness  is  discussed  in  Chapter  XIX. 

Durability  of  Ooncrete  Inverts.  Concrete  inverts  have  proved  in 
practise  to  be  equal,  if  not  superior,  in  durability  to  the  best  hard-burned 
brick. 

The  hardness  and  smoothness  of  surface  obtainable  with  concrete 
reduce  the  friction  to  a  minimum  and  render  it  less  liable  to  erosion  than 
are  other  materials.  Concrete  sewers  built  at  Duluth,  Minnesota,  furnish 
a  practical  example  of  the  ability  of  Portland  cement  mortar  to  resist 
erosion.  After  twenty  years  of  wear,  they  show  no  appreciable  deteriora- 
tion or  enlargement  in  diameter,  while  brick  sewers  laid  at  the  same  time 
required  rebuilding  after  six  or  seven  years.  A  section  of  the  Duluth 
drains,  about  2  000  feet  long  and  4  feet  in  diameter,  was  built  on  a  13  per 
cent,  grade  where  the  velocity  of  the  water  was  42  feet  per  second,  with  an 
invert  of  flat  granite  flags  laid  with  i :  i  Portland  cement  joints.  The 
flow  of  water  during  heavy  storms  was  tremendous,  carrying  down  with 
it  quantities  of  sand  and  boulders,  but  after  two  years  of  wear  the  invert 

^Engineering  News,  March  6,  1901.  p.  201. 
fSec  Sewers  and  Conduits  in  References,  Chapter  XXXI. 
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showed  ridges  of  mortar  between  the  granite  flags,  indicating  that  the 
Portland  cement  mortar  was  more  durable  than  the  granite. 

Experiments  by  Mr.  Eliot  C.  Clarke  indicate  that  Portland  cement 
mortar  in  proportions  i :  2  will  withstand  erosion  better  than  either  richer 
or  leaner  mortar.     (See  p.  125.) 

Design  of  Ooncrete  Oondnits.*  The  selection  of  shapes  and  sizes  of 
conduits  suitable  for  different  flows  of  water  and  sewage  is  treated  in 
literature  on  hydraulics  and  sewerage.  If  the  material  adopted  is  concrete, 
it  should  be  of  a  minimum  thickness  consistent  with  good  workmanship, 
strength,  and  durability.  Steel  reinforcement  reduces  the  quantity  of 
concrete  required  for  the  larger  sizes,  but  for  a  diameter  of  3  feet  or  less 
there  is  no  practical  advantage  in  its  use  unless  the  conduit  is  under  pres- 
sure, because  the  minimum  thicknesses  which  can  be  advantageously  placed 
in  a  sewer  trench  are  sufficient  to  withstand  all  strains.  Even  in  larger 
conduits  the  use  of  steel  reinforcement  is  not  usually  advisable  under  ordi- 
nary conditions,  because  of  the  cost  and  the  difficulty  of  properly  placing 
the  metal. 

In  preference  to  an  entire  concrete  section,  many  engineers  advocate 
an  invert  of  one  or  sometimes  two  rings  of  brick  laid  in  a  concrete  founda- 
tion and  surmounted  with  an  arch  of  either  brick  or  concrete.  Others 
favor  a  concrete  invert  paved  with  a  granolithic  wearing  surface,  — 
thoroughly  troweled,  —  from  one-half  to  one  inch  thick. 

The  design  of  a  conduit  is  dependent  upon  the  depth  and  character  of 
the  material  through  which  it  passes,  but  a  few  typical  illustrations  may 
afford  hints  for  special  cases.  The  proportions  of  the  concrete  should  be 
carefully  determined  by  an  examination  of  the  aggregate  at  hand.  (See 
Chapter  XI,  page  183.)  A  mixture  of  one  part  packed  cement,  2  parts 
sand,  4  parts  stone  or  gravel,  is  rich  enough  for  important  work,  while 
proportions  as  lean  as  i:  4:  8  may  sometimes  be  employed  for  sub-founda- 
tions or  backing.  In  most  cases  the  selection  will  lie  between  these  two 
extremes.  Natural  cement,  because  cheaper  than  Portland,  is  especially 
adapted  for  foundations  and  filling  which  are  not  subject  to  stress  or  to 
wear.     Puzzolan  cement  is  also  suitable  in  many  instances. 

The  Weston  Aqueduct  of  the  Metropolitan  Water  Works,  Massachu- 
setts, built  on  a  gradient  of  one  in  5  000,  has  in  loose  earth  a  typical  section 
shown  in  Fig.  221.  In  compact  carlh  the  excavation  is  narrower,  and 
the  width  of  base  is  reduced  as  shown  by  one  or  the  other  of  the  dotted 
lines,  AB  or  CB.  In  embankment,  the  foundation  is  carried  lower  and 
horizontal  reinforcing  rods  are  sometimes  placed  at  intervals  just  below 
the  brick  invert  lining. 

♦Earth  pressure  on  conduits    is    discussed  on  page  693. 
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Tn  the  Chicago  Clearing  Yards*  drainage  is  accomplished  by  concrete 
sewers.  The  36-inch  and  42-inch  diameter  mains  are  8  inches  thick, 
the  48-inch  diameter  are  10  inches  thick,  and  the  84  and  90-inch  mains, 
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Fig.  221.  —  Typical  Section  of  Weston  Aqueduct  in  Loose  Earth.     (See  p.  68  2 .) 

12  inches  thick.  The  ring  in  each  size  is  of  uniform  thickness,  and 
the  lower  portions  of  the  interior  surface  are  covered  with  a  J-inch  coat  of 
plaster. 

In  large  concrete  conduits,  even  when  of  circular  shape,  and  passing 
through  material  which  needs  no  foundation,  it  is  good  practice,  whether 
or  not  reinforcement  is  employed,  to  thicken  the  walls  at  the  spring  of  the 
arch.  At  Williamsport,  Pennsylvania,  a  ii-foot  concrete  sewer,  suggested 
as  a  possible  substitute  for  a  4-ringed  brick  sewer,  was  designed  13  inches 
thick  at  the  crown  and  invert,  and  19^  inches  thick  at  the  haunches  with 
no  reinforcement. 

The  Jersey  City  Water  Supply  Company  constructed  in  1903  a  conduit 
reinforced  with  twisted  steel.  A  typical  section,  taken  through  a  manhole, 
is  shown  in  Fig.  222,  as  designed  by  Mr.  William  B.  Fuller.  Longitudinal 
reinforcement  consists  of  ,'.,-inch  rods  spaced  about  18  inches  apart,  and 
circumferential  reinforcement  is  formed  by  rings  of  |-inch  rods  about  12 
inches  apart.    Through  rock  open  cut  the  metal  was  placed  only  in  the 


♦See  article  by  E.  J.  McCaustland,  Crment,  Sept.,  1902,  p.  265. 
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arch,  and  as  far  down  on  each  side  as  the  filling  would  extend.    The  open- 
cut  conduit  is  shown  in  process  of  construction  in  Fig.  97,  page  278. 

At  Kalamazoo,  Michigan,  Mr.  George  S.  Pierson  adopted  for  a  creek 
culvert*  a  section  shown  in  Fig.  223. 
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Fig.  2 2 2.— Typical  Section  of  Jersey  City  Water  Sup- 
ply Conduit  in  I^oose  Earth.    (See  ^.683.) 

At  Grenoble,  France,t  in  1902,  a  concrete-steel  penstock  was  built  to 
withstand  a  pressure  of  65  feet  head  of  water.  The  thickness  of  wall  is 
from  8  to  10  inches,  reinforced  with  longitudinal  bars  i  to  i  inch  diameter 
and  circular  hoops  J  to  J  inch  diameter,  forming  a  mesh  about  4  inches 
square. 

Thickness  of  Oondnits.  Mr.  Fuller's  general  rule|  for  determining 
the  thickness  of  concrete  in  conduits  is  as  follows: 


If  concrete  is  not  reinforced  and  ground  is  good,  —  able  to  stand  without 
sheeting,  —  make  crown  thickness  a  minimum  of  4  inches,  and  then  one 

^Described  in  Engineering  News,  Feb.  12,  1903,  p.  163. 
•fEngineering  Record,  Mar.  7,  1903,  p.  249. 
{Personal  correspondence. 
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inch  thicker  than  diameter  of  sewer  in  feet.  Make  thickness  of  invert  same 
as  crown  plus  one  inch  except  never  less  than  5  inches.  Make  thick- 
ness at  haunches  two  and  a  half  times  thickness  of  crown,  but  never  less 
than  6  inches.     This  rule  is  expressed  in  the  following  table: 

Thickness  oj  Conduits, 


Diameter  of  Conduit. 

Thickness  of  Crown, 
inches. 

Thickness  of  Haunch, 
inches. 

Thickness  of  Invert, 
inches. 

2 

6 

12 

4 

7 

13 

6 
18 

5 

8 

14 

If  ground  is  soft  or  trench  is  unusually  deep,  these  thicknesses  must  be 
increased  according  to  experienced  judgment. 

If  reinforcement  is  used,  the  thickness  for  conduits  of  ordinary  sizes  is 
usually  determined  by  the  minimum  thickness  of  concrete  which  can  be 
laid  so  as  to  properly  imbed  the  metal.  This  minimum  for  the  large  diam- 
eters where  steel  is  advisable  may  be  taken  as  6  inches. 

Methods  of  Gondnit  Gonstruction.  There  are  four  general  methods 
of  construction  of  concrete  conduits:  (i)  The  lower  portion  of  the  invert  is 
laid  by  template  and  the  remainder  of  the  circle  by  centering.    (2)  The 
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Fio.  223.  —  Creek  Culvert  at  Kalamazoo,  Mich.     (See 
^684.) 

invert  is  formed  by  an  inverted  center,  and  the  arch  by  an  upright  center. 
(3)  A  center  the  size  of  the  entire  sewer,  but  with  a  removable  bottom,  is 
placed,  the  sides  and  arch  are  built,  and  then  the  bottom  of  the  center  is 
removed,  and  the  invert  is  laid.  (4)  The  entire  sewer  is  formed  as  a 
monolith.  The  size  of  the  sewer  and  the  character  of  the  work  influences 
the  choice  of  method. 
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If  the  invert  is  to  have  a  brick  lining  or  a  granolithic  finish,  after  exca- 
vating the  material  to  the  required  grade  and  shape,  profiles  or  templets 
are  placed  in  advance  of  the  finished  concrete,  and  the  surface  is  formed 
with  the  aid  of  a  straight-edge  placed  longitudinally  from  the  finished 
concrete  to  the  nearest  template.  If  the  sides  run  up  sharply,  as  in  a  small 
sewer,  the  concrete  may  be  held  in  place  by  strips  of  lagging,  2 -inch  by 
2-inch  for  a  very  small  sewer,  or  wider  for  a  larger  size.  This  lagging 
rests  at  one  end  on  the  finished  concrete,  and  at  the  other  end  on  the  tem- 
plate, and  is  placed  as  the  work  progresses.  In  horseshoe  sewers  the  in- 
vert may  be  shaped  with  templates  and  straight-edge,  and  the  side  walls 
laid  back  of  plank  forms. 

One  of  the  simplest  methods  of  constructing  a  small  sewer  whose  invert 
is  to  be  entirely  of  concrete,  without  reinforcement,  is  that  adopted  by  the 
New  York  Transit  Commission.*    The  process  is  described  as  follows: 

Previous  to  setting  the  invert  form  in  place  for  constructing  a  length  of 
invert,  concrete  was  placed  on  the  bottom  of  the  trench  in  a  layer  thick 
enough  to  bring  its  top  surface  up  to  within  from  J-inch  to  ^-inch  of  flow- 
line  grade.  To  insure  the  accuracy  of  this  work  and  also  to  insure  the 
accurate  alignment  of  the  form  a  template  was  suspended  from  the  trench 
timbering  and  adjusted  to  line  and  grade.  After  placing  the  bottom  layer 
of  concrete  the  form  (a  center  1 2  feet  in  length)  was  accurately  set  in  posi- 
tion by  resting  its  rear  end  on  the  end  of  the  last  completed  invert  and 
supporting  its  forward  end  on  a  foundation  accurately  set  in  grade.  The 
flow-line  was  then  accurately  formed  by  filling  the  space  between  the 
bottom  of  the  form  and  the  concrete  foundation  layer  with  a  mortar  of  one 
part  Portland  cement  to  one  part  sand.  The  form  was  then  firmly  braced 
in  position  by  struts  nailed  to  the  trench  sheeting,  and  vertical  planking 
was  set  up  to  form  the  outside  of  the  spandrel.  The  concrete  was  then 
placed  and  carefully  rammed  against  the  form  so  as  to  insure  a  smooth 
surface.  The  invert  concrete  was  composed  of  one  part  Portland  cement, 
two  parts  sand  and  four  parts  broken  stone  to  pass  a  i-inch  ring.  This 
mixture  was  placed  (not  dropped)  into  position  and  carefully  rammed. 
The  ends  of  each  successive  section  of  invert  were  mortised  to  insure  a 
firm  and  intimate  connection  with  the  next  section,  and  2  by  4-inch  strips, 
laid  longitudinally  along  the  center  of  the  tops  of  the  side  walls  of  the  invert 
section,  formed  mortises  for  bonding  the  arch  ring  to  the  invert.  The 
forms  were  left  in  place  at  least  24  hours  to  allow  the  concrete  to  set 
After  the  invert  was  set  and  the  form  withdrawn  a  thin  cement  wash  was 
brushed  over  its  surface  to  smooth  any  slight  roughness.  This  work  gave 
a  surface  almost  polished  in  comparison  with  the  best  brickwork. 

This  method  of  procedure  aff'ords  no  opportunity  of  troweling  the  surface^ 
but  in  a  sharply  curA'ed  invert  it  is  diflScult  to  use  a  trowel.    The  plan 

^Rn^ineerin^  Xews,  Mar.  6,  1902,  p.  199. 
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described  is  not  suitable  for  a  large  reinforced  sewer  because  so  much  time 
is  required  to  set  the  center  and  the  steel  that  the  layer  of  concrete  in  the 
bottom  sets  too  hard  to  unite  with  the  mortar  finishing  coat. 

In  a  large  conduit  the  smoothest  and  best  wearing  surface  is  obtained  by 
laying  a  comparatively  narrow  strip  of  invert  by  means  of  profiles  or 
templets  and  straight-edge,  and  troweling  it.  If  desired,  a  granolithic  (or 
mortar)  finish  may  be  given,  but  with  thorough  troweling,  excellent 
results  are  secured  with  concrete.  The  arch  center,  which  in  such  cases 
must  be  nearly  a  complete  cylinder,  is  placed  after  the  strip  of  invert 
concrete  has  set,  mortar  is  spread  on  the  edges  of  the  invert  strip  already 
laid,  and  the  circle  is  completed  with  fresh  concrete.  A  longitudinal  groove 
also  assists  in  forming  a  tight  joint. 

To  avoid  this  joint,  a  similar  plan  has  been  followed  to  that  just  de- 
scribed, except  that  the  form,  which  is  a  complete  cylinder  open  at  the 
bottom,  is  placed,  t)efore  laying  any  concrete,  upon  concrete  blocks  pre- 
viously prepared  in  molds  and  then  laid  in  the  bottom  of  the  trench. 
The  lowest  strip  of  invert  is  not  laid  until  after  the  sides  and  arch  are  in 
place,  the  concrete  for  it  behig  let  down  through  holes  left  in  the  crown 
for  the  purpose,  and  troweled  as  thoroughly  as  the  obstructiojis  of  the 
forms  will  permit.  v  '^ 

It  would  at  first  appear  that  the  sewer  could  more  readily  be  made 
monolithic  by  placing  a  complete  cylinder  and  pouring  concrete  around  it 
for  the  invert  arch.  The  objection  to  this,  however,  is  the  great  difficulty 
in  placing  the  concrete  in  the  extreme  bottom,  and  also  the  tendency  of 
the  center  to  ** float"  from  the  upward  pressure  of  the  concrete.  This 
difficuhy  is  also  encountered  to  a  less  extent  in  the  method  described  in 
the  preceding  paragraph. 

In  a  sewer  whose  invert  and  arch  are  constructed  separately,  the  arch 
centers  are  made  and  placed  as  for  brick,  except  that  a  smoother  and 
tighter  surface  is  necessary,  and  the  forms  are  oiled  to  prevent  adhesion. 
A  covering  of  sheet  metal  has  often  been  successfully  used.  In  order  to 
lay  the  concrete  of  the  arch  sufficiently  wet  to  obtain  a  smooth  surface,  an 
outside  set  of  forms,  open  at  the  crown,  is  usually  essential. 

The  laying  of  a  large  water  conduit  for  the  Jersey  City  Water  Supply 
Company  is  illustrated  in  Fig.  97,    page  278. 

If  a  plaster  finish  is  required  by  the  specifications,  the  mortar  may  be 
spread  upon  the  arch  center  before  placing  the  concrete,  or  troweled  on  to 
the  intrados  after  the  completion  of  the  work.  In  the  aqueduct  of  the 
Metropolitan  Water  Works,  Massachusetts*  (see  Fig.  221,  p.  683),     a 

•Third  Annual  Report,  Mctropo'itan  Water  Board,  1898,  p.  56. 
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Portland  cement  wash  was  first  used  on  the  Portland  concrete  arch,  but 
it  was  afterwards  found  that  thin  plastering  gave  better  results.  The 
plastering  was  put  on  to  increase  the  water-tightness  and  to  make  a  smoother 
surface.  As  a  rule,  the  authors  do  not  consider  it  necessary  or  advisable  to 
plaster  the  arch. 

Oondnit  Forms.  The  construction  of  forms*  so  that  they  may  be  readily 
"struck  "  and  removed  requires  considerable  ingenuity  and  design.  Invert 
centers  for  a  small  sewer,  designed  by  Mr.  William  G.  Taylor  and  em- 
ployed in  the  Medford,  Massachusetts,  sewers,  are  illustrated  in  Fig.  224. 


Fig.  224.  —  Center  for  Invert  of  30-inch  Sewer  at  Medford,  Mass.     (6Ve  ^.688.) 


Conduits  in  Tunnel.  The  methods  of  construction,  except  as  regards 
the  handling  of  the  concrete,  are  substantially  the  same  in  tunnel  as  in 
open-cut.  It  is  generally  necessary,  however,  to  provide  loose  longitudi- 
nal lagging  for  the  arch,  and  place  it  stick  by  stick  as  the  concrete  is  laid. 
The  extreme  crown  or  key  for  a  width,  say,  of  2  feet,  is  most  easily  laid 

♦Varioos  styles  are  referred  to  under  "  Forms"  in  References,  Chapter  XXXI. 
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upon  cross  strips  or  short  segments  in  the  same  way  that  a  brick  arch  in 
tunnel  is  keyed.  The  concrete  for  the  key  must  be  mixed  fairly  dry,  and 
rammed  lengthwise  of  the  tunnel. 

The  tunnel  section  of  the  conduit  of  the  Jersey  City  Water  Supply 
Company  is  similar  in  inside  dimensions  to  the  of)en-cut  section.  (Fig. 
222,  p.  684.)  It  is  plain  concrete  with  no  reinforcement.  The  thickness 
of  the  arth  and  sides  is  8  inches  and  of  the  invert  6  inches,  but  points  of 
rock  are  allowed  to  jut  into  this  section  "provided  a  minimum  thickness 
of  6  inches  is  maintained  in  the  arch,  and  of  3  inches  in  the  sides  and  bot- 
tom." 

TUNNELS 

The  general  principles  of  design  and  methods  of  construction  for  large 
railway  tunnels  are  similar  to  those  for  sewer  and  water  conduits.  The 
external  strains  are  of  course  greater  and  must  be  provided  for  according 
to  local  conditions.  In  some  cases  water-tightness  is  essential;  in  others, 
which  compose  the  large  majority,  the  drift  is  through  dry  material,  and 
the  ballast  may  be  laid  directly  upon  the  bottom. 

Tunnel  Design.  The  standard  section  of  a  double-track  tunnel  of  the 
Pittsburgh,  Carnegie  &  Western  R.  R.*  has  an  arch  26  inches  thick  and 
side  wall  laid  on  a  batter,  inside,  of  one  inch  to  the  foot,  and  of  such  thick- 
ness as  to  reduce  to  26  inches  at  the  springing  line. 

The  standard  section  of  single  archf  in  the  New  York  Subway  for  a 
tunnel  25  feet  wide  is  18  inches  at  the  crown.  In  rock  drift  this  thickness 
is  carried  down  to  the  springing  line,  from  which  point  the  inside  face  is 
battered  inward.  In  deep  open-cut  construction  the  arch  is  thickened  at 
the  haunches  to  about  4  feet,  and  the  outside  of  the  wall  is  waterproofed. 

The  East  Boston  Tunnel,  completed  in  1904,  is  shown  in  section  in 
Fig.  225.  The  sketch  also  illustrates  the  general  construction  of  steel 
framework  and  lagging  which,  after  completion,  were  entirely  removed. 
The  invert  between  A  and  B  was  laid  after  the  rest  of  the  section  was 
complete.    The  method  of  carrying  on  the  work  is  described  on  page  691. 

The  approaches  to  the  Harlem  River  TunnelJ  of  the  New  York  Subway 
were  excavated  in  open-cut,  then  roofed  over,  and  the  tube  thus  formed 
pumped  out.  The  section  of  this  tunnel  under  the  river  is  lined  with  cast- 
iron  segments. 

The  single-track  tubes  of  the  Pennsylvania  R.  R.  tunnels§  under  the 

^Engineering  News,  May  11,  1903,  p.  447. 

•fContract  Drawiag  No.  C  9. 

{George  S.  Rice  in  Journal  Association  of  Engineering  Societies,  Dec,  1901,  p.  214, 

iEngineering  News,  Oct.  8,  1903,  p.  '^27. 
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channel  of  the  Hudson  River  at  New  York  City  are  designed  with  a  cast 
iron  shell  made  in  segments  bolted  together  and  lined  on  the  inside  with 
concrete  2  feet  thick. 

Methods  of  Tunnel  Gonstrnction.  Concrete  side  walls  and  arches  in 
tunnels  constructed  without  the  use  of  compressed  air  are  laid  by  means  of 
forms  and  centers,  whose  design  varies  with  the  character  of  the  excavation 


Fig.  225.— Section  of  East  Boston  Tunnel  during  Construction.     (See  ^.601.) 

and  the  general  arrangement  of  the  structural  machinery.*  To  provide 
clearance  so  that  the  arch  center  may  be  lowered  and  moved  ahead,  the 
side  walls  may  be  carried  up  above  the  springing  line.  For  supporting 
the  center,  a  temporary  frame  consisting  of  a  timber  resting  on  posts  is 
set  up  close  to  each  side  wall,  and  the  center  is  jacked  up  to  line  and  sup- 
ported by  wedges.  By  placing  the  side  timbers  in  advance,  the  arch  may 
be  hauled  ahead  on  rollers  by  hand  tackle  or  hoisting  engine. 

♦In  the  serial  on  The  New  York  Rapid  Transit  Railway,  Engineering  News,  Sept.  1 8  and 
•  Oct.  8,  1902,  are  excellent  descriptions  with  sketches  and  illustrations  of  the  methods  of  coostnic* 
tion  on  one  of  the  sections  of  the  New  York  Subway  and  in  the  Harlem  Tunnel.    Sec  Reference* 
lor  further  examples. 
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The  East  Boston  Tunnel,  shown  in  Fig.  225,  is  an  interesting  illustra- 
tion of  a  tunnel  entirely  of  concrete  built  with  the  aid  of  compressed  air.* 
Two  side  drifts,  solidly  timbered,  were  kept  from  60  to  150  feet  in  advance 
of  the  shield,  so  that  the  concrete  side  walls,  which  were  built  in  these  to  a 
height  of  about  16  inches  below  the  springing  line  of  the  arch,  had  an  op- 
portunity to  set  for  about  ten  days  before  the  shield  reached  them.  The 
shield,  resting  on  rollers,  moved  along  on  these  side  walls,  and  the  main  ex- 
cavation was  made  under  it.  The  concrete  arch  was  built  under  the  tail 
end  of  the  shield,  in  lengths  of  30  inches,  as  soon  as  the  earth  was  removed. 
The  shield  was  forced  ahead  by  16  hydraulic  jacks,  acting  against  the  cast- 
iron  cruciform  push  rods,  3  inches  in  diameter,  shown  in  the  drawing,  which 
were  placed  in  the  concrete  in  30-inch  lengths,  so  as  to  form  continuous 
rods  the  entire  length  of  the  tunnel.  The  supports  for  the  centering  con- 
sisted of  steel  ribs,t  ^^  shown  in  the  figure,  placed  2  J  feet  apart,  and  sup- 
porting 4-inch  lagging,  against  which  the  concrete  was  laid.  Portland 
cement  grout,  usually  i  cement  to  2  fine  sand,  was  forced  in  on  top  of  the 
arch  so  as  to  form  a  film  about  i\  inches  thick.  The  invert  was  laid  as  the 
shield  progressed.  The  progress  of  excavation  and  lining  in  May,  1901, 
was  about  6  feet  in  twenty-four  hours,  about  60  men  being  then  employed 
on  each  of  the  two  shifts. 

The  specifications  for  the  East  Boston  TunnelJ  limited  the  sizes  of  the 
gravel  to  2  inches,  and  stated  that  5%  only  should  be  less  than  i  inch. 
The  proportions  required  that  "to  each  123  pounds  of  dry  Portland  cement 
there  shall  be  2^  cubic  feet  of  sand  and  4  cubic  feet  of  gravel,  and  such  a 
proportion  of  water  as  the  engineer  shall  from  time  to  time  determine. 
The  sand  and  gravel  shall  not  be  packed  more  closely  for  the  above  meas- 
urements than  is  done  by  shoveling  in  a  dry  state  into  a  measuring  box.'* 
Compensation  was  awarded  the  contractor  when  these  proj)ortions  were 
varied.    Crushed  stone  screenings  were  largely  used  instead  of  sand. 

Closing  Leaks.  In  the  East  Boston  Tunnel  a  layer  of  neat  cement 
mortar  was  spread  uj)on  a  surface  of  old  concrete  before  laying  a  new 
section,  but  even  this  did  not  prevent  slight  percolation  of  water  at  these 
joints  after  the  removal  of  the  air  pressure.  Although  the  leakage  through 
these  was  almost  inappreciable,  they  gave  the  walls  a  somewhat  unsightly 
appearance,  and  to  stop  them  holes  6  inches  or  less  in  depth  were  drilled  in 
the  concrete,  and  |-inch  pipes  inserted,  through  which  neat  cement  grout 
was  forced  by  a  power  pump.    The  leakage  in  September,  1904,  in  1.4 

^Howard  A.  Carson  in  Journal  Association  of  Engineering  Societies,  Dec,  1902,  p.  205. 

-(-Ribs  were  of  wood  on  one  of  the  sections. 

tConstruction  Contract,  Boston  Transit  Commission,  Section  B,  East  Boston  Tunned  190a 
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miles  of  tunnel, — over  one-half  mile  being  directly  under  the  harbor, —  was 
not  more  than  7  to  8  gallons  per  minute. 

SUBWAYS 

Subways  are  technically  distinguished  from  tunnels  as  constructions  in 
open-cut  instead  of  drift,  although  portions  of  a  subway  are  often  really  of 
tunnel  construction.  The  term  subway  is  applied  to  accessible  conduits 
for  water  mains,  electric  cables,  etc.,  as  well  as  to  underground  passages 
for  traffic,  but  it  will  be  considered  here  in  the  latter  sense  only. 
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Fig.  226. — ^Typical  Section  of  Reinforced  Concrete  Construction  in  New 
York  Subway.     {See  p.  692.) 

Subway  Design.  To  save  the  headroom  required  by  a  circular  arch, 
the  roof  of  the  subway  is  usually  made  flat.  The  older  p>ortion  of  the  New 
York  subway  is  built  with  a  framework  of  steel  I-beams,  the  bents  being 
spaced  about  5  feet  apart  and  the  roof  formed  by  arches  of  concrete*  sprung 


*  Concrete  has  superseded  brick  for  such  arches. 
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between  the  lower  flanges  of  the  cross  girders,  which  are  also  completely  im- 
bedded in  concrete.  The  walls  are  of  concrete,  15  inches  thick,  forming 
arches  between  and  imbedding  the  posts. 

The  typical  design  of  the  Philadelphia  subway  is  reinforced  concrete 
throughout,  except  that  steel  columns  incased  in  concrete  are  used  for  the 
supports  between  the  tracks.  The  walls  are  longitudinally  reinforced  to 
prevent  shrinkage  or  temperature  cracks  with  about  i\  of  i  %  of  steel,*  and 
this  was  found  suflicient  to  prevent  all  except  very  small  cracks,  so  that  the 
structure  is  practically  dry  even  although  the  backfilling  may  retain  con- 
siderable moisture  above  the  levd  of  the  underdrains. 

The  more  recent  portions  of  the  New  York  subway  also  are  entirely 
of  reinforced  concrete,  the  typical  designf  in  1909  being  shown  in  Fig. 
226,  page  692. 

During  the  course  of  construction  in  New  York  it  was  decided  to  widen 
one  of  the  portions  already  complete.  The  contractors  moved  the  concrete 
side  walls  and  roof,  275  feet  long,  bodily,  without  injury  J. 

DESIGN   OF    CONDUITS 

The  external  pressure  on  structures  buried  in  the  ground  is  very  indefinite, 
def)ending  not  only  upon  the  character  of  the  fill,  but  also  upon  the  method 
of  excavating  and  filling  the  trenches  and  tamping  the  filling.^ 

For  small  depths  up  to  3  feet  the  sum  of  the  weight  of  the  earth  and  the 
live  load  may  be  taken  as  acting  on  the  structure.  For  larger  depths, 
however,  the  sum  of  these  two  forces  would  be  excessive,  and  may  be 
decreased.  According  to  Mr.  Fruhling§  the  effect  of  the  live  load  decreases 
as  a  parabola  until  it  is  zero  at  16^  feet,  and  may  be  represented  by  formula 
(i)  using  notation  below.  |1 

(16.S  -  hy     .  , 
q^^w  {h  —  oo,6h^  +  0.0012/i^)     (i)     and  ^2  =^ 7  ~    ~     '^^ 

The  weight  of  the  earth  increases  only  toadepthof  about  i6i  feet  accord- 
ing to  formula  (2)  and  is  constant  for  larger  depths. 

The  sum  of  the  force  q,  and  qz  thus  found  gives  the  working  load  per 
square  foot.     Allowance  should  be  made  for  impact  when  necessary. 

♦Personal  correspondence  with  Mr.  Charles  M.  Mills,  Principal  Assistant  Engineer. 

f  Presented  by  courtesy  of  Mr.  Henry  B.  Seaman,  Chief  Engineer. 

t  See  descriptions  and  illustrations  in  Engineering  News,  June  ii,  1903,  p.  515. 

^  For  an  excellent  treatment  of  this  subject  with  formulas  for  moments,  sec  "Tests  of  Cast- 
iron  and  Reinforced  Concrete  Culvert  Pipe,"  by  Aithur  N.  Talbot,  University  of  Illinois,  Bulletin 
No.  22,  1908. 

§  Handbuch  fiir  Eisenbetonbau,  Band  III,  p.  510. 

^,  Notation,  qi  =  pressure  per  sq.  ft.  due  to  dead  load;  92  =  /  pressure  per  sq.  ft.  due  to  live  load; 
w  =»  weight  of  earth  per  cu.  ft.;  ^  =  unit  hve  load;     h  =  depth  in  ft. 
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OondidtB  with  Arch  Top  Only.  The  computation  of  the  axch  is  similar 
to  that  for  an  arch  bridge,  and  is  given  in  Chapter  XXII.  The  loads 
are  carried  to  the  sides  of  the  arch  conduit,  which  act  as  abutments.  Ex- 
perience indicates  that  it  is  not  safe  to  count  to  a  large  extent  upon  the  filling 
at  the  sides  of  the  conduit  to  prevent  them  from  cracking. 

Longitudinal  bars  should  be  introduced  to  assist  in  providing  for  unequal 
settlement  as  well  as  to  resist  temperature  stresses. 

Circular  Pipes.  Under  vertical  forces  the  maximum  positive  moment  acts 
at  the  top  and  bottom  of  the  pipe  and  produces  tension  on  the  inside  surface, 
and  the  maximum  negative  moment  acts  on  the  sides,  causing  tension  on 
the  outside  surface*.    Double  reinforcement  however  is  usually  introduced. 

Rectangulu:  OondidtB.  Square  and  rectangular  conduitsf  are  designed 
as  rigid  frames  loaded  by  weight  of  earth  and  live  load  acting  on  upper  hori- 
zontal slab,  reaction  acting  on  lower  horizontal  slab,  and  earth  pressure 
acting  on  sides  of  conduits.  The  stresses  may  be  computed  as  in  ordinary' 
slabs  (see  page  421)  after  determining  the  moment  by  formulas  given  below. 

Let 
A/,  =  negative  moment  at  the  four  comers  and  at  the  center  of  vertical 

slabs,  caused  by  vertical  loads. 
1/2  =  positive  moment  in  the  center  of  the  lower  or  up|>er  slab,  caused  by 

vertical  loads. 
IiJf^  =  moment  of  inertia  of  horizontal  and  of  vertical  slabs,  respectively. 
ijt  =  span  of  horizontal  and  of  vertical  slabs,  respectively. 
w  =^  uniformly  distributed  load. 
Then 

M,  =  —   ,,     /".  ,-  (3)  and  M,  =      -  -  M,  (4) 

12    II  ^-\- It  1 1  8 

The  formulas  apply  to  vertical  loads  as  indicated  above. 

For  earth  pressure,  assuming  it  as  uniformly  distributed,  these  same  for- 
mulas may  be  used,  but  the  earth  pressure,  which  acts  at  right  angles  to 
the  vertical  load,  causes  positive  moment,  M2,  in  center  of  vertical  slabs  and 
negative  moment,  A/,  at  comers  and  also  at  center  of  horizontal  slabs.  For 
the  earth  pressure  moments  /  and  h  must  be  transposed.  The  moments, 
Ml  and  3/^,  due  to  earth  pressure  must  be  computed  separately  and  then 
may  be  combined  with  iV/^  and  if,,  respectively,  due  to  vertical  loads.  The 
moments  to  be  combined  are  of  opposite  signs  and  their  sum  may  not  repre- 
sent the  most  unfavorable  condition,  which,  of  course,  must  be  selected. 

♦  Sec  footnote  f  page  693. 

f  A  tabi?  of  dimensions  and  reinforcement  for  square  and  for  rectangular  conduits  under 
diflferent  conditions  is  given  by  Sanford  E.Thompson  in  "Concrete  in  Railroad  Construction,"  pub- 
lished by  the  Atlas  Portland  Cement  Co. 
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CHAPTER  XXVIII 
RESERVOIRS  AND   TANKS 

A  new  field  has  been  developed  for  concrete  design  in  the  building  of 
covered  reservoirs  and  filtration  plants  for  water  purification  works. 
Plain  or  reinforced  concrete  is  now  commonly  employed  for  the  floors, 
columns,  vaulted  roofs,  tanks,  and  filter  basins.  The  Filtration  Works  at 
Little  Falls,  N.  J.,*  furnish  a  modem  example  of  such  construction.  For 
open  reservoirs,  concrete  is  frequently  substituted  for  stone  masonry  both 
in  the  retaining  walls  and  core  walls,  and  also  is  used  for  lining  the  bottom. 

Concrete  tanks  are  used  not  only  for  water  but  for  chemicals. 

OPEN  BE8EBVOIB8 

The  principles  of  design  and  construction  of  retaining  walls  have  already 
been  discussed  in  Chapter  XXVI.  The  contraction  cracks,  which  are 
almost  certain  to  occur  in  long  walls  of  any  class  of  masonry,  may  be 
provided  for  by  some  form  of  expansion  joint.  Cut-off  walls  of  clayf  may 
be  placed  to  prevent  the  passage  of  water  through  these  vertical  joints,  or 
open  wellsj  may  be  left  at  intervals  in  the  walls,  and  after  setting  for  a 
month  or  more  filled  with  concrete.  This  concrete  filling  is  placed  pref- 
erably upon  a  cold  day,  when  the  contraction  in  the  wall  is  greatest. 

The  lining  for  the  bottom  depends  upon  the  character  of  the  underlying 
soil  or  rock.  Usually  a  layer  of  i:  2J:  5  concrete  4  to  8  inches  thick,  if 
properly  laid  and  troweled,  will  provide  a  lining  sufficiently  imf)ervious 
for  practical  purposes.§ 

In  small  reservoirs,  where  earth  and  rock  meet  so  as  to  present  danger  of 
unequal  settlement  and  consequent  serious  leakage,  a  strip  of  reinforcing 
metal  may  be  placed  over  the  line  of  division. 

OOVEBED  RESERVOIRS 

A  common  type  of  design  for  covered  reservoirs  consists  of  a  concrete 
bottom,  underlaid,  where  necessary,  with  12  to  16  inches  of  clay  puddle 

^Transactions  American  Society  of  Civil  Engineers,  Vol.  L,  p.  394. 

fSee  paper  by  Chas.  W.  Paine  in  Journal  Association  of  Engineering  Societiev,  October,  1902, 
p.  151. 

^Transactions  American  Society  of  Civil  Engineers,  Vol.  L,  p.  406. 
|For  other  methods  of  lining  see  Chapter  XIX  on  water-tightness. 
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and  laid  in  the  form  of  inverted  groined  arches.  Piers  of  concrete  or  brick 
rest  upon  the  thick  haunches  of  the  arches,  and  the  roof  is  formed  of 
groined  arches  supported  by  the  piers  and  covered  with  a  layer  of  earth. 
For  the  prevention  of  leakage,  the  principles  already  discussed  in  Chapter 
XIX,on  Water-tightness,  are  applicable.  The  contraction  of  the  concrete 
is  a  common  source  of  cracks,  but  when  comparing  concrete  with  other 
kinds  of  masonry,  it  must  be  noted  that  concrete  is  no  more  liable  to  tem- 
perature contraction  than  brick  and  stone,  the  brick  division  walls,  for 
instance,  of  the  Albany  Filtration  Plant,*  showing  cracks  similar  in  num- 
ber and  appearance  to  the  cracks  in  the  outside  concrete  walls. 

Reservoir  Walls.f  Since  the  walls  are  supported  at  the  top  by  a  roof, 
there  is  less  danger  of  overturning,  and  thinner  sections  may  be  used  than 
for  open  reservoirs.  This  class  of  structure  also  presents  opportunity  for 
thin  walls  reinforced  with  steel. 

Walls  of  plain  concrete  for  shallow  reservoirs  or  filter  beds  are  frequently 
2  feet  to  2  feet  6  inches  at  the  top,  with  a  batter  on  the  outside  of  i  in  10. 

The  wall  of  a  circular  reservoir  supporting  a  dome-shaped  roof  should 
be  reinforced  at  the  top  with  one  or  more  rings  of  steel  to  resist  the  thrust. 

Methods  of  forming  expansion  joints  for  open  reservoir  walls,  described 
on  page  695,  are  also  applicable  to  covered  reser\'oirs. 

Reservoir  Piers.  The  dimensions  of  the  piers  are  readily  calculated 
after  designing  the  roof  and  determining  its  weight,  and  the  weight  of  the 
earth  covering.  In  concrete  piers  of  dimensions  suitable  for  reservoirs,  a 
working  pressure  of  400  pounds  per  square  inch  may  be  safely  allowed 
when  the  proportions  of  the  concrete  are  i:  2^:  5. 

A  floor  of  inverted  groined  arches  will  distribute  the  pressure  of  the  piers 
if  the  soil  is  unstable.  In  some  cases  it  may  be  necessary  to  place  rein- 
forcing steel  in  the  footing  (see  design  of  column  footings  on  page  644)  to 
prevent  unequal  settlement. 

In  ordinary  cases  no  reinforcing  steel  is  needed  in  the  piers.  However, 
if  the  load  upon  them  is  extra  heavy  and  the  reduction  of  their  dimensions 
is  of  importance,  steel  may  be  introduced  to  assist  in  carrying  the  com- 
pression. (See  p.  489.)  Also,  if  the  columns  are  of  considerable  height, 
say,  over  12  feet,  a  small  rod  near  each  comer,  with  occasional  horizontal 
hoops,  may  be  placed  as  described  on  page  624. 

Reservoir  Floors.    The  floor  should  be  smooth,  fairly  impervious,  and 

♦Transactions  American  Society  of  Civil  Engineers,  Vol.  XLITT,  p.  282. 

■{■Methods  of  calculating  the  wall  pressure,  the  amount  of  reinforcement  required,  as  "weU  as 
other  tables  and  data  relating  to  covered  reservoir  construction,  arc  given  in  a  paper  on  Covered 
Reservoirs  and  Their  Design,  by  Freeman  C.  Coffin  in  Journal  Assodation  Engineering  SocietieSt 
July,  1899,  P-  '• 
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strong  enough  to  resist  the  upward  water  pressure  from  the  underlying  soil 
when  the  reservoir  is  emptied.  Mr.  Coffin*  considers  a  thickness  of  3  or 
4  inches  sufficient  when  the  soil  is  so  compact  that  there  is  no  danger,  when 
empty,  of  pressure  from  without.  In  pervious  earth  he  suggests  6  inches 
of  concrete  for  heads  as  great  as  20  feet. 

Inverted  groined  arches  for  the  floor  not  only  distribute  the  pressure  of 
the  piers,  but  also  present  increased  thickness  of  concrete  around  the  piers 
where  there  is  most  danger  of  unequal  settlement,  give  a  minimum  vol- 
ume of  concrete,  and  afford  channels  for  the  passage  of  the  water  when  the 
reservoir  is  emptied. 

The  groined  arches  are  laid  in  alternate  diamonds  before  the  piers  are 
built,  so  that  each  pier  will  rest  upon  the  corners  of  four  diamonds.  The 
method  of  laying  the  floor  arches  at  the  Albany  Filtration  Worksf  is 
illustrated  in  Fig.  227. 


Fig.  227. —  Reservoir  Floor.     {See  ^.697.) 

Before  the  concrete  has  set,  the  surface  may  be  covered  with  a  grano- 
lithic or  mortar  finish,  as  in  sidewalk  construction  (see  p.  600),  or  it  may 
be  simply  troweled.  Methods  of  treating  joints  between  blocks  and  other 
means  of  waterproofing  are  discussed  on  page  346. 

*See  second  footnote  on  p.  696. 

j-Allen  Hazen  in  Transactions  American  Society  of  Civil  Engineers,  Vol  XLIII,  p.  262. 
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Besenroir  Roofs.  Groined  elliptic  arches*  axe  especially  suited  to 
reservoir  roofs  because  requiring  the  minimum  volume  of  concrete  to 
support  their  own  weight  and  the  weight  of  the  earth  above  them. 

Mr.  Coffinf  says  that  the  cost  per  cubic  yard  of  groined  arches  of 
concrete  is  about  one-half  that  of  brick  masonry.  Although  the  centering 
costs  more  than  brick  because  a  tight  surface  is  necessary,  the  brickwork 
is  more  expensive  on  account  of  the  great  amount  of  cutting  required. 
He  further  states  that  "the  cost  of  the  centering,  their  supports,  placing 
and  removing  them,  is  from  15  to  20  cents  per  square  foot  for  the  interior 
surface  of  the  reservoir  if  it  is  all  centered  at  once.  "J 

Mr.  Leonard  Metcalf  has  compiled  a  table§  of  data  relating  to  reser\'oirs 
in  the  United  States  covered  with  groined  arches,  which  shows  a  range  in 
span  of  arch  from  10  feet  6  inches  to  16  feet,  a  rise  varying  from  one  foot 
6  inches  to  4  feet,  and  a  thickness  at  crown,  in  all  cases  but  one,  of  6 
inches.    The  proportions  of  the  concrete  range  from  i  :  2 J :  4  to  i  :  3  : 5. 

TANKS 

Reinforced  concrete  is  cheaper  for  tanks  than  sheet  steel,  and  more 
durable  than  wood.  It  is  especially  adapted  for  tanks  used  in  paper  and 
pulp  mills  to  hold  chemicals.  When  made  of  wood  or  other  material 
which  is  affected  by  add  and  bleach  liquor,  such  tanks  require  constant 
repairs.  Concrete  not  only  furnishes  a  durable  material,  but  one  into 
which  outlet  castings  may  be  readily  built,  and  to  which,  if  properly  flanged 
so  that  the  concrete  cannot  shrink  away  from  the  metal,  the  cement  will 
adhere  and  form  a  tight  joint.  The  gates  and  other  connections,  which 
are  usually  of  brass  or  bronze,  must  be  so  heavy  that  the  corrosion  and 
wear  upon  them  will  not  necessitate  removal  and  therefore  repairs  to  the 
concrete,  since  it  is  imj)ossible  to  form  a  satisfactory  joint  between  old  and 
new  concrete  in  a  thin  wall. 

There  are  two  distinct  methods  of  concrete  and  mortar  tank  construction. 
In  one,  forms  are  built  and  the  concrete  is  laid  with  metal  reinforcement 
in  the  usual  manner,  and  in  the  other,  a  framework  of  metal  lathing,  the 
shape  of  the  tank,  is  constructed,  and  Portland  cement  mortar  plastered 
upon  it,  as  described  on  page  627. 

^Methods  of  ttntenng  and  placing  the  cmiuctc  of  the  vauhing  are  descrflscd  m  detail  and 
iUustratcd  in  Mr.  Hazen*s  paper  in  Transactioas. 

fSee  second  Footnote  on  p.  696. 

tMr.  Coffin  aho  gires  interesting  diagraon  showing  quantities  and  costs  of  materials  and  labor 
for  cohered  reservoirs. 

§See  Report  of  Annual  Convention  of  the  Nev  England  Water  Works  Asaociatiott,  190^  ~ 
En^imterimg  .Ycxtj,  September,  1903,  p.  238. 
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Methods  of  Gonstrnction.  The  materials  for  the  concrete  must  be  very 
carefully  proportioned  so  as  to  give  a  water-tight  wall  (see  p.  339),  and  the 
stone  should  be  of  such  size  that  a  good  surface  can  be  readily  obtained. 
The  concrete  should  be  mixed  so  wet  that  it  will  completely  cover  the  metal 
reinforcement  and  flow  against  the  form,  and  it  is  absolutely  essential  that 
the  entire  tank  be  built  in  one  operation. 

Mr.  William  B.  Fuller's  methods  of  constructing  a  thin  wall  require  that 
the  concrete  be  mixed  very  wet,  so  that  after  wheeling  25  feet  it  will  settle 
down  to  a  level  in  a  wheelbarrow.  The  laborer  shovels  it  from  the  barrow, 
throwing  one  shovelful  in  a  place,  and  goes  the  entire  length  of  the  section 
or  around  the  circumference,  thus  forming  a  very  thin  layer  and  preventing 
the  separation  of  the  ingredients. 

The  forms  for  the  Little  Falls  tank  described  and  illustrated  on  page  700 
consisted  of  2^  by  }-inch  tongued  and  grooved  boards,  planed  one  side  and 
placed  vertically.  Around  the  outside  of  the  top  of  this  cylinder  of  boards 
was  placed  a  horizontal  rib  consisting  of  two  sets  of  boards,  8  in  each  set, 
cut  to  a  circle  and  laid  in  two  thicknesses  so  as  to  break  joints.  Below  this 
rib,  a  wire  rope  was  wrapped  around  the  forms  spirally,  so  that  the  separate 
spirals  were  about  one  foot  apart.  The  lower  ends  of  the  staves  were  held 
by  the  bottom  portion  ahready  built,  otherwise  another  rib  would  have  been 
required  at  the  bottom.  The  inside  form  consisted  of  three  cylindrical 
centers  built  like  ordinary  sewer  centers  and  placed  upright  one  above  the 
other,  each  about  one  foot  3  inches  high.  These  were  suspended  so  that 
the  bottom  of  the  lowest  allowed  for  the  3-inch  thickness  of  the  concrete 
bottom.  They  were  held  temporarily  in  place  sideways  by  pieces  of  board 
3  inches  long  placed  between  them  and  the  outside  forms.  As  soon  as  the 
centers  were  fixed  in  position  the  concrete  for  the  bottom  was  poured  down 
through  the  middle  of  them  and  immediately  afterward  the  walls  were 
poured.  This  concrete  flowed  out  slightly  under  the  bottom  center,  but 
was  easily  removed  after  setting.  There  were  no  reinforcing  angles  be- 
tween the  bottom  and  the  sides.  The  rods  of  the  bottom  extended  very 
nearly  to  the  outside  lagging,  and  the  side  rods  extended  down  almost  to 
the  lower  surface  of  the  concrete  bottom.  Two  tanks  were  built  at  once, 
and  the  contract  price  of  each  was  $100. 

Examples  of  Tanks.  The  Filtration  Plant  at  Little  Falls,  N.  J.,  whose 
structural  features  were  designed  by  Mr.  Fuller,  has  a  tank  or  well  41  feet 
high  and  10  feet  in  diameter,  which  sustains  the  pressure  of  water  either 
from  within  or  from  without.  The  walls  are  15  inches  thick  at  the  bottom 
and  .10  inches  thick  at  the  top.  Rings  of  i-inch  Ransome  twisted  steel 
rods  were  placed  about  every  2  feet  in  the  center  of  the  wall,  and  vertical 
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rods  J  inch  in  diameter  and  about  5  feet  apart  were  also  set  in  the  center 
of  the  wall,  thus  forming  a  series  of  hoops  and  posts. 

On  a  platform  in  the  same  building  is  a  tank  4  feet  high  and  4  feet  in 
diameter.  The  walls  are  3  inches  thick,  and  contain  rings  of  J-inch  twisted 
rods  placed  about  6  inches  apart,  and  i-inch  vertical  rods  about  2  feet  aparf. 
The  floor  of  the  tank  is  also  3  inches  thick,  with  J-inch  rods  spaced  so  as  to 
make  a  6-inch  square  mesh.     This  tank  is  shown  in  section  in  Fig.  228. 

The  Illinois  Steel  Company,  South 
Chicago,  employ  circular  concrete 
tanks*  for  storing  cement.  These 
are  25  feet  in  diameter  and  50  feet 
high,  with  walls  7  inches  thick  at  the 
bottom  and  5  inches  thick  at  the  top. 
The  concrete  is  reinforced  by  rings 
spaced  4  inches  apart  and  varying  in 
diameter  from  one  inch  at  the  bot- 
tom to  f  inch  at  the  top. 

At  Milford,  Ohio,  is  a  stand-pipef 
of  reinforced  mortar  80  feet  high  and 
1 5i  feet  outside  diameter.  The  thick- 
ness of  the  shell  for  the  lower  30  feet 
is  9  inches,  for  the  next  25  feet,  7 
inches,  and  for  the  remaining  25 
feet,  5  inches.  The  outside  face  is 
vertical.  The  concrete  foundation 
is  20  feet  in  diameter  and  6  feet  thick. 
On  top  of  this,  T-bars,  i  by  i  by  J 
inch,  were  placed  radially  from  the 
center  to  within  6  inches  of  the  outer 
edge,  and  the  shell  was  started  di- 
rectly from  these.  The  horizontal 
base  around  and  within  the  shell  was 
then  strengthened  by  a  layer  of  i :  3 
mortar  6  inches  thick  in  the  interior 
of  the  tank  and  16  inches  thick 
around  the  outside  of  it.  The  shell 
is  of  1:3  mortar  reinforced  with  T-bars  i  by  i  by  J  inch,  spaced  i8 
inches  apart  vertically  and  in  horizontal  rings   varying    from    2  inches 

^Engineering  NewSy  August,  1901,  p.  148. 
fSee  Engineering  News,  Feb.  1904,  p.  184. 


Fig.  228.  — Concrete  Feed  Tank  for 
Mechanical  Filter  at  Little  Falls,  N.  J- 
(See  p. 7  00.) 
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apart  at  the  base  to  3  inches  at  the  top.     T-shaped  steel  is  not  so  suit 
able  as  round  for  reinforcement  because  of  the  lower  adhesion.     Stone 
with  the  sand  would  have  pnxiuced  a  denser  and  cheaper  mix. 

STORAGE  RESERVOIRS 

Storage  reservoirs  for  waterworks  and  other  puiposes  are  being  built  of 
reinforced  concrete.  The  design  of  square  or  rectangular  reservoirs  invol- 
ves problems  similar  to  those  met  with  in  the  design  of  retaining  walls  (see 
p.  659).  In  circular  reservoirs,  the  thickness  of  the  walls  is  usually  based 
upon  judgment  to  insure  the  proper  placing  of  the  concrete  for  water- tight- 
ness, while  the  horizontal  reinforcement  is  designed  to  resist  all  the  tension 
due  to  water  pressure.  The  amount  of  horizontal  reinforcement  at  various 
sections  will  vary  with  the  water  pressure,  toeing  zero  at  the  top  and  increas- 
ing toward  the  bottom,  and  may  l)c  determined  thus: 

Let 
H  =  height  of  reservoir  in  feet  above  section  considered. 
D  =  diameter  of  reservoir  in  feet. 
Af^=^  area  in  square  inches  of  horizontal  steel  per  foot  of  height  at  section 

considered. 
/,=  allowable  unit  stress  in  steel  in  p)ounds  per  square  inch. 
At  any  horizontal  section  the  total  tensile  force,  per  foot  of  height,  tending  to 
rupture  the  reservoir  on  any  diameter  is  62.5  HD.     Since  the  area  of  steel 
resisting  this  force  is  2.4 7^,  we  have  2.4/^/,  =  62.5  HD,  or 

A        3 1  3  HP 

A  comparatively  low  unit  stress  in  the  steel  should  be  adopted,  preferably 
not  over  10  cxx>  or  12  oco  pounds  per  square  inch,  to  prevent  the  formation 
of  cracks  in  the  concrete  as  it  stretches. 

Joints  require  special  treatment  to  prevent  leakage.     (See  page  284.) 

In  a  high  circular  reservoir,  the  thickness  of  wall  and  vertical  reinforce- 
ment should  be  considered  as  in  chimney  design  (see  p.  630). 

Waltham  Reservoir.  The  reservoir  in  Walt  ham,  Mass.,  is  100  feet  in 
diameter  and  37  feet  high,  and  the  walls  are  18  inches  thick  at  the  bottom 
and  12  inches  at  the  top,  the  inside  surface  being  vertical.  The  wall  rein- 
forcement consists  of  i|^  inch  round  bars,  simply  lapped  at  the  ends  and 
varying  in  spacing  from  the  bottom  to  the  top,  so  as  not  to  stress  the  steel 
beyond  12  000  pounds  per  square  inch.  The  aggregates  were  especially 
graded  according  to  the  recommendation  of  one  of  the  authors,  and  5  per 
cent  of  hydrated  lime,  based  on  the  weight  of  the  cement,  was  added  to 
increase  the  water- tightness. 
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CHAPTER  XXIX 
MISCELLANEOUS  STRUCTURES. 

The  more  important  structures  are  treated  with  considerable  detail  in 
preceding  chapters.  The  uses  of  concrete  and  reinforced  concrete  are  now 
so  numerous  and  are  increasing  so  rapidly  that  only  brief  reference  can  be 
made  to  a  few  of  the  smaller  and  of  the  less  common  structures. 

In  railroad  work,  not  only  for  the  more  important  structures  like  piers, 
abutments  and  arches,  but  for  the  numberless  smaller  details  like  telegraph 
poles,  ties,  bumping  posts,  and  signal  posts,  is  reinforced  concrete  being 
employed.  Roundhouses,  stations  and  terminal  warehouses  are  being 
designed  either  exclusively  or  in  part  of  this  material. 

In  power  development,  not  only  the  dams  are  of  concrete,  but  the  canals, 
penstocks,  flumes,  and  the  power  stations  themselves. 

In  water- works  construction  the  use  of  concrete  has  extended  to  reservoirs, 
filter  basins,  tanks  and  conduits,  and,  in  some  of  the  recent  works,  concrete 
with  its  imbedded  steel  for  reinforcement  is  almost  the  only  structural 
material. 

F.ven  the  farmer  and  the  householder  are  utilizing  concrete  in  various  ways 
for  barns,  garages,  chicken  houses,  floors,  fences,  silos,  tanks,  troughs, 
drains  and  many  other  of  the  small  details  which  make  for  economy,  dura- 
bility and  convenience.  By  mixing  and  placing  the  concrete  according  to 
the  directions  laid  down  in  Chapter  II  and  using  suflScient  reinforcement  (in 
some  cases  ordinary  fence  wire  is  suitable),  many  an  inexperienced  man  has 
built  permanent  structures  of  pleasing  appearance.  For  reinforced  con- 
crete work  such  as  floors,  roofs  and  stairs,  an  engineer  should  be  called 
upon  to  design  the  dimensions  and  reinforcement. 

Telegraph  Poles.  Wooden  poles  are  being  replaced  in  many  localities  by 
poles  of  reinforced  concrete  because  of  their  greater  durability.  The  Pennsyl- 
vania lines  west  of  Pittsburg*  have  installed  poles  from  20  to  28  feet  high, 
8  inches  square  at  the  bottom,  tapering  to  6  inches  square  at  the  top,  with 
comers  chamfered  2  inches.  Holes  are  left  in  the  pole  for  the  brace  and 
cross-arm  bolts  and  also  for  the  climber  steps.  The  reinforcement  may  be 
greatest  at  the  bottom  and  reduced  above  to  allow  for  the  lessening  stress. 

*  Concrete  Engineering,  July  1908,  p.  189. 
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Jn  1907  Mr.  Robert  A.  Cummings*  made  comparative  tests  of  reinforced 
concrete  and  white  cedar  poles.  The  former  were  13  inches  square  at  the 
butt  and  7  inches  at  the  top,  reinforced  to  withstand  the  weight  of  50  wires 
all  coated  with  ice  to  a  diameter  of  one  inch.  These  were  stronger  than  the 
wooden  poles  of  substantially  the  same  size.  After  breaking,  the  ends  of 
the  concrete  poles  were  held  in  a  slightly  inclined  position  by  the  reinforce- 
ment, while  the  wooden  poles  broke  square  off  and  fell  to  the  ground. 

Ties.  Concrete  ties  of  varied  designsf  have  proved  satisfactory  for  slow 
speed  traffic,  especially  in  yards  and  on  turnouts.  They  also  have  been 
used  to  a  certain  extent  on  high  speed  track.  One  of  the  most  important  fea- 
tures is  the  connection  with  the  rail  which  is  generally  made  through  a 
cushion  block  of  wood.  If  the  tie  supports  both  rails,  it  must  be  reinforced 
in  the  center  at  the  top  to  resist  the  negative  bending  moment.  The  ends 
of  the  ties  should  also  be  well  reinforced  to  prevent  breakage  in  case  of  derail- 
ment. 

Road  Beds.  For  tunnels,  concrete  roadbeds  have  been  found  economical 
because  of  the  very  great  saving  in  maintenance  expense. 

Roundhottses.  Reinforced  concrete  affords  a  durable  and  inflammable 
material  for  the  structural  portions  and  the  roofs  of  roundhouses,  while  the 
walls  may  be  built  either  of  concrete  or  of  brick. 

Cinder  and  Ash  Pits.  Concrete  will  stand  as  high  temperature  as  will 
be  given  to  it  by  hot  ashes  and  cinders. 

Grain  Elevators.  By  building  of  reinforced  concrete  the  danger  from 
fire  is  avoided  as  well  as  the  necessity  for  constant  repairs. 

Ck>al  Pockets.  For  coal  storage  the  strength  and  fireproofness  of  rein- 
forced concrete  is  bringing  about  its  general  adoption. 

Boiler  Settings.  Reinforced  concrete  boiler  settings  have  been  in  success- 
ful use  in  several  plants  for  a  number  of  years.  The  initial  cost  is  prob- 
ably not  less  than  brick  but  greater  durability  and  freedom  from  repairs  is 
claimed  by  the  users  of  concrete  settings. 

Double  walls  are  required  with  an  air  space  between.  The  inner  wall 
may  be  about  5  inches  thick  and  the  outer  about  6  inches,  both  thoroughly 
reinforced  to  prevent  as  far  as  possible  the  development  of  cracks.  Bars 
f-inch  diameter,  spaced  6  inches  apart  both  ways,  afford  effective  reinforce- 
ment. The  walls  may  be  tied  together  at  intervals  with  bars.  The  rein- 
forcement permits  building  the  setting  to  any  shape  over  the  boiler,  although 
wherever  it  comes  in  contact  with  the  boiler,  a  3-inch  layer  of  mineral  wool 
should  be  introduced  to  allow  for  variation  in  expansion. 

*  Cement  Age,  Aug.  1907,  p.  84. 

t  Concrete  Review,  nfo%.  published  by  the  Associatiou  of  American  Portland  Cement  Manu- 
facturers. 
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A  fire-brick  lining  must  be  used.  A  thickness  of  8  or  9  inches  is  more 
economical  than  a  4i-inch  lining  because  it  can  be  replaced  without  dis- 
turbing the  concrete.  Spaces  must  be  left  at  the  ends  of  the  fire-brick  lining 
to  allow  for  ex[)ansion. 

The  concrete  should  be  as  rich  as  i :  2 14  and  the  best  aggregates  are  quartz 
sand  and  trap  rock  about  {  inch  maximum  size.  For  high  temperatures 
gravel  and  limestone  aggregates  should  be  avoided.  Cinders  of  first-class 
quality  should  make  durable  walls  when  mixed  vnih  sand  and  cement 
in  rich  proportions. 

Fences.  Fences  have  been  built  of  solid  concrete,  of  mortar  plastered 
on  wire  lath,  of  concrete  rails  set  in  concrete  posts,  and  of  concrete  posts  with 
galvanized  fence  wire  between  them.  The  last  plan  is  the  most  common. 
For  farm  or  division  fences  the  length  of  posts  may  be  7  feet,  allowing  3  feet 
of  this  to  set  into  the  ground,  and  the  size  may  be  5  or  6  inches  square  at  the 
bottom  and  4  or  5  inches  square  at  the  top  v;:th  ^-inch  rods  in  each  comer. 
Forms  are  easily  made  singly  or  so  as  to  mold  several  pK)sts  at  once. 

Silos.  Silos  of  solid  monolithic  concrete  built  in  circular  forms  may  have 
walls  6  inches  thick  reinforced  with  ^-inch  bars  bent  to  ci'rles  and  placed 
12  inches  apart.  Occasional  vertical  bars  are  also  necessary.  The  con- 
crete must  l)e  mixed  wet  and  placed  very  carefully  so  as  to  give  a  perfectly 
smooth  interior  surface,  so  solid  and  dense  that  the  ensilage  will  not  be  dried 
out  next  to  the  wall. 

Greenhouses.  Greenhouses  themselves,  as  well  as  the  floors,  tables, 
water  troughs,  hotl^eds,  and  minor  appurtenances,  are  being  built  of  con- 
crete. The  directions  throughout  the  various  chapters  in  this  treatise 
for  structures  of  different  classes  will  be  found  to  apply  to  these  details. 

House  Ohimneys.  Chimneys  for  residences  may  be  of  concrete  if 
heavily  reinforced,  but  the  expense  of  forms  usually  will  make  them  more 
costly  than  brick. 

Chimney  caps  of  concrete  should  be  well  reinforced  to  prevent  cracking. 

Residences.  Residences  are  built  of  solid  reinforced  concrete ;  concrete 
blocks  (see  p.  629) ;  concrete  tile,  plastered  (see  p.  629) ;  and  mortar  plas- 
tered on  metal  lath  (see  p.  627). 

Solid  or  monolithic  concrete  is  especially  adapted  to  fine  residences  and 
permits  unique  architectural  treatment.  Eventually  with  the  development 
and  consequent  reduction  in  cost  of  form  construction,  reinforced  concrete 
may  l)e  more  generally  employed  for  dwellings  of  small  and  moderate  size. 
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CHAPTER  XXX 

CEMENT  MANUFACTURE 

This  chapter  contains  a  short  historical  sketch  followed  by  a  brief  out- 
line of  the  processes  of  modern  cement  manufacture,  illustrated  with  views 
of  typical  machinery. 

mSTORIOAL 

Lime  must  have  been  used  by  the  Egyptians  thousands  of  years  before 
Christ,  as  the  stones  in  the  pyramids  apparently  were  laid  in  mortar  of 
common  lime  and  sand.  It  is  even  thought  by  some  that  these  ancients 
understood  the  principle  of  mixing  lime  and  clay  together  to  make  a  real 
cement. 

Concrete  was  made  by  the  Romans  as  early  as  several  centuries  before 
Christ.  For  most  of  their  work,  they  used  lime  mixed  with  sand  and  stone, 
but  understanding  the  value  of  puzzolana  or  volcanic  ashes  to  render  lime 
hydraulic,  they  employed  these  two  materials  in  combination  with  the 
sand  and  stone  for  marine  construction.  For  less  important  work,  they 
often  mixed  lime  and  coarsely  powdered  brick  with  the  aggregate.  Vitru- 
vius,  writing  in  the  first  century,  describes  methods  of  making  concrete 
with  lime  alone,  and  also  gives  as  the  formula  for  making  it  of  slaked  lime 
and  Italian  puzzolana: 

12  parts  of  puzzolana,  well  pulverized. 
6  parts  of  quartz  sand,  well  washed. 
9  parts  of  rich  lime,  recently  slaked;  to  which  is  added 
6  parts  or  fragments  of  broken  stone,  porous  and  angular,  when 
intended  for  a  "pise"  or  a  filling  in. 
In  the  Middle  Ages  concrete  was  employed,  after  the  Roman  fashion,  for 
both  walls  and  foundations.    In  the  former  it  was  generally  laid  as  a  core 
faced  with  stone  masonry.    Large  stones  were  often  imbedded  in  the 
mass. 

The  fact  that  clay  contained  in  certain  limes  rendered  them  hydraulic 
was  discovered  by  John  Smeaton,  when  studying  the  designs  for  the  third 
Eddystone  Lighthouse,  about  1750.  Early  in  the  following  century, 
Vicat,  by  his  extended  scientific  researches  in  France,  earned  for  himself 
the  name  of  the  founder  of  hydraulic  chemistry. 
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In  England,  in  1796,  James  Parker  made  Irom  nodules  of  argillaceous 
limestone,  calcined  and  ground,  what  he  called  Roman  cement.  This 
process  he  patented,  and  from  it  the  Natural  cement  industry  was  developed. 
It  was  Joseph  Asjxiin,  of  Leeds,  England,  who  really  invented  Portland 
cement  by  discovering  in  1824  that  an  artificial  mixture  of  slaked  lime  and 
clay,  highly  calcined,  formed  a  hydraulic  product.  On  account  of  its 
resemblance  in  color  and  hardness  to  the  Portland  stone  which*  was  much 
used  in  England  at  that  time,  he  called  his  invention  Portland  cement. 
Two  patents  had  been  granted  in  England  a  few  years  before  his  time, 
but  as  in  these  the  materials  were  not  heated  to  vitrification,  hydraulic 
lime  instead  of  cement  was  produced. 

The  Portland  cement  industry  was  not  developed  to  any  great  extent 
until  about  twenty  years  after  Asjxiin 's  discovery,  when  J.  B.  White  & 
Sons  in  Kent,  England,  commenced  its  manufacture.  Later,  Mr.  John 
Grant  gave  a  great  impetus  to  Portland  cement  manufacture  by  experi- 
mental studies  upon  the  practical  action  of  cements,  mortars  and  concretes 
under  varied  conditions.  The  results  of  his  tests  he  presented  to  the  In- 
stitution of  Civil  Engineers  in  1866,  1871,  and  1880. 

The  first  manufactory  for  producing  Portland  cement  in  France  was 
established  toward  the  middle  of  the  last  century  at  Boulogne-sur-Mer. 
In  Germany  the  first  factory  was  erected  soon  after  this,  for  the  production 
of  the  Stettin  Portland  cement,  and  with  such  successful  results  that  in 
1900  Germany  produced  more  Portland  cement  than  any  other  country. 

The  discovery  in  the  United  States  of  a  rock  suitable  for  Natural  cement 
was  made  in  1818  by  Canvass  White,  an  engineer  connected  with  the 
construction  of  the  Erie  Canal,  and  Natural  cement  was  made  in  Madison 
and  Onondaga  Co.,  N.  Y.,  in  that  year.  The  first  Natural  cement  in 
the  Rosendale  district  was  made  at  Rosendale,  Ubter  Co.,  N.  Y.,  about 
1823.  Mr.  D.  O.  Saylor  was  the  founder  of  the  Portland  cement  industn 
in  the  United  States.  His  discoveries  were  made  in  the  Lehigh  Valley, 
He  experimented  from  1871  to  1875  and  marketed  cement  in  1875. 

PRODUCTION  OF  OEBfENT 

The  total  production*  of  hydraulic  cement  in  the  United  States  for  1908 
was  52  910  925  barrels,  of  which  51  072  612  barrels  were  Portland  cement, 
I  686  862  barrels  were  Natural  cement,  and  151  451  barrels  were  Puzzolan 
or  Slag  cement.  The  average  values  per  barrel  were,  for  Portland  cement 
$0.85,  for  Natural,  $0.49  and  for  Puzzolan,  $0.63. 

The  superior  quality  of  Portland  over  Natural  cement  and  the  increasing 

*  Edwin  C.  Eckel  in  The  Cement  Industry  in  the  United  States  in  1908. 
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economy  of  its  manufacture  is  evinced  by  a  comparison  of  these  figures 
with  those  of  1890,  when  only  335  500  barrels  of  Portland  cement  were 
produced  against  7  082  204  barrels  of  Natural  cement.  The  imports  of 
cement  in  1890  were  i  940  186  barrels,  and  in  1908,  842  121  barrels. 

The  production  of  Portland  cement  in  tlie  United  States  by  individual 
States  is  represented  in  the  following  table. 

Production  of  PorUand  Cement  in  the  United  States  in  1900  and  1908  by  States 


1900 


4   9»\   4»7   I 
3'>    ODO    I 

8o  ooo  I 
240  442 
I    169   212  I 
664   75o  I 

44    565  I 

I 

46S   832  I 

534   2x5  ! 


State  (  Producin'j      Quantity 

Plants  barrels 

Pennsylvania 1         14 

Indiana i 

Kansas i 

lUinoiH 3 

New  Jersey 2 

Michigan 6 

Missouri 

California i 

Washington 

New  York 8 

(Xiio 6 

Iowa 

Kentucky 

Tennessee 

Texas 2 

Oklahoma 

South  Dakota 1 

Colorado i 

Arizona 

Utah I 

Mar>'land 

Virginia i 

MassachuscttH 

Alabama* 

Georgia* 

Arkansast i 

North  Dakota i 


Value 

4  984  417 

37    Soo 

100  000 

300  552 

I  169  212 
830  940 

89   130 

582   290 
667   769 


5o 


26 

000 

52 

000 

3« 

000 

76 

000 

35 

708 

71 

416 

70 

000 

175 

000 

58 

479 

73 

099 

40 

000 

70 

000 

400 

» 

200 

8  482 

020 

9  280 

525 

1908 


Produrina 
Plants 


Quantity 
barrels 

Value 

18  254  806 
6  478  165 
3  854  603  ' 
3  211  168 
3  208  446  j 
2  892  576 
2  929  5o4  ' 
2  480  100  j 

13  899  807 
5  386  563 
2  874  457 
2  707  044 
2  41ft  OC9 
2  556  2x5 

2  571  236 

3  268  196 

I  988  874 
I  52  1  764  1 

I  813  623 
I  3o5  210 

I  205  25 1 

I  176  499 

917  977 

924  039 

809  306 

I  o57  433 

5o7  603 

So5  235 

98 


5o2  22S 

5ii  118 

310  244 

274  995 

5i 

072  612 

43 

547  679 

♦  Product  in  1900  combined  with  Virginia.         t Product  in  1900  combined  with  Mbwouri. 

About  40%  of  the  total  production  in  1908  was  in  the  I^high  Valley 
of  Pennsylvania  and  New  Jersey.     In  1900,  73%  came  from  that  district. 
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Portland  cement  is  made  from  a  mixture  of  calcium  carbonate  and  silicate 
ol  alumina. 

The  processes  of  manufacture  differ  with  the  natural  state  in  which 
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these  materials  are  found,  but  the  operation  consists  essentially  of  (i)  pul- 
verizing and  mi>ing  the  two  ingredients,  (2)  heating  to  a  temperature 
which  is  near  the  melting  point,  i.  e.,  calcining,  (3)  grinding  to  a  fine  powder. 

If  either  of  the  raw  materials  occurs  in  a  moist  state  it  is  generally  cus- 
tomary to  mix  them  wet,  and  after  a  preliminary  grinding  introduce  them 
into  the  kilns.  Dry  raw  materials  for  calcining  or  burning  in  the  old  style 
stationary  kilns  must  be  formed  into  plastic  bricks  with  the  aid  of  water, 
but  the  rotary  kiln,  invented  in  1885  by  Mr.  Frederick  Ransome,  has  revolu- 
tionized the  manufacture  of  Portland  cement  by  making  it  possible  to  intro- 
duce the  mixed  substances  into  the  furnace,  in  either  a  dry  or  wet  state,  with- 
out hand  labor. 

After  calcination,  the  methods  of  grinding  the  clinker  are  independent  of 
the  character  of  the  raw  materials  or  the  type  of  kiln. 

The  Association  of  German  Cement  Manufacturers,  to  protect  the  good 
name  of  German  Portland  cement,  requires  that  its  members  shall  sign 
the  following:* 

The  members  of  this  Association  are  permitted  to  bring  into  the  market 
under  the  term  of  "Portland  Cement"  only  such  material  as  iz  prepared 
from  an  intimate  mixture  of  lime  and  clay  materials  as  essential  ingredients, 
burning  to  sintering  and  subsequent  grinding  to  the  finest  of  flour.  They 
obligate  themselves  not  to  recognize  as  Portland  cement  any  material  which 
is  prepared  otherwise  than  above  stated,  or  which  during  or  after  the  burn- 
ing has  been  mixed  with  foreign  bodies,  and  to  look  upon  the  sale  cf  other 
material  under  the  name  of  Portland  cement  as  deceiving  the  purchaser. 
These  requirements  are  not  to  forbid  the  addition  of  not  more  than  three  per 
cent  of  other  material  to  the  Portland  cement  for  the  purpose  ( f  regulating 
the  setting  time. 

The  members  of  the  Association  further  obligate  themselves  to  furnish 
Portland  cement  which  will  in  all  respects  meet  the  requirements  of  the 
Prussian  Minister  of  Public  Works. 

When  a  consumer  requires  cement  for  a  particular  purpose,  coarser  grounp 
than  the  requirements,  or  colored,  its  preparation  is  allowable. 

If  a  member  of  the  Association  offends  the  above  given  obligation,  he  shall 
be  expelled  from  the  Association.     His  expulsion  is  made  known  publicly. 

The  manufactured  product  of  each  member  of  the  Association  is  tested 
yearly  in  the  laboratory  of  the  Association  at  Karlshorst  near  Berlin;  and  the 
results  are  given  out  at  the  General  Meeting  of  the  Association. 

Raw  Materials  for  Portland  Oement  Bilanafactare.    The  raw  ma> 

terials,  as  stated  above,  consist  essentially  of  calcium  carbonate  and  silicate 
of  alumina.  Their  exact  proportions  are  determined  by  their  chemical 
composition.  A  usual  ratio  is  about  75%  carbonate  to  25%  sih'cate. 
The  two  substances  occur  in  nature  in  so  many  forms  that  we  have  a 

*  Quotrc<  in  Cement  Age^  January  1909,  p.  24. 
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large  range  of  choice  in  raw  materials.  The  following  combinations  are 
actually  used  in  different  cement  manufacturing  plants  in  the  United 
States: 

Cement  rock  and  limestone 

Limestone  and  clay. 

Limestone  and  shale. 

Marl  and  clay. 

Chalk  and  clay. 

Limestone  and  slag. 

Alkali  waste  and  clay. 

Cement  rock  is  an  argillaceous  limestone,  rather  soft  in  texture,  which 
in  the  Lehigh  Valley  usually  requires  from  io%  to  20%  of  limestone  to 
give  it  the  correct  Portland  cement  composition.  Occasional  deposits  are 
found  which  are  suitable  to  use  with  no  admixtures,  or  from  which  the 
desired  proportions  may  be  obtained  by  mixing  two  different  strata  in  the 
same  quarry.  Several  other  States,  among  them  the  Virginias,  Alabama, 
Colorado,  and  Utah,  have  a  geological  formation  similar  to  that  in  the 
Lehigh  Valley  from  which  Portland  cement  is  made. 

In  the  Hudson  River  Valley,  near  Catskill,  New  York,  are  situated 
large  manufactories  employing  a  hard  limestone  which  is  nearly  pure 
carbonate  of  lime,  requiring  20%  to  25%  clay  or  shale  and  producing  a 
fine  quality  of  cement.  A  somewhat  similar  mixture  is  used  in  California 
and  in  scattered  localities  in  the  Central  States. 

The  marl  used  for  cement  is  a  wet,  calcareous  earth,  in  some  localities 
of  organic  origin  from  shell  deposits,  and  in  other  places  of  chemical  for- 
mation. There  are  large  cement  plants  using  marl  and  clay  in  western 
New  York,  Ohio,  Indiana,  and  Michigan. 

Chalk  and  clay  deposits  resembling  those  in  England  are  worked  in 
South  Dakota,  Texas,  and  Arkansas. 

Certain  blast  furnace  slags  similar  to  those  used  in  the  manufacture  of 
Puzzolan  cement,  when  combined  with  a  suitable  admixture  of  limestone, 
produce,  after  calcination,  a  true  Portland  cement. 

The  waste  from  the  manufacture  of  soda,  when  employing  the  ammonia 
soda  process  with  suitable  raw  materials,  is  substantially  a  precipitated 
chalk,  and  is  burned  with  clay  to  produce  Portland  cement.* 

In  Germany  the  Alsen  and  Stettin  brands  are  made  from  chalk  and 
clay,  the  Dyckerhoff  and  Mannheimer  brands  from  limestone  and  clay, 
while  the  Germania  and  Hanover  works  use  marl  and  clay.     In  England 

♦B.  B.  Lathbury,  Engineering  NewSy  June  7,  1900,  p.  372. 
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raw  materiak  consist  principally  of  chalk  and  clay.  Belgium  manufac- 
turers use  chalk  and  clay,  and  a  Portland  cement  from  natural  rock  is  also 
manufactured  in  that  country.  In  France,  marl  and  clay,  and  chalk  and 
clay,  are  the  chief  raw  materiab  for  true  Portland  cements. 

The  character  and  proportioning  of  the  raw  materials  and  the  processes 
of  chemical  combination  are  discussed  by  Mr.  Spencer  B.  Newberry  in 
Chapter  VI. 

The  following  table  illustrates  the  composition  of  various  classes  of 
materials  which  are  used  for  Portland  cement,  and  also  the  resulting 
analysis  of  the  cement  in  each  case: 


Comparative  Analyses  of  Raw  Materials  and  Portland  Cemcnls. 

Cement  Rock  and 
Limestone. 

Limestone  and 
Clay.* 

Marl  and 
Clay. 

Chalk  and 
Clay* 

u 

a 

U 

J 

3 

U 

7i 

• 

5 

1 

jtf 

>, 

6 

2 

u 

Silica                        Si  O, 

1906 

1.98 

19.9a 

330 

5S»7 

a  1.50 

1-75 

6a.  10 

33.53 

0.3s 

60.50 

33- 10 

Alumina                  Ala  O3 
Iron  Oxide              Fca  Os 

4.44I 
i.mI 

0.70 

Q.83 
2.63 

1.30 

38.15 

10.50 

1-57 

ao.09 
7.81 

6.69 
354 

0.75 

11.07 

113* 
8.t3t 

Calcium  Oxide       Ca  O 

38.78 

5331 

60.3a 

Sa.iS 

5^4 

6350 

49-24 

0.65 

63.8a 

54-95 

440   6a76 

1 

Magnesun  Oxide  Mg  O 

a.oi 

0.97 

3.1a 

1.58 

aa.5 

iA> 

0.44 

0.96 

060 

1. 371      i.io 

Sulphuric  Acid         SO, 

1.13 

0.30 

o.ia 

1.50 

0.15 

0.49 

0.98 

a.5o|     1.40 

Carbonic  Oxide       CO, 
Water                        HgO 

39.66 

43.94 

40.98 
8.37 

3016 

8.00 

4317 

7-47,     l^ 

Organic  Matter 

7.50 

4-06' 

Other  Constituents 

0.40 

1.08 

0.85 

0-4S      « .<8 

Note. — Carbonates  in  raw  materials,  given  in  some  of  the  analyses,  have  been  transformed  into  oxide 
>  Cement  Rock.    Lehigh  Valley  District,  Penn.     3ist  Annual  Report.  U.  S.  Geofegical  Survey.    Pt-6, 
P"  404- 
«  Pure  Limestone,  Lehigh  Valley  District.    W.  E.  Snyder,  Analyst. 

*  Lehigh  Valley  Cement.    Booth.  Garrett  &  Blair.  Analysts. 

*  Hudson  River  Valley.    Mineral  Industrv,  Vol.  6,  p.  97. 

*  W.  H.  Simmons,  Analyst,  33d  Annual  Report,  U.  S.  Geological  Survey,  Pt.  3,  p.  650. 

*  Shale.    Mineral  Industry,  Vol.  6.  p.  99. 

^  Michigan.    W.  H.  Simmons.  Analyst,  3ad  Annual  Report,  U.  S.  Geological  Survey,  Pt.  3,  p.  680. 

*  Water,  33%.    Analysb  from  David  B.  Butler,  England. 

*  Estuary  Mud.    Roughly  dried,  lost  33*%.    Analysis  from  David  B.  Butler,  England. 
^  Engtish  Portland  Cement.    Analysis  from  David  B.  Butler,  England. 


Processes  in  Portland  Cement  Manufacture.    The  method  of  mixing 
the  materials  in  preparation  for  their  introduction  into  the  kilns  has  led  tc 

*The  authors  are  indebted  for  these  analyses  of  chalk  and  claj  to  Darid  B.  Butler,  of  Eog^ 
land,  who  prepared  them  for  this  Treatue. 
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a  classification  of  processes  into  (i)  wet  process,  and  (2)  dry  process. 
The  former  is  often  subdivided  into  wet  and  semi-wet,  depending  upon 
the  quantity  of  water  added  at  the  time  of  the  mixing. 

The  wei  process  is  employed  with  soft  or  wet  materials,  such  as  chalk 
and  clay,  or  marl  and  clay.  The  carbonate  of  lime  and  the  clay  are 
mixed  in  a  vat  or  wash-mill  with  a  large  excess  of  water.  Agitators  break 
up  the  lumps  and  so  finely  reduce  the  particles  that  they  are  held  in  sus- 
pension in  the  water  and  fl&w  off  over  the  top  of  the  vat.  In  another  basin 
the  stuff  is  allowed  to  settle,  the  water  is  drawn  off,  and  the  "slurry" 
becomes  hard  enough  to  handle  in  barrows  and  then  form  into  bricks  to 
be  dried,  and  finally  calcined  in  stationary  kilns. 

By  using  a  smaller  quantity  of  water,  say  40  or  45%,  the  settling  process 
and  consequent  hand-labor  is  avoided,  and  the  material  is  made  only 
fluid  enough  to  handle  in  pumps.  After  grinding,  it  may  be  pumped 
directly  into  the  rotaries,  or,  if  stationary  kilns  are  used,  the  pumps  throw 
it  to  the  drying  room  to  be  made  into  bricks.  This  process  is  called  in 
England  the  semi- wet  process,  but  as  it  is  practically  the  only  wet  process 
used  in  the  United  States,  it  is  here  simply  termed  the  wet  process. 

The  dry  process  was  first  used  in  Germany  as  a  result  of  the  sub- 
stitution of  limestone  for  the  chalk  of  England.  The  two  ingredients 
are  ground  and  mixed  in  a  dry  state.  If  the  kilns  are  stationary,  the 
mixed  material  must  be  moistened  with  sufficient  water  to  form  plastic 
bricks,  which  are  then  dried,  ,but  for  rotary  kilns  no  water  is  added,  the 
mixture  of  dry  materials  passing,  after  being  ground,  directly  into  the  kiln. 

Dry  Process  with  Rotary  Kilns.  The  introduction  of  rotary  kilns  into 
new  cement  plants  is  universal,  while  many  of  the  older  mills  are  sub- 
stituting them  for  their  stationary  kilns.  Where  rock,  or  rock  and  clay, 
form  the  raw  materials,  they  are  mixed  and  ground,  and  introduced  into 
the  rotary  in  the  form  of  a  dry  powder.  If  marl  or  chalk  furnish  the 
carbonate  of  lime,  the  wet  process  of  mixing  and  grinding  is  usually  em- 
ployed, as  described  on  page  720,  although  in  a  few  plants  each  of  these 
materials  is  dried  when  entering  the  mill,  and  the  operations  are  similar 
to  those  described  below  for  rock  mixtures,  except  that  driers  and  dis- 
integrators are  substituted  for  stone  crushers. 

The  process  of  manufacturing  Portiand  cement  from  rock,  or  rock  and 
clay  mixtures,  in  plants  equipped  with  rotary  kilns,  consists  essentially  of 
crushing  the  materials,  —  either  separately  or  after  mixing  them,  —  dry- 
ing, grinding,  calcining  in  the  rotaries,  cooling,  grinding  to  powder,  and 
packing. 

The  details  of  the  process  will  be  best  understood  by  briefly  describing 
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the  typical  machinery  shown  in  the  illustrations.  Various  types  and 
makes  of  grinding  machinery  will  produce  similar  results,  those  selected 
being  merely  representative. 

If  two  stones  of  fairly  similar  texture  and  each  of  uniform  composition 
form  the  raw  materials,  they  may  be  carefully  weighed  and  thrown  to- 
gether into  the  breaker.  Otherwise,  they  are  treated  separately,  and  mi>ed 
just  before  the  grinding  which  precedes  the  calcination.  A  common  t}'pe 
of  breaker  is  the  gyrator>'  crusher  shown  in  Fig.  78  on  page  244,  No.  5  or 
No.  6  being  the  usual  size  employed.  This  reduces  the  stone  to  a  size 
varying  from  dust  t6  alx)ut  2j-inch  diameter.  A  further  reduction  in 
size  to  about  J-inch  is  accomplished  in  plants  of  modern  design  by  crack- 
ers of  the  coffee  mill  type  (see  Fig.  229),  or  similar  machiner}'. 

Clay,  if  used,  is  dried  in  broken  lumps,  and 
then  may  be  pulverized  by  passing  it  through  a 
disintegrator  consisting  of  two  horizontal  rolls, 
one  corrugated  or  toothed  and  the  other  smooth. 
An  economical  form  of  dryer  for  clay  or  stone 
consists  of  a  long  revolving  steel  tube  about  4 
feet  in  diameter,  provided  with  shelves  on  its 
interior  surface,  formed  by  horizontal  Z-bars. 
The  hot  gases  from  the  kiln  may  be  made  to 
pass  through  the  tube  and  meet  the  raw  mate- 
rial. 

By  treating  the  two  materials  separately  up 
to  this  point,  an  extremely  accurate  mixture  is 
obtained  by  weighing  the  ingredients  in  a  pair 
of  automatic  weighing  machines  (see  Fig.  230), 
so  arranged  that  one  of  the  pair  will  not  dump 
until  both  are  charged. 

Samples  of  the  two  materials  are  taken,  just 
before  mixing,  at  definite  periods  throughout 
the  day,  and  analyzed  to  determine  the  correct 
proportions.  A  partial  analysis  showing  the  quantities  of  the  principal 
constituents  may  be  all  that  is  necessary  except  at  occasional  internals. 
The  maintaining  of  correct  proportions  is  one  of  the  most  essential  ele- 
ments in  the  manufacture. 

Another  grinding  of  the  mixed  materials  in  tube  mills,  Kent  Mills, 
Griffin  Mills,  Fuller  Mills  (pp.  716,  717),  or  similar  machines,  to  a  fineness 
which  will  pass  a  screen  having  20  to  30  meshes  per  linear  inch,  com- 
pletes the  preparation  for  the  rotary  kilns.     The  actual  fineness  of  the 


Fig.    229.— Coffee    Mill 
Cracker.    (See  />.  7  r  2 .) 
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ground  stone  at  this  point  is  such  that  90%  to  95%  or  even  a  higher  per- 
centage will  pass  a  screen  having  100  meshes  to  the  linear  inch.  Fine 
grinding  before  burning  is  one  of  the  secrets  of  successful  manufacture. 
The  best  type  of  rotary  kiln  (see  Fig.  231)  used  for  calcining  dry 
iiiatetials,  consists  ot  an  inclined  steel  tube  from  60  to  200  feet  long. 
The  diameter  is  generally  6  to  1 2  feet,  though  occasionally  smaller  than  this 
t  the  upper  end  and  tapering  to  the  larger  size  at  a  point  about  one- 


Fi«i.  230.  -Tandem  Automatic  Weighing  Machine.     (See  />.  7 1 2.) 


third  of  its  length  from  the  upper  end.  The  lining  may  be  of  U-shaped 
fire-brick  in  order  to  present,  as  a  non-conductor  of  heat,  a  hollow  sur- 
face against  the  shell  of  the  rotary.  The  lower  end  of  the  rotary  is 
closed  by  a  stationary  brick  wall,  and  through  the  center  of  this  passes 
a  pipe  which  feeds  the  petroleum,  or  more  frequently  the  powdered 
coal  which  in  a  separate  building  is  crushed  to  pea  size  and  pulverized  in 
tube  mills,  or  other  pulverizing  machines,  so  that  about  90%  passes  a  100- 
mesh  screen;  the  finer  the  coal  the  greater  its  efficiency. 

The  ground  stone  may  be  fed  into  the  upper  end  of  the  rotary  by  a  spiral 
conveyor  enclosed  in  a  pipe  which  is  water- jacketed  so  that  the  material 
will  not  cake.  The  degree  of  calcination  is  governed  by  the  supply  of  raw 
material,  the  speed  of  rotation  of  the  rotary,  which  rests  on  rollers  geared 
to  a  speed-changing  device,  and  the  quantity  of  fuel.  If  coal  is  used  for 
fuel,  it  is  fed  by  a  blast  from  a  fan,  and  the  quantity  is  regulated  by  a  spiral 
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conveyor  runninj;  at 
changeable  speed.  'I'he 
heat  in  the  kiln  is  so  intense 
that  the  coal  bums  as  a  gas 
without  apparent  smoke  or 
cinder.  The  proper  tem- 
perature, which  is  said  to  be 
2700*^  to  3000°  Fahr.,  is  de- 
termined by  the  appearance 
of  the  burning  stone.  At  a 
certain  point  in  its  descent 
the  material  becomes  sc  mi- 
vitrified  and  forms  into 
irregular  balls  or  clinkers, 
which  roll  around  and 
finally  fall  out  red-hot  at 
the  lower  end  in  particles, 
most  of  which  range  in  size 
from  sand  to  i-inch  diarne- 
tor.  The  clinker,  when 
properly  burned,  is  of  a 
greenish  black  color  with 
a  faint  glisten,  and  contains 
but  few  large  pieces.  It 
slightly  resembles  in  ap- 
pearance the  clinker  often 
found  among  the  ashes  of 
hard  coal. 

The  output  of  a  rotary 
varies  with  the  length  and 
diameter  from  150  to  200 
barrels  per  24  hours  for  a 
60  foot  kiln  to  1000  to  1200 
barrels,  for  a  158  to  200  f(Mjt 
kiln  with  a  smaller  coal  con- 
sumption perbbl. 

The  clinker,  after  being 
cooled  in  some  form  oi 
cooler,  is  crushed  by  pass- 
ing between  horizontal  roils 
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or  through  some  other  form  of  crusher,  and  is  then  ready  for  the  fine 
grinding,  or,  if  desired,  it  may  be  stored  either  out  of  doors  or  under  cover 
until  needed.  Strangely  enough,  wetting  the  cinder  does  not  injure  it 
provided  it  is  dry  when  it  enters  the  fine  grinders. 

The  fine  grinding  is  generally  accomplished  by  passing  the  clinker 
through  ball  mills  and  then  through  tube  mills,  or  by  a  single  operation  in 
such  machines  as  the  Griffin,  Kent  or  the  Fuller  Mill.     A  section  of  a  ball 


Fig. 232. —Ball  Mill.     {See  p.  7 15.) 


mill  is  shown  in  Fig.  232.  It  consists  essentially  of  a  cylindrical  drum, 
lined  with  castings  of  hard,  tough  steel,  and  containing  forged  steel  balls 
8  or  10  inches  in  diameter.  Rotation  of  the  drum  grinds  the  stone  or 
clinker  between  the  balls  and  the  plates,  and  the  powder  passes  through 
sections  of  screens  —  which  for  clinker  have  usually  20  to  28  meshes  to 
the  Hnear  inch  —  into  the  hopper  below.  A  single  ball  mill,  such  as  is 
shown  in  sketch,  running  on  clinker,  should  give  an  output  of,  say,  5  500 
to  7  500  pounds  per  hour. 

A  tube  mill  (see  Fig.  233)  consists  of  a  long  horizontal  cylinder  filled 
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nearly  to  its  axle  with  flint  pebbles  imported  from  Europe,  which  average 
about  2  to  3  inches  in  diameter.  The  cement  is  ground  by  rolling  around 
with  the  flints.  It  is  then  thrown  by  centrifugal  force  against  the  screen, 
which  regulates  the  fineness  of  grinding  and  prevents  the  passing  of  pieces 
of  flint.    A  tube  mill  which  passes,  say,  250  barrels  of  cement  per  day, 


I^o-  233.— Tube  Mill.    (See  p.  7 15.) 

will  require  the  renewal  of  the  flint  pebbles  at  the  rate  of  about  600  lb. 

per  week.     More  tube  mills  than  ball  mills,  usually  twice  as  many,  are 

required  for  the  finish  grinding. 
The  Griifin  mill  (see  Fig.  234)  is  used  by  many  manufacturers  in  prefer- 
ence to  ball  and  tube  mills.  The 
mill  is  driven  by  a  horizontal 
pulley,  from  the  center  of  which, 
by  a  universal  joint,  is  suspended 
a  vertical  shaft  having  fixed  at  its 
lower  extremity  a  crushing  roll, 
which  revolves  on  its  axis  at  a 
speed  of  about  200  revolutions 
per  minute,  and  also  rotates  by 
centrifugal  force  against  the  ring 
or  die  where  the  pulverizing  is 
accomplished.  The  material  to 
be  ground  passes  first  into  the 
pan  below  the  crushing  roll,  upon 
the  under  side  of  which  are  shoes 
or  plows  which  stir  it  up  and  force 
it  up  between  the  roll  and  the  die. 


Fig.  234.— Griffin  Mill.    (See  p.  7^^) 
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The  cement  or  stone  is  so  finely  powdered  that,  held  in  suspension  by 
the  moving  air,  it  passes  through  a  cylindrical  screen  above  the  roll,  and 
falls  through  slots  in  the  circumference  of  the  pan  into  the  hopper  below,  to 
be  carried  oflf  by  a  conveyor.  The  screen  in  mills  for  grinding  clinker  is  30 
to  32  mesh  to  the  linear  inch  but  as  it  is  placed  vertically,  it  lets  through 
only  cement  of  such  fineness  that  75  to  80%  of  it  will  pass  a  200-mesh  sieve. 
The  Kent  pulverizer,  showi\  in  Fig.  235,  which  is  used  in  a  few  plants, 


Fig.  235. —Kent  Mill     (See  p.  Til-) 

consists  essentially  of  an  upright  circular  case  containing  within  it  three  rolls 
surrounded  by  a  revolving  ring.  The  material  is  ground  by  passing  be- 
tween the  internal  circumference  of  this  ring  and  the  rolls,  which  are 
pressed  against  it  by  springs. 

The  Fuller- Lehigh  mill,  illustrated  in  Fig.  236,  has  come  to  the  front  dur- 
ing the  past  few  years  as  a  fine  grinder  for  grinding  coal,  raw  material 
and  clinker.  The  material  to  be  reduced  is  fed  to  the  mill  from  an  overhead 
bin  by  means  of  a  feeder  mounted  on  top  of  the  mill.  This  feeder  is  driven 
direct  from  the  mill  shaft  by  a  belt  running  on  a  pair  of  three-step  cones, 
which  permits  the  operator  to  accommodate  the  amount  of  material  enter- 
ing the  mill  to  the  nature  of  the  material  being  pulverized. 

The  grinding  is  done  by  means  of  four  unattached  steel  balls  12  inches 
in  diameter,  which  are  propelled  by  four  equidistant  horizontal  arms  or 
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pushers  radiating  from  a  vertical  central  shaft.  The  material  discharged 
by  the  feeder  falls  l>etween  the  balls  and  the  die  and  is  reduced  to  a  finished 
product  in  one  operation.  Above  the  die  and  the  balls  and  attached  to  the 
yoke  propelling  the  balls,  is  a  fan  with  two  rows  of  fan  blades,  one  above  the 
other.  The  lower  set  of  blades  lifts  the  finished  product  from  the  pulver- 
izing zone  into  the  chamber  above  the  die,  where  it  is  held  in  suspension  until 
it  is  floated  out  through 
a  screen  by  the  fanning 
action  of  the  upper  row 
of  blades.  The  finished 
product  is  then  dis- 
charged through  a  spout 
which  may  be  placed  at 
any  one  of  four  quarters 
of  the  mill.  When  the 
mill  is  in  operation,  it  is 
continually  handling 
only  a  limited  amount 
of  material  at  any  one 
time.  As  soon  as  the 
material  is  reduced  to 
the  desired  fineness,  it 
is  lifted  out  of  the  pul- 
verizing zone  and  dis- 
charged from  the  mach- 
ine. 

It  is  customary  to 
store  the  cement  in  bulk 
and  weigh  it  out  into 
bags  or  barrels  as  re- 
quired for  shipment. 
An  automatic  weighing 
machine  similar  to  that 
shown  in  Fig.  230,  page  713  (except  that  it  is  single  instead  of 
double),  is  a  convenient  apparatus  for  bagging.  With  this  machine  a 
weighing  gang  consists  of  three  men.  The  nominal  capacity  of  a  single 
machine  is  3  000  bags  in  ten  hours,  and  the  authors  have  known  as  many 
as  3  90D  bags  to  be  filled  in  this  time. 

In  outlining  the  cement  machinery,  no  reference  has  been  made  to  the 
methods  for  conveying  the  material  from  one  machine  to  another.     Bucket 


Fig.  236.— -Lehigh-Fuller  Mill.     (See  p.  717.) 
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conveyors,  belts  and  spiral  conveyors  are  all  more  or  less  used.  A  spiral 
conveyor  is  a  helical  blade  on  a  revolving  shaft,  set  in  a  square  oi  circular 
tiough  or  tube  of  larger  size  than  the  spiral,  so  that  the  material  packs 
around  the  circumference,  and  the  blade  comes  in  contact  only  with  the 
powdered  material. 

Plaster  of  Paris  (calcium  sulphate  CaSO^),  or  gypsum  (CaSO^  +  2H2O) 
the  same  substance  in  crystalline  form,  is  an  important  addition  to  cement 
as  a  regulator  of  its  setting,  and  from  i  to  2%  is  used  in  nearly  all  Port 
land  cement  manufactories.  The  gypsum  must  be  added  after  the  calci 
nation  and  before  the  final  grinding,  in  order  to  insure  the  proper  result 

The  laboratory  of  a  cement  plant  is  an  important  feature.  Not  only 
must  the  chemical  composition  of  the  raw  materials  and  the  finished 
product  be  analyzed  (see  Appendix  I)  at  frequent  periods,  but  the  cement 
must  be  mechanically  tested  for  fineness,  time  of  setting,  tensile  strength 
at  seven  and  twenty-eight  days,  and,  perhaps  most  important  of  all,  for 
soundness.  Most  manufacturers  use  some  form  of  the  accelerated  or  hot 
test.  This  is  not  only  due  to  the  fact  that  many  engineers  require  the  ce- 
ment to  pass  an  accelerated  test  for  reception,  but  because  the  chemists  in 
the  cement  factories  consider  this  test  of  great  value  in  checking  up  the 
quality  of  cement. 

Wet  Process  with  Rotary  Kilns.  The  rotary  or  Ransome  kiln  waj^- 
first  used  in  England  on  wet  materials  Rotaries  have  been  widely,  in  fact 
almost  universally,  adopted  in  the  United  States  for  calcining  dry  materials, 
and  more  recently  this  field  has  been  extended  to  use  with  slurry  containing 
as  much  as  40%  of  water,  which  is  pumped  into  the  end  of  the  rotary  and 
dried  by  the  same  flame  used  for  calcination.  With  kilns  of  ordinary 
length,  Mr.  Henry  S.  Spackman  states*  that  at  least  25%  more  fuel  is  re- 
quired for  burning  than  with  dry  materials,  and  the  temj^erature  of  the  gases 
in  the  chimney  is  about  400°  Fahr.,  one-third  to  one-half  that  from  dry 
kilns.  The  product  per  kiln,  according  to  Mr.  Spackman,  is  not  much  more 
than  100  barrels  per  kiln,  or  about  one-half  the  output  with  dry  materials. 

Higher  production  than  this  has  been  attained  by  lengthening  the  kilns 
so  as  to  utilize  more  thoroughly  the  heat  of  the  flame.  Lengths  of  70  to 
100  feet  are  used,  or  a  cylindrical  kiln  about  60  feet  in  length  and  6  feet 
in  diameter,  lined  with  firebrick,  is  connected  at  its  upper  end  with  an 
independent  drying  tube  40  to  50  feet  long  of  slightly  smaller  diameter 
and  with  no  lining.  A  kiln  6  feet  in  diameter  by  60  feet  long,  with  a  54-inch 
by  50-foot  dryer  extension,  working  on  wet  materials,  has  been  known  in  cer- 
tain cases  to  give  an  average  capacity  of  from  135  to  140  barrels  per  day.*} 

^Proceedings  Philadelphia  Engineers*  Club,  April,  1903. 
^Statement  of  AUis-Chalmers  Co.  to  the  authors. 
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In  the  United  States  the  raw  materials  most  commonly  employed  in  the 
wet  process  are  marl  and  clay.  The  marl  as  it  comes  to  the  mill  is  broken 
up  in  some  form  of  a  disintegrator.  The  clay  is  dried  and  pulverized  and 
is  then  mixed  with  the  marl,  which  is  about  of  the  consistency  of  thick 
cream,  in  a  pug  mill,  or  an  edge-runner.     (See  Fig.  237.) 


Fig.  237. — Edge  Runner.     (See  p,  720.) 


In  some  cases  the  clay  is  ground  and  water  is  added  to  it  before  mix- 
ing with  the  marl. 

The  mixed  materials  must  now  be  ground  wet  before  burning.  This 
is  often  accomplished   in   mill   stones,  consisting  of  a  pair  of  horizontal 
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stones  the  upper  one  of  which  revolves  upon  an  upright  shaft,  or  in  wet 
tube  mills  closely  similar  to  that  shown  in  Fig.  2^^  on  page  716. 

From  the  mills,  it  may  be  run  into  tanks,  where  it  is  sampled  and  its 
chemical  composition  exactly  determined,  and  from  there  pumped  into  the 
ends  of  rotary  kilns,  which,  as  stated  above,  are  usually  made  longer  than 
those  used  in  the  dry  process. 

Centrifugal  pumps  may  be  employed  for  conveying  the  wet  material,  or 
if  it  is  too  thick  for  these  to  handle,  plunger  pumps  may  be  resorted  to. 
A  morp  recent  system  of  handling  is  by  compressed  air. 

After  calcination  the  treatment  is  similar  to  that  in  mills  where  dry  raw 
materials  are  used. 

Stationary  Kilns.  Before  the  introduction  of  rotary  or  revolving  kilns 
all  cement  was  burned  in  stationary  kilns.  Stationary  kilns  are  of  two 
general  types:  (i)  intermittent  kilns,  which  are  completely  charged  and 
then  burned,  and  (2)  continuous  kilns,  where  the  fire  is  maintained  con- 
tinuously and  the  exhaust  heat  used  to  dry  and  heat  the  raw  materials 
before  burning  them. 

The  most  common  form  of  intermittent  kiln  is  the  Dome  or  BotUe 
Kiln,  This  consists  of  a  single  shaft  into  which  alternate  layers  of  moist 
bricks  of  cement  slurry  and  coke  are  placed  by  hand  and  burned.  After 
cooling,  the  clinker  is  drawn  out  by  hand  through  a  door  at  the  bottom, 
picked  over  to  remove  under-burned  clinker,  —  which  is  of  a  yellowish 
shade  instead  of  black,  —  and  clinker  which  has  fused  to  fragments  of  the 
firebrick  lining. 

The  Johnson  Kiln  is  a  more  economical  form  of  intermittent  kiln.  The 
slurry  is  placed  in  chambers,  and  dried  by  the  exhaust  gases  from  the 
burning  of  the  previous  charge  before  being  placed  in  the  kilns. 

Of  the  continuous  kilns,  the  Hoffman  Ring  Kiln  consists  of  several 
chambers  or  furnaces  around  a  central  chimney.  As  the  material  in  one 
furnace  is  burned,  the  heat  passes  around  through  the  other  furnaces  so  as 
to  raise  the  temperature  of  the  bricks  in  them  and  utilize  the  exhaust 
heat. 

In  tlie  Schoefer  Kiln,  which  is  also  of  the  continuous  t3rpe,  the 
bricks  and  fuel  are  loaded  from  time  to  time  into  the  upper  end  of  the 
shaft,  and  pass  down,  increasing  in  temperature,  through  the  flame, 
where  the  area  is  contracted,  to  be  cooled  below  and  drawn  out  at  the 
bottom. 

The  Dietzsch  Kiln  is  of  a  somewhat  similar  type  of  construction,  except 
that  hand-labor  is  required  in  passing  the  dried  material  into  the  heating 
chamber. 
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Comparison  of  Rotary  and  Stationary  Kilns.  Mr.  Frederick  H.  Lewis'^ 
compares  the  three  classes  of  kilns  as  follows: 

Quantity  of  Fuel 

Inlennittenl  kilns    15  to  30  J>Ws.  per  day 

Continuous  shaft  kilns  40  to  80  bbls.  per  day 

Rotary  kilns    120  to  250  bbls.  per  day 

Fuel  in  Terms  oj  Clinker  Produced 

Intermittent  kilns  require   25  to  35%  of  fuel  (coke) 

Continuous  shaft  kilns  require    12  to  16%  of  fuel  (coal) 

Rotary  kilns  require   22  to  40%  of  fuel  (coal) 

The  chief  difference  in  cost  between  rotary  and  stationary'  kilns  is  for 
labor.  In  a  rotary  plant  one  sees  the  machinery  running  with  only  an 
occasional  attendant,  as  no  handling  of  the  materials  is  required  from  the 
time  they  enter  the  mill  until  the  cement  is  packed  in  bags  or  barrels  for 
shipment.  In  the  stationary  kiln  plant,  even  if  brick  machines  are  used 
for  molding  the  slurry,  a  great  deal  of  hand  labor  is  required,  as  the 
kilns  must  be  loaded  and  emptied  by  hand.  Mr.  Lewis  estimates  the 
labor  cost  with  continuous  kilns  to  range  from  three  to  five  times  the  cost 
with  rotaries. 

NATURAL  OEBiENT  MANUFACTURE 

The  process  of  manufacture  of  Natural  cement  consists,  in  brief,  of 
burning  a  natural  argillaceous  limestone  at  low  heat  and  grinding  it  to 
powder.  The  stone  used  in  England  is  very  soft,  in  fact  nearly  as  disin- 
tegrated as  marl. 

Raw  Material.  Many  of  the  limestones  used  for  Natural  cement  con- 
tain a  high  proportion  of  magnesia  and  an  excess  of  clay,  while  others  are 
nearly  free  from  magnesia.  It  must  be  calcined  at  a  temperature  much 
below  that  required  for  Portland  cement  or  it  will  fuse  to  a  slag  which 
after  grinding  has  no  hydraulic  properties.  Suitable  formations  occur  in 
many  parts  of  the  United  States,  one  of  the  most  noted  being  that  found  in 
the  region  of  eastern  New  York  where  Rosendale  cements  are  made. 
Sometimes  the  stone  is  taken  entirely  from  one  ledge,  while  in  other  cases 
mixtures  of  two  strata  are  employed.  Little  attention  is  paid  to  the  analysis 
of  the  rock,  as  there  is  a  wide  range  in  the  required  chemical  composition 
of  the  product  (see  p.  47),  and  the  price  at  which  Natural  cement  is  sold 
does  not  warrant  great  refinement. 

Process  of  Manufacture  of  Natural  Cement.  There  is  less  variety  in 
the  methods  employed  for  producing  Natural  cement  than  for  Portland. 

^Engineering  Record,  Dec.  17,  1898,  p.  47,  and  personal  correspondence. 
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In  a  typical  plant,  the  stones,  of  about  the  size  that  would  be  required 
for  a  large  crusher,  are  brought  from  the  quarry  in  carts  or  cars  and 
dumped  directly  into  the  top  of  the  kilns,  which  are  of  boiler  iron  lined 
with  firebrick.  They  have  no  chimneys,  but  are  open  at  the  top  and  of 
the  same  size  throughout.  Thick  layers  of  stone  are  alternated  with  thin 
layers  of  pea  coal.    The  clinker  is  drawn  out  at  the  bottom  as  it  is  burned. 

In  the  older  plants  the  burned  clinker  is  crushed  and  then  ground  be- 
tween mill  stones,  while  the  newer  mills  use  grinding  machinery  similar  to 
that  in  Portland  cement  plants.  When  burnt.  Natural  cement  rock  is 
more  readily  powdered  than  Portland  cement  clinker. 

PUZZOLAN  OEBiENT  MANUFACTURE* 

Puzzolan  cement  is  made  in  the  United  States  from  blast  furnace  slag 
mixed  with  slaked  lime.  In  Europe,  natural  puzzolanic  materials  have 
been  employed. 

The  process  of  manufacture  consists  essentially  of  cooling  the  slag, 
mixing  it  with  slaked  lime,  and  grinding  to  a  very  fine  powder. 

Slag  for  Pnuolan  Oement.  For  making  pig  iron  a  blast  furnace  is 
charged  with  a  mixture  of  iron  ores,  fluxes  (consisting  of  limestone,  either 
calcite  or  dolomite)  and  fuel,  in  the  proper  chemical  proportions  to  pro- 
duce, after  reduction  by  heat,  products  of  definite  chemical  composition. 
These  resulting  products  are  pig  iron  and  slag.  Any  one  unacquainted 
with  metallurgy  naturally  thinks  of  blast  furnace  slag  as  a  compound  of 
iron.    This  is  incorrect,  as  iron  forms  only  a  very  small  impurity. 

All  slags  are  not  suitable  for  Puzzolan  cement,  as  they  ordinarily  con- 
tain too  high  a  percentage  of  magnesia  and  are  often  too  high  in  alumina. 
The  specifications  for  slag  used  in  the  manufacture  of  Steel  Portland  ce- 
ment are  as  follows:! 

Slag  must  analyze  within  the  following  limits  : 

Per  cent. 

Silica  plus  alumina,  not  over 49 

Alumina 13  to  16 

Magnesia,  under  4 

Slag  must  be  made  in  a  hot  furnace  and  must  be  of  lieht  gray  color. 

Slag  must  be  thoroughly  disintegrated  by  the  action  of  a  large  stream  of  cold  water 
directed  against  it  with  considerable  force.  This  contact  should  be  made  as  near  the 
furnace  as  is  possible."" 

Mr.  E.  Candlot  saysj  "The  slag  must  be  basic;  according  to  Mr.  Tet- 

*An  investigation  (^  the  manufacture  and  properties  of  Puzzolan  cement  is  given  in  Report  of 
Board  of  Engineers,  U.  S.  A.,  1900,  on  Steel  Portland  cement. 

fReport  of  Board  of  Engmeers,  U.  S.  A.,  1900,  on  Steel  Pordand  Cement. 
ICiments  et  Chaux  Hydrauhques,  1898,  p.  157. 
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majer,  when  the  ratio 


CaO 
Sia 


falls  below  unity  the    slag  is  useless;  the 


ratio  of  alumina  to  silica  must  be  between  0.45  and  0.50.     According  to  Mr. 
Prost,  the  composition  of  slags  habitually  used  in  the  manufacture  of  Puz- 
zolan  cements  must  be  nearly  represented  by  the  formula  2  SiO„  Al^O,, 
3  CaO." 
Mr.  E.  C.  Eckel*  gives  the  following  analyses  of  slag  and  slag  cement: 

Analyses  of  Slags  in  Actual  Use  and  Composition  0}  Slag  Cements 


CONSTITUENT. 


Si02 

AI2O3 

FeO 

CaO    

MgO 

CaS 

CaS04 

S   

SO3 

Loss  on  ignition 
CaO  I 

AI2O3  I 

sio7  I 


iJ 


26.24 
24.74 

0.49 
46.83 

0.88 

0.5Q 
0.32 


1.78 
0-93 


c^u. 


3=: 

4t 

"3  s 

U 

^1 

J?£ 

16.62 

0.62 

46.10 


1.46 
0.52 


32.20 
15-50 

48.14 
2.27 


1.49 
0.48 


19.5 
17-5 

54.0 


22.45 
13-95 

330 
51-10 

1-35 


0.35 
7.50 


28^5 

II^O 

0.54 

50.29 

2.96 


1-37 
^•39 


Process  of  Manufacture  of  Puzzolan  Oement.  No  kilns  are  required 
except  for  burning  the  lime.  Molten  slag  as  it  flows  from  the  blast  furnace 
is  granulated  by  coming  in  contact  with  a  stream  of  cold  water.  This 
renders  the  product  more  strongly  hydraulic,  and  most  of  the  sulphur  is 
removed  as  it  strikes  the  water.  As  sent  to  the  cement  plant,  it  usually 
contains  from  30%  to  40%  of  water,  and  the  first  operation  is  to  pass  it 
through  a  dryer.  The  dried  slag  may  or  may  not  have  a  preliminary 
grinding  before  adding  the  slaked  lime. 

The  lime  is  produced  by  burning  a  pure  limestone,  and  then  slaking  it 
with  water  to  which  has  been  added  a  small  percentage  of  caustic  soda  or 
other  similar  material,  to  make  the  resulting  cement  quicker  setting. 
After  drying,  the  slaked  lime  is  mixed  with  the  slag  and  ground  in  ball 
mills  and  tube  mills,  or  in  other  forms  of  fine  grinding  machinery,  and 
is  ready  for  packing  in  bags  or  barrels  for  shipment. 


♦Mineral  Resources  of  the  United  States,  1901. 
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CHAPTER  XXIX 
REFERENCES   TO   CONCRETE  LITERATURE 

While  this  chapter  is  not  a  complete  bibliography  of  concrete  literature, 
it  presents  a  comprehensive  list  of  valuable  books  and  articles  relating  to 
the  subject. 

Under  General  References  the  names  of  authors  are  arranged  alpha- 
betically. The  various  subject  headings  under  Subject  References  are 
also  arranged  alphabetically,  and  the  references  are  printed  in  order  of 
dales,  the  latest  first.  Articles  are  usually  described  by  their  subject-mat- 
ler  instead  of  giving  their  titles  verbatim.  In  the  case  of  similar  articles 
printed  in  two  or  more  periodicals,  preference  is  generally  given  to  the  one 
bearing  the  earlier  date.    For  references  to  this  treatise  see  the  Index. 

ABBREVIATIONS 

The  following  abbreviations  (most  of  which  correspond  to  those  adopted 
by  the  Engineering  Index)  are  employed: 

Ann.  de  Fonts  el  Chauss. — Annales  des  Ponts  et  Chauss^es.  m.  Paris. 

Arch.  Rec, — Architectural  Record.     New  York. 

Beton  w.  Eisen, — Beton  und  Eisen.     Vienna. 

Can.  Eng. — Canadian  Engineer.     Montreal,  Canada. 

Cement  and  Eng.  News. — Cement  and  Engineering  News.     Chicago. 

Comptes  Rendus — Comptes  Rendus  de  T Academic   des   Sciences.     Paris. 

Con.  Eng. — Concrete  Engineering.     Cleveland,  Ohio. 

Deutsche  Bau. — Deutsche  Bauzeitung.     Berlin. 

Eng.  Contr, — Engineering  Contracting.     New  York. 

Eng.  Mag.  —  Engineering  Magazine.     New  York  &  London. 

Eng.  News.  —  Engineering  News.     New  York. 

Eng.  Rec.  —  Engineering  Record.    New  York. 

Gen.  Civ.  —  G^nie  Civil.     Paris. 

Ins.  Eng.  —  Insurance  Engineering.     Boston. 

Int.  Eng.  Cong.  —  International  Engineering  Congress,  St.  Louis,  1904. 

Jour.  Am.  Chem.  Soc.  —  Journal  American  Chemical  Society.  Easton, 
Pa. 

Jour.  Assn.  Eng.  Socs.  —  Journal  of  the  Association  of  Engineering  So- 
cieties, Philadelphia. 

Jour.  Fr.  Inst.  —  Journal  Franklin  Institute.     Philadelphia. 

Jour.  W.  Soc.  Engs.  —  Journal  of  the  Western  Society  of  Engineers, 
Chicago. 

Munic.  Engng.  —  Municipal  Engineering.     Indianapolis. 

Oest.  Monaischr.  }.  d.  Oeff.  Baudienst.  —  Oesterreichische  Monatsschrift 
fur  den  Oeffentlichen  Baudienst.    Vienna. 
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Pro.  Am,  Soc.  Civ.  Engs.  —  Proceedings  of  the  American  Society  of  CiviJ 

Engineers.    New  York. 
Pro.  Am.  Soc.  Test.  Mat.  —  Proceedings  of  American  Society  for  Testing 

Materiak.    Philadelphia. 
Pro.  Assn.  Ry.  Supts.  —  Proceedings  of  the  American  Association  of 

Railway  Superintendents  of  Bridges  and  Buildings.    New  York. 
Pro.  Engs.  Club  of  Phila.  —  Proceedings  Engineers'  Club.     Philadelphia 
Pro.  Engs.  Soc.  of  W.  Penn.  —  Proceedings  of  Engineers'  Society  of 

Western  Pennsylvania.     Pittsburgh. 
Pro.  Inst.  Civ.  Engs.  —  Proceedings  of  the  Institution  of  Civil  Engineers. 

London. 
Ry.  &*  Eng.  Rev.  —  Railway  &  Engineering  Review.     Chicago. 
R.  R.  Gaz.  —  Railroad  Gazette.     New  York. 

Rept.  Chief  of  Engs.y  U.  S.  A.  —  Report  of  Chief  of  Engineers,  U.  S.  A. 
Rept.  Eng.  Dept.  —  Report  of  Engineering  Department,  Washington,  D.  C, 
Rept.  Met.  W.  b^  S.  Board.  —  Report  of  Metropolitan  Water  &  Sewerage 

Board,  Massachusetts. 
Revue  Gen.  des  Chemins  de  Fer.  —  Revue  G^n^rale  des  Chemins  de  Fer. 

Paris. 
Rei'.  Tech.  —  Revue  Technique.  —  Paris. 
Schw.  Bauz.  —  Schweizerische  Bauzeitung.     Zurich. 
Tech.  —  Technograph.     University  of  Illinois.     Champaign,  HI. 
Tech.  Qr.  —  Technology  Quarterly.     Boston. 
Trans.  Am.  Soc.  Civ.  Engs.  —  Transactions  American  Society  of  Civil 

Engineers.     New  York. 
Trans.  Am.  Soc.  Mech.  Engs.  —  Transactions  American  Society  of  Me- 
chanical Engineers.    New  York. 
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Coignct.  E.  ct  de  Tedcsco.    Du  calcul  des  ouvrages 

en  ciment  avec  ossature  m^tallique.    Sodit6 

des  Ingenieurs  Civils.  1894. 
♦Coromissloa  dm  nUtthodm  d'essai  des  materiaux 

de  coostruction.    Vol.  I  el  IV.    Paris,  1893 

and  1895.  , 

♦Cougras  intematlofwl  des  metiiodcs  d'essai  des 

nurtirlaux  dm  construction.     Vo  .  II.  2d  Part. 

Dunod,  Paris,  1901. 
-  ♦Consldare,  A.     Resistance  ii  la  compression  du 

b^on  arm^  et  du  b^ton  frett^.    Dunod.  Paris, 

G^nie  Civil,  1902. 
Experimental   Researches  on   Rdnforced 

Concrete,  translated  and  arranged   by  Leon 

S.  Moisseiff.    McGraw  Publishing  Co.,  New 

York,  1903. 
Cunmings,   Uriah.    American  Cements.    Rogers 

&  Manson,  Boston,  1898. 
Daubrcsse.  P.    De  I'empld  des  dments  Portland 

dans  les  constructions  dviles  et  industrielles. 

Bruxelles,  1897. 
♦Durand-Claya,  Derorae  «(  R.  Pertt.     Chimie  ap- 
"  [u^  k  Tart  de  I'lng^nieur.    Baudry  et  Oc; 


iSSf 


1807. 


Falja.  H.     Portland  Cement  for  Users.    London, 

1884 
Falk,  Mjrron  S.    Cements,  Mortars  and  Concretes, 

thdr  F^ystcal  properties.    M.  C   Clark,  New 

York,  1904. 


Vacchdli,  Oioseppc.     Le  C^nstruzioni  in  Cal- 

cei^truzzo  ed  in  Clement  Armato.     Ulrieo 

Hoepli,  Milan.  1906. 
Von    Emperger,    F.     Handbuch    fuer   Eisen- 

b>tonban.     Wilhelra    Ernst    and    8ohn. 

Bjrlin,  1907. 


Feret.  K.  Sur  la  compadt^  des  mortiers  hydrau< 
liques.  Annales  des  Fonts  et  Chauss^, 
Paris,  1892,  II.  p.  I. 

■ (See  Durand-Claye.) 

Fraoch  Cooimiasloa.  (See  Commission  des  md- 
thodes  d'essai  des  materiaux  de  construction.) 

Oernuui  Aasociallou  of  Portland  Cemant  Manufac- 
turers. Der  Portland  Cement  und  Sdne  An- 
wendungen  im  Bauwesen,  Berlin,  1892. 

OlUmore,  Q.  A.  Practical  Treatise  on  limes. 
Hydraulic  Oments,  and  Mortars.  D.  Van 
Nostrand  Co.,  New  York. 

Notes  on  the  Compressive  Resistance  of 

Freestone,  Brick  Piers,  Hydraulic  Cements, 
Mortars  and  (Concretes.  John  Wiley  &  Sons, 
New  York,  1888. 

Report  on  B^ton  Agglom^^  or  Coignet- 

B^ton  and  the  Materials  of  Which  it  is  Made. 
Professional  Papers,  U.  S.  A.,  No.  19,  Wash- 
ington. D.  C,  187 1. 

*OoUnclU,  L.  How  to  Use  Porthnd  Cement  (Das 
Kleine  Cemcnt-Buth).  Translated  by  Spen- 
cer B.  Newberry.  Cement  and  Engineering 
News,  Chicago,  1899. 

Grant,  John.  Portland  Cement:  Its  Nature,  Tests, 
and  Uses.  Institution  of  Civil  Emnneers, 
Vols.  XXV,  p.  66,  XXXII,  p.  266.  and  LXIl, 
p.  98.    London. 

Quiilemie,  V.     (See  Berger.) 

HiU.C.S.    (SeeBuel.) 

JajUMon,  Cbarlas  D.  Portland  Cement:  Its  Man- 
ufacture and  Use.  D.  Van  Nostrand  Co., 
New  York,  1898. 

•Johnson,  J.  B.  The  Materials  of  Construction. 
John  Wiley  &  Sons,  New  York,  1903. 

Lavargua,  Oerard.  l^tude  des  di%'ers  systemes  de 
constructions  en  dment  arm^.  Le  G^nie 
Cinl.    Baudry  et  Cie..  1809. 

♦La  Chataiier,  H.  FrocMfe  d'essai  des  materiaux 
hydrauliques.  Annales  des  Mines,  1893.  Du- 
nod, Paris,  1893. 

Laduc.  E.  Chaux  et  Ciments.  J.  B.  Bailli^re  & 
Fils,  Paris.  1002. 

Lefort,  L.  Cakul  des  poutres  droites  et  planchers 
en  b^ton  de  dment  arm^.  Baudry  et  Cie., 
Paris,  1899. 

Mahials,  Armand.  Ij*.  B^ton  ct  son  emploi.  Ma- 
teriaux —  chauti  'rs  —  coffrages  —  prix  de  re- 
vient — applications.     B^nard,  Uege,  1893. 

Marsh,  Cbarlas  P.  Rdnforced  Concrete.  D.  \  an 
Nostrand  Co.,  New  York,  1904. 

•Morel,  Marie-Auguste.  Le  dment  arra^  et  les 
applications.  Gauthier-Villars  &  Masson  et 
Cie.  Paris,  1902. 

Nawbany.  Spancar  B.     (See  Golinelli.) 

Nawnwui,  Jotan.  Notes  on  Concrete  and  Works  in 
Concrete.    Spon,  London,  1887. 

Hoi,  H.  da  la.  Ciment  arm^.  Annales  des  Fonts 
et  Chauss^es,  I,  1899,  p.  i. 

♦Potter,  Thomas.  Concrete:  Its  Use  in  Build- 
ing.    B.  T.  Botsford.  London.  1894. 

Redgrave,  Oiibart  R.  Calcareous  Cements:  Thdr 
Nature  and  Use.  With  Some  Observations 
upon  Cement  Testing.  Charles  Griffin  & 
Co.,  London,  1895. 

SabiD,  Louis  Carltoo.  Cement  and  Concrete.  Mc- 
Ciraw  Publishing  Co.,  1905. 

♦Schoch.  C  Die  Modeme  Aufberdtung  und 
Wertimg  der  Mortd  Materialen.    Berlin,  1896. 

.♦SpaUiog.  Fradericic  P.  Hydraulic  Cement:  Its 
Properties,  Testing,  and  Use.  John  Wiley  & 
Sons,  New  York,  1903. 


♦An  asterisk  precedes  the  references  which  are  especially  noteworthy. 
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Sutcliffe,  Qeorge  L.  Concrete:  Its  Nature 
and  Uses.  Cro«by,  Lock  wood  and  Son, 
London,  1893. 

*T«ylor,  Fredrick  W.  and  Thompson,  Sanford 
E.  A  Treatise  on  Concrete,  Plain  and 
Reinforced.  John  Wiley  &  Sons,  New 
York.  i9o5. 

Tedesco.  N.  de.  Traits  thtforique  et  pratique 
de  la  r^istance  des  mat^riaux  appIiqU4<e 


au  h^ton  et  au  ciment  ami^.  Ch. 
BtfranKer,  Paris  1904- 
Thompsan,  Sanford  E,  (See  Taylor.) 
Vicat,  L.  J.  A  Practical  and  Scientific  Trea- 
tise on  (Calcareous  Mortar  and  (Vmeiils, 
Artificial  and  Natural.  Translate*!  from 
the  French  by  Capt.  J.  T.  Smith.  John 
Weale,  London,  1H37. 


SUBJECT    REFERENCES 
Bond  of  Steel  to  Concrete 


Berry^  H.  C.  Tests  of  Bond  of  Steel  Bars 
Embedded  in  Concrete.  Kng,  Hec, 
July,  1909.  p.  93- 

Van  Ornum,  J.  L.  Tests  of  Bond  between 
Concrete  and  Steel.  Enj?.  News,  Feb. 
1908.  p.  142. 

Withey,  Morton  O.  Tests  of  Bond  in  Rein- 
forced Concrete  Beams,  Proc.  Am.  Soc. 
Test.  Mat..  Vol,  VIII.  1008.  p.  469. 

Shuman,  Jesse  J.  Tests  of  Cold  Twisted  Steel 
Rods.     £ng.  Rec,  July,  1907.  p.  77- 

*Scliaub,  J.  W.    Some  phenomena  of  adhesion. 

Eng.  News,  June,  1904,  p.  56 1. 
*Spofford,  Chas.  M.       TesU  of  adhesion  of 

concrete  and  st«el  at  Mass,   Inst.  Tecnol- 

ogy.   Beton  A  Eisen,  111  Heft,   1903,  p. 

200. 
*Chri8tophe,  Paul.    Adhesion  of  metal    B^ton 

Arm6,  X902,  p.  476. 
Mensch,  Leopold.     Adherence  of  concrete  and 

steel.    Joiff.  Assn.  Eng.  Soc8.,Sept.  190a, 

p.   lOI. 


Noble,  C.  W.  Choice  of  Steel  for  Reinforcing 
Concrete.     Eng.  News,  May,  1907,  p.  5 16, 

Boost,  Von  H.  New  Tests  of  Bond  of  Ste^l 
to  Concrete,  Berlin.  Beton  u.  Eisen. 
Heft  II,  1907,  p.  47. 

WIthey,  M.  O.  Variation  of  Bond  with  Com- 
pressive Strength.  Univ.  of  Wisconsin 
Bulletin   No.    17$,    1907. 

Talbot.  A.  N.  Tests  of  Bond.  Univ.  of 
Illinois  Bulletin,  No.  8.  190d. 

Hatt,  W.  K.  Tests  of  rods  imbedded  in  con- 
crete.   Pro.  Am.  Soc.  Test  Mat.,  1902. 

Carson,  H.  A.  Adhesive  resistance  of  ntee\ 
bars  in  concrete.  Tests  of  Metals,  U.  S. 
A..  1901,  p.  620. 

Kurtz,  C.  M.  Tests  of  bolts  imbedde<l  in  con- 
crete. Jour.  Assn.  Eng.  Socs.,  Feb,  190 1, 
p.   109. 


Bridgfes 


Max. 
span 
Location  ft. 

Switzerland  259 

42d  St.,    Phila.  25o 

C.  B.  &  Q.  R.  R. 

Trestles 
Delaware   River  i5o 

D.  L.  &  W.  R.  R. 

Paulins  Kill  120 

D.  L.  A  W.  R.  R. 
Grand  River  160 

L.  S.  &  M.  S.  Ry. 
Cumberland  Valley  100 

Ry. 
Wyoming  Ave.,  Phila.        90 


Max. 


(^rown 


Harrisburg.  Pa. 

Viaduct 
Maumee,  Waterville.       90 

Ohio 
Sandy  Hill,  N.  V.  60 


Walnut  Lane 

Phila. 
Paterson,  N.  J., 

Plain  well,  Mich., 

Waterl<M>,  Iowa, 

Yellow.Mtone  River, 


233 
54 
54 


rise 

thickness 

ft. 

ft.- 

Reinforcement 

Authority 

87' 

4' 

Longitudinal  &  trans- 

Eng. .Vtujj,  Aug., 

verse  bars 

1909,  p.  133. 

53 

3 

Double  steel   arch 
ribs 

Eng.    S'ftM,    Mav, 

1909.  p.    5ao.* 
Eng.    Actr«,    May, 

1909.  p.   S46.' 

40 

6 

Eng.    Ree.,    .\pr.. 
1909.  p.    542. 

60 

6 

Eng.     Rec.,     Apr.. 
1909.  P-    541. 

714 

7 

Ix)ngitudinal  A  trans- 

Eng. Rer..  Apr.  A 

verse  bars 

May.    1909. 

32 

5 

None 

Eng.    Xrxca,   Apr., 
1909.  p.   377. 

28 

2j 

Horizontal  longitudinr.l 

Eng.     Rec.,     Feb., 

rotls  in  soandrcl 

1909.  P-    23J. 

wpfls.     No  other 

r.'inforcement 

Eng.    Rec,    Aug.. 
1908,  p.    228. 

25 

2 

I^mgitudinal  6c  trans- 

Cement,    Aug., 

verse  rods 

1908.  p.  IT 6. 

Si 

•i 

Uihs.  auKle  bars, 
latticpfi 

Trnn*.     Am.    Soc. 
Civ.Engra..  Vol. 
LIX.  p.  195. 

70 

54 

None 

Eng.  .\eic9,  Jan.. 

1907.  D.    117. 

2.5 

1.8 

1 1  ribs  about 

Kng,  Rec,  Sept.,  1904. 

4  ft.  apart 

p.  .^0.^ 

8 

1.25 

4-inch  6-lb.  chan- 

Eng. .V#tn#,  May,  ivo4. 

nels  J. 9  ft.  opart 
Steel  Ribs 

u.  J  56 

7.2 

1. 18 

Eng.  Rec,  Feb..  1^04. 

p.  1 85 

i5 

2.0 

Lattice  girders 

Eng.  \ew»,  J&n.,  1904, 

p.  25 

♦An  asterisk  precwles  the  references  wliich  are  es|>ecially  noteworthy. 
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Max. 
span 

Location.  ft. 

Piano,  III.,  75 

3rd  St.,  Dayton,  Ohio,  no 

Newark,  N.  J.,  132 

Kankakee,  111..  73 

Miiihawaka,  Ind.,  no 

Prospect  Ave.,  N.  Y,  85 

Riverside,  Cal.,  87 

Leominster,  Mass.,  45 

Des  Moines  River,  100 

Zanesville,  Ohio,  13a 

Concord,  Mass.,  66 

Lansing,  Mich.,  120 

South  Bend,  Ind.,  100 

Chatellerault,  France,  164 

Kirchhcim,  Germany,  124.6 

Germany,  13a 

Switzerland,  128 

Southern  Ry.,  Austria,  32.8 

Topeka,  Kan..  125 

Inzigkofen,  Germany,  140 

Munderkingen,Germany,  164 

Cincinnati,  Ohio,  70 

Maryborough,  QueensI'd    50 

NcuhlLusel,  Hungary,  55.78 

Philadelphia,  Penn ,  25*30 


Max. 
rise 
ft. 

38i 
14-25 
16.2 

8.4 
14 

8i 
369 

6.25 

28 

"•5 

7 
23 

II 

15-7 

18 

147 

II 


145 
16.4 
10 
4 

3-7 
6.5 


Crown 
thickness 

ft.  Reinforcement. 

3  J*  and  I*  cor- 

rugated bars 

2.1  Melan,  4  angles,  lat- 

ticed 

3  Melan,  4  angles,  lat- 

ticed 

1.33  Thacher.  rods  near 

top  and  bottom 

a  Melan.  4  angles,  lat- 

ticed 

a.25  Corrugated  bars 


35 
I.I 


None 


Round  rods 
anchored 
1 .67  Melan 

a.5  i*X5*bars 

i.i  None 

2  Melan,  4  angles,  lat- 

ticed 

2.5  Melan,  4  angles,  lat- 

ticed 
1.7  Hennebique 

2.6  None 

0.82  Monier 

0.56  Monier 

0.5  Monier 

1.8 
23 


Melan  beams 

33  o.'A>  11).  cast  iron 


3  3  None 

1.25  Melan  beams 

I  .r  5  Steel  rails 

n.82  Skeleton  girders 

3  li*  mesh,  i*  wire 

netting 


Authority 
Eng.  Rec.^  Jan.,   1904, 

p.  18 
Edwin  Thacher,  1904 

Edwin  Thacher,  1904 

Edwin  Thacher,  1904 

Edwin  Thacher,  1903 

Eng.  News,  Dec.,  1903, 

p.  588 
Eng.  News,  Oct.,  1903, 

J.  R.  Worcester,  1903 

Cement,  July,  1902, 

p.  200 
Eng.  News,  March, 

1902.  p.  261 
T.  R.  Worcester,  1901 
Edwin  Thacher,  1901 

Edwin  Thacher 

Revue  Gen.  des  Chemins 

de  Fer.  Dec..  1901 
Eng.  News,  Oct.,  1899, 

p.  246 
Eng.  News,  Sept.,  1899* 

p.  179 
Eng.  News,  Sept.,  1899, 

p.  179 
Eng.  News,  Sept.,  1899, 

p.  179 
Eng.  Rec.,  April  16, 1898 
Eng.  News,  Sept.,  1896, 

p.  178 
Inst  Civ.  Engs.,  V.  119, 

p.  224 
Eng.  News,  Oct.,  1895, 

p.  ai4 
Engng.,  London,   May 

10,  1895.  p  395 
Inst.  Civ.  Engs.,  v.,  114, 

p.  402 
£«?.  News,  Sept.,  1893, 

p.  189 


Buildings 


Reinforced  Concrete  Dome  of  Porto  Rico 
Capitol.     Kng  Rec,  May  1909.  p.  StS. 

Baxter  Building,  Portland,  Me.  Eng.  Kec, 
Apr.,  1909,  P'  492' 

Bradford,  A.  M.  Mill  Building  of  Cement 
Brick,  Plymouth  Cordage  Company. 
Average  Cost  1 2  per  cent  Leas  than  Clay 
Brick.  Eng.  News.  Mar.,  1909.  P'  288. 
J.  P.   H.     Cold  Storage  Warehousas. 


Eng.  News,  Feb.,  19091  P-  209. 
Mill  of  AndroBcoggin  Pulp  Company. 

Rec.,  Feb..  1909.  P-  190. 
Christopher    Warehouse,    Jacksonville, 

Eng.  Rec.,  Jan.,  1909,  p.  72.    ^ 
Mason,    W.    H.     Methods    and    CoHts    with 

Separately  Molded  Members.     Nat.  Astm. 

Cem.  Users.  Vol.  IV.  i9o8;;^p.  48. 
Repairs  at  Pumoing  Station,  Evansville,  Ind. 

Eng.  Rec..  Dec.,  1908,  p.  719.    ^       .     , 
Great    Western    Railway    Freight   Temunal, 

England.     Eng.    News,    Dec,    1908,    p. 

629* 


Cost  of    Walls  at  Camp  Perry,  Ohio.     Cone. 

Eng.,  Sept.,   1908,  p.   3\q, 
Torrey  Building,  Boston,  I.usa.     Eng.  Rec, 

Sept.,  1908,  p.  319. 
Sugar  Warehouse,  Detroit,  Mich.     Eng.  Rec, 

Sept. J   1908,  p.   260. 
Construction  with  Reinforced  Concrete  Joints. 

Con.  Eng.,  Aug.,  1908,  p.  214. 
Reinforced  Concrete  Mausoleum.     Cone.  Eng. 

July,  1908,  p.  183. 

f  Orleai     '" 

1908,  p.  1. 
Chimney  ot  Colusa-Parrott  M.  &  S.  Co..  Butte, 

Mont.     Eng.  Rec,  June,  1908,  p.  735. 
Chimney   at   Cumberland    Mills,    Me.     Eng. 

Rec,  May,  1908,  p.  S93. 
Hostetter    Building,     Pittsburg,     Pa.     Eng. 

News,  May,  1908,  p.  5  21. 
First  National  Bank  Building.  Oakland,  Cal. 

Eng.  Rec,  May,  1908,  p.  648. 
Bo8twick-Brauii  Building.  Toledo,  ().     Eng. 

Rec,  May,  1908,  p.  SyS. 


Eng.       New  Orleans  Court  House.     Eng.  News,  July, 
Fla. 


♦An  asterisk  precedes  the  references  which  are  especially  noteworthy. 
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Cantilever  Girders  In  the  Boyertown  Build- 
ing.    Philadelphia.     Eng.     News,     A[>r., 


Phelps  PublishinR  Co.   Building,  Springfield, 


X 


1908,  p.  447. 
'  w  Publishing  „.      . 

k4am.     Eng.  Rec.,  April,  1908,  p.  4S9. 
Burr.  W.  H.     Thirty-ninth  Street  Building, 

New  Yorlw     Trans.  Am.  Soc.  Civ.  Engr. , 

Vol.  LX.  p.  443  . 
HM'WOod,  S.  Q.     Wisconrtin  Central  Railway 

Depot.  Minneapolis,  Minn.     Eng.  Rec., 

March.   1908,  p.  394' 
Foundry  Building  at  Moline.  111.     Eng.  Rec., 

March,  1908,  p.  297. 
Cement  Stock  House  near  Montreal,  Canada. 

Eng.  Rec.,  Feb.  1908,  p.  1S9. 
Weetport     Power     House,     Baltimore,     Md. 

Eng.  Rec.,  Feb.,  1908,0.  116. 
Terrell.  C.  B.     Garage.  White  Plains,  N.  J. 

Eng.  News,  Dec,  1907,  p.  633. 
St.   Marie  Hotel,  Oakland.  Cal.     Eng.  Rec. 

Dec,  1907,  p.  686. 
Newark  Warehouse  Co.,  Newark.  N.  J.     Eng. 

Rec,  Aug..    1907.  P*  1 5 3. 
Chateau  des  Beaux  Arts  on  Huntington  Bay. 

Long  Island.     Eng.  Rec.  Aug.,  1907.  P- 

186. 
Separately  Moulded  Members  Edison  Portland 

Cement  Co.  Building,     New  Village,  N.  J. 

Eng.  News,  July,  1907.  P-  5. 
R.  H.  H.  Steel  Laundry  Building.  Newark, 

N.  J.     Eng.  Rec,  June.  1907,  p.  677- 
Burlelsta,  W.  P.     Murphy  Varnish  Co.  Build- 
ing.  Newark.   N.  J.      Eng.   Rec,   May, 

1907,  p.  555. 
Holy  Angels  School.   BuflTalo.   N.  Y.     Eng. 

Rec,  April,  1907,  p.  491. 
Ketterhnus  Lithograp»'ic  Manufacturing  Co. 

Buildmg,  Phila.     Eng.  Rec,  Feb.,  1907. 

p.  128. 


^Stadium.    Athletic  field  of  Harvard  University. 

L.  J.  Johason,  Jour.  Assn.  Eng.  Socs.,  June, 

1904,  p.  293. 
*Store  building,  Chicago.  III.    Eng.  Rec,  June, 

1904,  p.  713- 
Chimney    reinforced    with    T-bars,    Zdglcr,    111. 

Eng.  Rec,  May.  1904,  p.  661. 
*KeUv  &  Jones  Company's  factory  building.    Eng. 

ftec,  Feb.,  1004,  pp.  153  and  195. 
Lighthouse    at    Nicolaieff,    Russia.    Eng.    Rec, 

Jan.,  1904,  p.  100. 
^Factory  building.  Long  Island  City,  N.  Y.    Eng. 

Rec.  Jan.,  1904.  p.  67. 
College  of  Music,  Cincinnati,  Ohio.    Eng.  Rec, 

Nov.,  1903,  p.  666. 
•The  Filtration  works  of  the  East  Jersey  Water 

Supply  Company,  Little  Falls.  N.  J.    G.  W. 

Fuller,  Trans.  Am.  Soc.  Civ.  Eng.,  Vol.  L,  p, 

304' 

*Ingalls  Buikiing,  Cincinnati,  O.    Eng.  Rec,  May, 

1903.  p.  S40. 
Robert   A.   Van   Wick    Laboratory,    New   York. 

Cement.  Sept.,  looi,  p.  203. 
Elevator,    Buffalo,    N.   Y.    C.   R.   Neher.   Jour. 

Assn.  Eng.  Socs.,  April,  1901,  p.  275. 
Nassau    County    Jail,     Long    Island.    Cement, 

March,  1901,  p.  37- 
Mediieval  Castle  of  Bodajos,  Spain.    G.  L.  Sut- 

diffe,  Concrete,  1893,  p.  5. 
St.  James's  Church,  Brooklyn,  N.  Y.    Cement, 

Nov.,  1900,  p.  196. 
Singer  Manufacturing  Go's.  Buildings  and  Chim- 
neys.   Cement,  Sept.,  1900.  p.  162,  and  May, 

1901,  p.  88. 
Office  Buikliii|[.  Washingon,  D.  C.    A.  L.  Harris, 

Cement.  Sept.,  1900,  p.  155. 
Library  Building  at  University  of  Virginia.    Rosa 

F.  Tucker,  Cement,  March,  1900,  p.  26. 


Eagle  Warehouse  and  Storage  Co.  Building 
Brooklyn,  N.  Y.     Eng.  Rec.  Jan.,  1907 

Mari borough   Apartment   House,    Baltimore, 

Md.     Eng.  Rec.  Jan.,  1907,  p.  99- 
Derfel    Ing.    Rob.     A    Print    Mill    Building. 

BrOnn,  Germany.     Beton  u.  Eisen,  Heft 

I.  1907.  p.  10. 
Hotel  Traymore,  Atlantic  City.  N.  J.     Eng. 

Rec,  Nov.,  1906,  p.  523. 
Cadillac    and    Packard    Automobile    Shops. 

Detroit,  Mich.     Eng.  Rec,  Nov.,   1906. 

p.  544- 
Traders  Paper  Bond  Co.   Building,  Bogota. 

N.  J.     Eng.  Rec,  Oct.,  1906,  p.  457. 

A.  T.  A  S.  F.  Railway  Station.     Eng.  News. 

Sept.,  1906,  p.  246. 
Mariborough    Hotel    Annex,    Atlantic    City. 

N.  J.     Eng.  News,  March,  1906.  p.  25 1. 
Taylor  &  Wilson  Manufacturing  Co.  Building. 

McKeee   Rocks,    Pa.     Eng.    Rec,   Dec, 

1905.  p.  69S. 

B.  T.  Babbit  Works,  Jersey  City,  N.  J.    Eng. 

Rec,  Dec,  i9o5,  p.  747. 
North  West  Knitting  Co.   Building,  Minne- 
apolis,  Minn.     Eng.   News,  June,    i9o5, 

p.  593. 
Concrete  Medical  Laboratory,  Brooklyn.  Navy 

Yard.     Eng.  News,  March.  1905   p.  3'o. 
Masonic  Temple  Building,  Toledo.  Ohio.     Eng. 

News,  March,  1905,  p.  287. 
United  Shoe  Machinery  Shops,  Be\'eriy,  Mass., 

Eng.  Rec,  March,  1905,  p.  257. 
Bilgram  Machine  Shop,  Philadelphia.     Kng. 

Rec,  Feb.,  1905,  p.  136. 
Chapel  of  the  United  States  Naval  Academy, 

Annapolis.     Eng.  Rec,  Jan..  190S,  p.  36. 

*Chlmney  of  Pacific  Electric  Rv.,  Los   Angeles. 

Calif.    J.    D.    Schuyler,     Cement,     .March. 

1903.  P-  30. 
Chimney  of  the  Laclede  Fire  Brick  Manufacturing 

Co.,  St.  Louis,  Mo.    Cement,  March.  1903, 

P-  37- 
Dome  on  Yale  University  Building,  New  Haven, 

Conn.    Cement,  March.  1903,  p.  15. 
Strosburg    Music    Hall,    Strasburg.    Beton     & 

Eisen,  III  Heft,  1003,  p.  149- 
"^  ilding,  Clev  ' 


Salvation  Army  Building,  Cleveland,  Ohio.  Ce- 
ment and  Eng.  News,  Jan.,  1903,  p.  10. 

CoW  StoraM  Plant.  Oklahoma  CitV,  Okla- 
homa. Cement  and  Eng.  News,  Jan.,  1903. 
p.  I. 

Amand  Apartment  House,  Paris.  Jean  Shopfer. 
Arch.  Rec.  Aug..  1902. 

Hecla  Portland  Cement  &  Coal  Co.,  Michigan. 
Eng.  News,  June,  1902,  p.  449. 

College  Fraternity  Building,  New  Haven,  Conn 
Cement,  Jan.,  1902,  p.  534. 

Factorv  Buikiing,  Cambridge,  Mass.  Cement, 
Nfarch,  1900,  p.  18. 

Padfic  Coast  Borax  Go's  Plant,  Bayonne,  N.  J. 
Eng.  Rec,  July,  1898.  p.  188. 

Museum  Buikiing  of  Leland  Stanford,  Jr.,  Uni- 
versity, Calif.  Charles  D.  Jameson,  Port- 
land Cement,  1808,  plates  V  and  VI. 

Record  Building  of  Discount  Bank,  Paris.  Rev. 
Tech..  May  10,  1898.! 

Beocsin  Cement  Works,  Germany.f  Oest.  Mo- 
natschr.  f.  d.  Oeff.  Baudioist,  July,  1897. 

Concrete  Structures  in  Denmark  and  Russia. 
Eng.  News,  April,  1896,  p.  253. 

A  Concrete  House  Built  m  1872.  W.  E.  Ward. 
Trans.  Am.  Soc.  Mech.  Engs.,  Vol.  IV,  p.  388 


♦An  asterisk  precedes  the  references  which  are  especially  noteworthy. 
^Engineering  Index. 
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Dams 


Ohio  River  Bear-Trep  Dam.  Eng-  News, 
Mar.,  1909,  D.  235. 

Scranton,  Pa.  Buttressed  Dam.  RnR.  Rec, 
Mar.,  1909,  p.  347. 

Connecticut  Kfver  Power  Company  Hydro- 
Electric  Plant.     Eng.  Rec,  Mar..    1909, 


News,  Deo.,  1908,  p.  701. 
■*    *  "       *  Mo 


Kern     River    Hydro-Electrio    Plant.     Edk. 


Chicaf o  Drainage  Canal  Movable  Dams  and 
Lock.     Eng.  New8^  Nov.,  1908,  p.  5ia. 

Bellows  Falls,  Vt  Erection  Plant.  Eng. 
News,  Dec,  1908,  p.  745. 

Croton  Falls  Reservoir  Dam.  Eng.  Rec. .  Dec. , 
1908,  p.  675. 

Berrien  Sfirings,  Mich.  Hydro-Electrio  Devel- 
opment.    Eng.  Rec,  Dec.  1908^  p.  728. 

Uncas  Power  Company  Hydro-Eleotnc  Plant. 
Eng.  Rec,  Nov.,  1908,  p.  572. 

Roosevelt  Dam,  Salt  River  Project.  Eng. 
News,  Sept.,   1908,  p.  a65. 

Horse  Shoe,  N.  Y.  Combination  Dam  and 
Bridge.     Eng.  News,  Apr.,  1908,  p.  385. 

Westchester  County,  N.  Y.,  near  Croton  Falh. 
Eng.  Rec,  Mar.,  1908,  p.  377. 


_,  Va.    Eng.  Rec,  July,  1934,  p.  108. 
*lthaca,  N.  Y.     Eng.  Rec,  April,  1904.  p.  446. 
DanviOe,  ill.     Eng.  Rec,  April,  1904,  p.  396. 
South  Australia.    A.   B.  Monerieff,   Eng.   News. 

April,  1904.  p.  3? I. 
*N«w  MIMord,  Conn.    Walter  Scott  Morton,  Eng. 

Rec,  Feb.,  1904,  p.  187. 
Blmlngham,  Eng.    Eng.  Rec,  Jan.,  i»34,  p.  120. 
ThewiM,  N.  Y.    Ambur^n  &  Sayles,  Eng.  News, 

Nov.,  1903,  p.  403. 
San  Diego.  Calif.     Eng.  Rec,  Nov...  1003.  p.  500. 
♦.Splw  Palls.  Hudson  RIvfr.    Geo.  E.  Howe,  Eng. 

Rec,  June,  1003,  p.  688. 
*Chaudiore  Falls,  Provioco  «r  Qusbec.    Eng.  News, 

May,  1903,  p.  398. 
*Norwlch,  Conn.  H.  M.  Km|(ht,  Eng.  News,  June, 

1902.  p.  470. 
Lsks  Winnlbigoshish.    W.   C.   Weeks,     Cement, 

March,  1901,  p.  30. 
0«ag»   River.   MiMOuri.     Rept.    Chief   of    Engs., 

U.  S.  A.,  1900,  p.  80. 


McCall  Ferry,  Pa.     Eng.  News,  Sept.,   1907, 

p.  267. 
Katonah,    N.    Y.     Cross    River   Dam.     Eng. 

Rec.  Sept.,  1907,  p.  281. 
West    Point,    N.    Y.     Buttress    Dam.     Eng. 

Rec,  Aug.,  1907,  p.  214. 
Birtes,  L.     Crocker's  Reef,  N.  Y.    Eng.  Cont.. 

July,  i907jj).  17. 
Utica.  N.  Y.     Eng.  Rec.  July,    1907,  p.   75. 
Marklissa.     Dumas,  A.     Gen.  Civ.,  June  i5, 

1907. 
Ellsworth,  Me.     Eng.  News,  May,    1907,   p. 

557. 
Holland    de    Muralt,    Dr.    L.  R.     Beton    u. 

Eisen.     Heft  I,  1907,  p.  8. 
Warriors  Ridge  Gap,  Pa.,  above  Huntington. 

Eng.  Rec,  Dec.  1906,  p.  678. 
Plattsburg,  N.  Y.     Eng.  Rec,  Mar.,  1906,  p. 

335. 
Columbus,  O.     Scioto  River  Gravity  Storage 

Dam.     Eng.   Rec,   Sept.,    looS,   p.    302. 
Schuylervllle,  N.  Y.     Eng.  Rec,  Mar.,  1905.  p. 

267. 
Fenelon  Falls,  Ont.     Eng.  News,  Feb.,   1905, 

p.  135. 

MlUinocket.  Maine.    Eng.  Rec,  Dec,  1000,  p.  560. 
JohanneslNirg,  So.  Africa.    Eng.  Rec,  Jan.,  1899, 

p.   113. 

*MMhanicsville,  N.  Y.    Eng.  News,   Sept.,   1898, 

p.  130. 
Muchkunld.  India.     Eng.  Rec,  May,  1898,  p.  570. 
Ptoneer  Power  Plant.  Ogden.  Utali.     Henry  Gold- 

mark.    Trans.    Am.    Soc    Civ.    Eng.,    Vol. 

XXXVHI.  p.  246. 
Rock  Island  Arsenal.  lU.    O.  C.  Horney.  Jour.  W 

Soc.  Engs.,  Vol.  n.  p.  339. 
Rk>  Orandc  River.     Eng.  News.  July,  1897,  p.  36. 
Arch  Dam.  Ogden,  Utah.    Eng.  Rec,  March,  1897, 

p.  291. 
Cold  Spring.  N.  Y.     Eng.  Rec,  July.  i8q6,  p.  105. 
Mancherter.    EngUnd.    Eng.    Rec,    Nov..    1891, 

p.  387. 
•Croton  River,  New  York.  J.  R.  Croes,  Trans.  Am, 

Soc.  Civ.  Eng.,  Vol.  HI,  p.  337. 


Elasticity  of  Ooncrete  and  Mortar 

Heiatel.     Elasticity  of  Concrete    in  Shear. 
Cement,  Apr.,  1908,  p.  461. 


Howard.  J.  E,     Elasticity  of  Materials  Com-       Woofs  ^^'** 
pared.     Eng.  Rec,  May,   1906.,   p.  658. 

Wstertown  Arsenal.  Elasticity  of  Mortar  Prisma. 
Tests  of  Metals,  1002,  p.  467. 

Wateftown  Arsenal.  EUuttidty  of  Concrete  Cubes. 
Tests  of  Metals,  i8g8  to  1933. 

SewsO.  John  S.  Study  of  Stress-strain  Curves. 
Int.  Eng.  Cong.,  St.  Louis.  1004. 

Thompson.  Sanford  B-  Disciission  on  Stress- 
strain  Curves.  Int.  Eng.  Cong.,  St.  Louis, 
1004. 

Hatt,  w.  K.  Experiments  on  Elasticity  of  Con- 
crete. Jour.  Assn.  Eng.  Socs.,  June,  1904, 
p.  321. 

\  an  Ormun.  J.  L.  The  Fatigue  of  Cement  Prod- 
ucts. Trans.  Am.  Soc.  Qv.  Eng.,  Vol.  LI, 
P-  443. 

Johnson,  J.  B.  Miscellaneous  Tests  of  Elasticity. 
Various  authorities,  Johnson's  Materials  of 
Construction,  1903,  p.  575. 

Falk,  Myron  S-  Elasticity  during  Flextu'e.  Trans. 
Am.  Soc.  Civ.  Eng..  Vol.  L,  p.  473. 

ChrMophe.  Paul.  Data  from  vanous  authorities. 
B^n  Arm^  1902,  p.  468. 


Thompson.  Sanford  B. 

Am.  Soc.  Civ.  Engs. 


Di!«cu8sion   Traii'*. 
Vol.  LIV,   part  K. 

Woolson'.'lra  H.  [Recent  Tests.    Eng.  News. 
June.  1905,  p.  56 1. 

Thacher.  Edwin.     Effect  of  Age  and  Composition 

on  Elasticity.    Cement,  May,  July,  and  Nov., 

1902. 
Kurtz.  Charles  M.     Austrian   Sodety  Values  for 

Steel,    Concrete,    and    Mortar.    Jour.    As.<in. 

Eng.  Socs.,  Feb.,  1901.  p.  109. 
*Henby.  W.  H.     Relative  Elastidtv  of  Cinder  and 

Broken  Stone.    Jour.  Assn.  Eng.  Socs.,  Sept.. 

1900,  p.  145. 
MoHter,  David.     Curves  from  Tests  of  Prof.  Bach. 

Jour.  Assn.  Engs.  Socs.,  May,  1898,  p.  349. 
Brown.  W.  L.    Tables  and  Curves.     Pro.  Inst. 

Civ.  Engs.,  Vol.  CXXXVII.  p.  402. 
Bach.  C.     Experiments  on  the  Elastidtv  of  Con- 
crete.   Jour.  W.  Soc  Engs..  Jan.,  1896,  p.  84. 
Hartig.  E.    Formula  for  Variation  with  Age  of  the 

Modulus  of  Elasiidty.    Pro.  Inst.  Civ.  Eng., 

Vol.  CXX,  p.  375. 
cer,  Benjamin.    Effect  of  Sand  on  the  Elastidty. 

Pro.  Inst.  Civ.  Eng.,  Vol.  CXV,  p.  io8. 


♦  An  asterisk  precedes  the  references  which  are  especially  noteworthy 
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Expansion  and  Contraction 


Qowen,  C.  S.     Effect  of  Temperature  Chanf^ 

on     Masonry.      Tran*.     Am.     Soc.  Civ. 

KnRS.  Vol.  LXI,  p.  399. 
Heat  Expansion  Stresses  in  Chimneys.     Eng. 

News,  March,  1908,  p.  259. 
Expansion   Joints  in   Pressure  Sewer.    Eng. 

News,  March,  1908.  p.  33$. 
Expansion   Joints  in  Viaduct.     Eng.    News, 

Dec.  1907^.  628. 
White,  Linn.     Expansion  Joints  in  Concrete. 

Eng.  News,  Jime,  1907.  P.  6S3. 

Puller,  Qw^  W.  Expansion  Wells  in  Water  Puri- 
fication Worlts,  Little  Falls,  N.  J.  Trans. 
Am.  Soc.  Civ.  En'»s.,  Vol.  L,  p.  406. 

^Johnson,  A.  L.  Continuous  Concrete  Walls  with- 
out Expansion  Joints.  R.  R.  Gaz,  March  13, 
1903. 

'Railway  Superintendents.  Provisions  for  Expan- 
sion and  Contraction.  Pro.  Assn.  Ry.  Supts., 
1900.  p.  166. 

Adams.  A.  L.  Contraction  Cracks  in  Reservoir 
Lining.  Trans.  Am.  Soc.  Civ.  Engs.,  Vol. 
XXXV'I,  p.  30. 


Lewerens.  A.  C.  Expansion  and  Contraction 
of  CfoncretA  Structures.  Eng.  News. 
May,  X907,  p.  5 1 2. 

Expansion  Joints  in  Sandy  Hill  Bridge.  Eng. 
News.  May,   1907,  p.  5 03. 

Becker  and  Lees.  Expansion  Joint  in  Con- 
crete Roof  in  Carp  and  Bidg.,  May,  1907. 
p.  167. 

Webb,  W.  L.  Long  walls  built  without 
joints  with  i%  of  steel.  Munic  Eng., 
Au7..  1906,  p.  ira 

Paine,  C.  W.  Joints  in  Butte,  Mootn  Reservoir- 
Jour.     Assn.     Eng.    Socs.,    Oct.,    1902,    p- 

*Pwice,  W.  D.  The  Coefficient  of  Expanaoa 
of  Concrete.     Eng.   News,    Nov.,    1901,  p^ 

Gary.  Max.  Tests  showing  Shrinkage  in  Air  and 
Expinsion  undor  Water.  Trans.  Am.  Soc 
Civ.  Enp.,  Vol.  XXX,  p.  17. 

A.  S.  C  E.  Committee.  Expanaon  and  Contrac- 
tion Experiments.  Trans.  Am.  Soc.  Civ. 
Engs.,  Vol.  XV,  p.  722,  and  Vol.  XVU,  p.  214, 


Fire  Resistance  of  Concrete  and  Mortar 


Waite.  Quy  B.  Cinder  and  Stone  Concrete 
tfnder  Fire.  Trans.  Am.  Soc.  Civ.  Engs., 
Vol.  LX,  p.  470. 

Woolscn,  Ira  H.  tireproof  ()\ialitic«  of  Con- 
crf»te  Partitions.  Ce.Tient  Age,  June, 
1903,  p.  578. 

Thompson,  Sanford  E.  Concrete  in  the  Chel- 
sea Fire.  Cement  Age,  June,  1908,  p. 
569. 

Report  on  Parker  Building  Fire,  N.  Y.  City. 
Eng.  News,  May,  1908,  p.  567. 

Gilbert,  J.  B.  Fire  at  Dayton  Motor  Car 
Works.     En^  llec,  March,  1908,  p.  384. 

Report  on  Fire  and  Earthquake  Damage  to 
Buildings  at  San  Francisco.  Trans.  Am. 
S')r,  Civ.  Engs.,  Vol.  LIX,  p.  208. 

Woolscn,  Ira  H.  Investimifion  of  the  Ther- 
r.ial  Conductivity  of  IMflFerent  Mixtures 
r.nd  Effect  of  H'»at  upon  Them.  Pro. 
An.  Soc.  Test  .Mat.,  Vol.  VI  and  VI L 

Eff33t  of  Heat  on  the  Strength  and  Elastic- 
ity of  Concrete.  Pro.  Am.  Soc.  Test 
Nat.,  Vol.  V,  p.  335. 

*Watcrtown  Arsenal.  Tests  of  Cement  set  at  Differ- 
ent Temperatures.  Tests  of  MetaJs,  U.  S.  A., 
1902,  p.  ^3. 

♦Norton.  Chas.  L.  Tests  of  Fire  Resistance  of 
Concrete.  Tech.  Or.,  June,  1900;  Dec.,  1902; 
June.  1904.  Ins.  Eng.,  Dec.  1901,  p.  483: 
Feb.,  1902,  p.  72;  March,  1902,  pp.  118  and 
211. 

•Norton,  Chas.  L.,  and  Gray,  Jas.  P.  Report  on  the 
Baliimore    Fire.     Eng.    News,    June,    1904, 


p.  538. 
rell,    ■ 


Sewell,  John  S.     Report  on  the  Baltimore  Fire. 

Eng.  News  March.   1904,  p.  276. 
Johnson,  J.  B.     MiMrcllaneous  Tests.     Materials 

of  Construction,  1903,  p.  625. 
Newberry,  S.  B.     'ITieory  of  Protection.     Cement, 

May,  1902,  p.  95. 


Tiiompson,   Sanford   E.     Fire   Resistance  of 

lleinforced  Concrete  Constructioa.     Coo. 

Eng.  June,  1907,  p.  261. 
MacFariand,  H.  B.     Fire  and  Load  Test  of 

Beams.     Enf?.  Rec„  March,  1907,  p.  380. 
Testa  of  the  Effect  of  Heat   on   Reinforced 

Concrete  Colunms.     Eng.   News,   Sept., 

1906,  p.  316. 
Comparative    Resistance    to    Fire  of  Stone 

and  Cinder  Concrete.     Eng.  News,  May, 

1906,  p.  603. 
San  Francisco  Earthquake  and  Fire.   U.  S. 

Geojogical    Survey    Bulletin,    No.    324, 

April,  1906. 
Fire  and  Water  Tests  of  Stone  Concrete  and 

Cinder    Concrete    Floors.     Eng.    News, 

Feb.,  1906,  p.  11 5. 
Probst.   E.     A    Model    Reinforced    Concrete 

Theater    for    Studying    Tlieater    Fires. 

Cement  &  Eng.  News,  Feb.,  1906,  p.  34. 
Fire  Resistance  of  Different  Concretes.    Eng. 

Roc,  July,  190S,  p.  97. 

Pacific  Coast  Borax  Co.,  Baycnme,  N.  J.    Cement. 

May.  1902,  p.  85. 
Norton,  Charles  L.     Tests  to  find  Temrcraturc  oi 

Steel  during  a  Fire.    Ins.  Eng..  Feb..  1902. 
Test  Buikling  at  Mineola,  L.  1.    Cement,  Jan., 

1902.  p.  358. 
Moore  Francis  C.     Extracts  from  Pubhcations  of 

the  British  Fire  Pre\-ention  Conuniltee.    Can. 

Eng.,  .Aug.,  1898. 
Tests  of  Fireproof  Floors.     Eng.  News.  Sept.,  1896, 

p.  182;  Nov.,  1896,  pp.  296  and  314;  Jan., 

1897,  pp.  6  and  15;  Dec.,  1897,  p.  367;  Nov^ 

1901.  p.  378;  May.  1902  p.  441. 
Ilimmdwricht,  A.  L.  A.     Fireproof  Construction 

and  Recent  Tests.    New  York.    Eng.  Mag^ 

Dec.,  1896,  p.  460. 


Forms 


Adjustable  Forms  for  Heavy  Battered  W.1II.S. 

Kna.  Uec,  April,  T909.  p.  .S40. 
Scott.  C.  F.     Patented  Steel  Form  for  Arch, 

('ulvert  and  Bridge.     Kng.  Contr.,  Feb., 

1909,  p.  1 5o. 
Adjustable    Steel    Centers    for   Sewer.     Enr:. 

Contr.,  Jan.,  1909,  p.  65. 


Caldwell,  W.  L.  Metal  Forms  in  Reinforced 
Concrete  Construction.  Nat.  Asaan.  C*in. 
Users,  Vol.  IV.  p.  286. 

A  Collap-iible  Form  for  Small  Culvert.  Ertg. 
Coiit.   Dec,    1908,   p.    408. 


*Ad  asterisk  precedes  the  references  which  are  especially  noteworthy. 
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Steel  Forms  Used  in  the  Blue  Island  Avenue 

Sewer,  Chicago.     Eng.  News,  Oct.,  1908, 

p.  441. 
Patented  Forms  Used  in  Bronx  Valley  Sawer. 

Cement  Age,  Oct.,  1908,  p.  309. 
Wooden  Forms  for  Concrete  Man.iolc.     Eng. 

Cont.  Oct.,  1908.  p.  270. 
Steel  Centering,  Harlem  Creek  Sewer  at  St. 

I^uis,  Mo.     Eng.  News,  July,    1908,  p. 

Adjustable  and  Portable  Forms  for  Concrete 

Building     Construction.      Eng.      News, 

March,  1908,  p.  364. 
Desitm    and    Construction    of    Forms.     Con. 

Eng..  March,  1908,  p.  59. 
Forms    for  Big    Cottonw(H>d    Conduit,    Salt 

Lake  City.     Eng.  Rec,  March,  1908,  p. 

353. 
Telchiiiaii,  P.     Traveling  Mold  for  Making 

Concrete   Pipe.    Eng.  News,  F^b.,  190H, 

p.  184. 
Proposed  Traveling  Form  for  Construction  of 

Water  Pipes  and  Sewers.     Eng.  Contr., 

Jan.,  1908,  p.  30. 
Thompson,  Sanford  E.     Forms  for  Concrete 

Construction.     Trans.    Nat.    Assn.   Cem. 

Users,  Vol.  HI,  p.  64. 
Centering  and  Forms  in  Selby  Hill  St.TunncI, 

St.  Paul,  Minn.  Eng.  Rec,  Sept.,  1907, 


P-  308.^ 
nfoi 


Remforoed  Concrete  Syphon  on  an  Irrigation 

Canal  in  Spain.     Eng.  News,  Aug.,  1907. 

p.  116. 
Forms   for   Jacksonville   Viaduct    Piers   and 

Spandrels.     Eng.    Rec,    May,    1907.    p. 

606. 
HoCchkiss,    L.    J.     Retaining    Wall    Forms. 

Eng.  Rec,  March,  1907,  p.  339. 

Steel  Centers.    Eng.  News,  Oct.,  15)04,  p.  350. 
*Courtrisht,  P.  A.     Center  for  54-ft.  Span  Arch. 

Eng.  News,  May,  1904,  p.  456. 
Clarfc.   H.  0.     Catch-basin  Forms.    Eng.  News, 

.May,  1904,  p.  473. 
♦Centers  for  5-ft.  Egg  Sev/er,  Washington,  D.  C. 

Eng.  News,  Feb..  1904.  p.  16^. 
A  Tk:  lor  Concrete  Forms.     C.  M.  &  St.  P.  Ry. 

Ene.  News,  Jan..  1904,  p.  06. 
♦Tunnel  Forms,  Central  Mass.  R.  R.    Eng.  Rec, 

Jan.,  1904,  p.  5. 
♦Forms  for  Core  Walls.    Cedar  Grove  Reservoir. 

Eng.  Rec,  Dec.  1903,  p.  680. 
Taylor,  C.  O.     Methods  of  Building  a  Cellar  Wall. 

Car.  &  BIdg.,  Aug..  1903,  p.  213. 
♦Arch  Center  in  New  York  Subway.    Eng.  News, 

June,  1903,  p.  514. 
♦KMnham.  Frank  B.    Centering  Arch    Bridge, 


Collapsible  Centering  for  Street  Rail  way  Con- 
duits.    Eng.  News,  .Viart'li,  1907,  p.  315. 

Centering  for  Piney  ('i^eek  Bridge,  Washing- 
ton, D.  C.     Eng.  Kec,  Jan..  1907.  p.  88. 

Forms  for  Molding  Concrjte  I'ipe  Culverts. 
Eng.  News.  l>ec..  1906.  n.  65 1. 

Portable  Arch  Ceutering— liiKlges  Pass  Tun- 
nel.— Eng.  New.,  Dec,   1906.  p.   586. 

Centering  for  the  Concrete  Arches  for  P.  &  R 
R.  R.  Bridge.  Eng.  Rec,  Oct.,  1906, 
P-  399. 

Heavy  Panels  for  Retaining  Walls  Handle<l  by 
Locomotive  Crane.  Eng,  Rec,  Sept* 
1906,  p.  273. 

Remforced  Concrete  Forms  for  Arch  Rib 
Bridge.     Eng.  Rec,  Sept.,  1906,  p.  237 

Arch  Rib  Bridge.  Grand  Rapids,  Mich.  lOng 
News,  Aug..  1906,  p.  2i5;  .March,  1900. 
p.  322. 

Centenng  for  So  ft.  Span  Segmental  Arch. 
Eng.  News,  .\ug..  1906,  p.  207. 

Forms  for  a  5  ft.  9  in.  Sewer,  New  Orleans. 
Eng.  Rec,  June,  1906,  p.  678. 

Forms  for  Sewer,  South  Bend,  Ind.  Kng 
Rec,  June,  1906.  p.  736. 

Forms  for  Connecticut  Ave.  Bridge,  Wash- 
ington.    Enz.  Rec,  Juno,  19J6.  p.  675. 

Special  Falsework  for  a  Concrete  Bridge 
Eng.  Rec,  April,  1906,  p.  4 84. 

Retaining  Wall  Forms,  N.  V,  Central  R.  R. 
Kn7.  Rec,  Jan.,  1906,  p.  24. 

Evans.  R.  R.  Traveling  For.u  for  Construct- 
mg  invert  of  Sewer.  Eng.  News,  .March 
1905.  p.  254, 

Carver.  G.  P.  Forms  for  36-in.  Sewer,  Bev- 
erly, Mass.  Eng.  News,  June,  1904 
p.  55o.  ^  ^* 

C.  M.  &  St.  P.  Ry.    Eng.  News,  March,  1903. 

p.  267. 
Skew   Back   Forms.     Long   Island   R.   R.    Eng. 

News.  Dec,  1902,  p.  ;;i9. 
♦Arch  Centering.    ZancsWile,   O.,  Bridge.    Eng. 

News,  March,  1902,  p.  264. 
Template   for   Sewer   Invert,    New   York    Rapid 

Tran.sit  Railway.    Eng.  News,  March,  1902, 

p.  200. 
Wall  Forms  in  Nassau  County  Jail.    Photograph. 

Cement,  March,  1001,  p.  ^7. 
Abbot,  F.  V.    Details  of  Forms  m  Improvement  of 

MississipfM  River.    Cement.  Jan.,  1901.  p.  229. 
♦Hazen,  Allen.     Groined  Arch  at  Albany  Filtration 

Plant.    Trans.   Am.   Soc.    Civ.   Engs.,    Vol. 

XLIII,  p.  270. 
A  Collapsible  Center  for  Sewer  Arches.  Eng.  News, 

Jan.,  1899,  p.  22. 


Foundations 


Colbert,  Otto.  Tests  of  Strauss  System  cf 
Plies,  Vienna.  Beton  u  Eisen,  Heft  III 
1909.  p.  5 4. 

Howell,  C  S.  Straight  or  Tapered  Concrete 
Piles.     Eng.   News,   Feb.,    1900,  p.   223. 

Method  of  Pipe  Protection  on  Piles.  Eng. 
Rec,  Jan..    1909,  p.   67. 

Thompson  and  Fox.  Cast  Reinforced  Concrete 
Piles.     Jour.  Assn.  Eng.  Socs..  Jan.,  1909. 

Cannon,  M.  M.  Concrete  Piles,  Brunswick, 
Ga.,  and  Charleston,  S.  C.  Jour.  Assn. 
Eng.  Socs.,  Jan.,  1909,  p.  24. 

Mensch,  L.  J.  Shop-made  Reinforced  Con- 
crete Piles.  Eng.  News,  Dec,  1908,  p. 
620. 

Usina,  D.  A.  Recent  Developments  in  Pneu- 
matic Foundations.  Trans.  Am.  Soc. 
Civ.  Engs.,  Vol.  LXI,    1908,  p.    211. 


Foundation  Wall  Supported  by  a  Reinforced 

Concrete  Girder.     Eng.  Rec,  Feb..  1908, 

p.  175. 
Compressol    .System    of     Concrete     Founda- 
tions.    Eng.  Cont.,  Oct.,  1907,  p.  220. 
Chamber   of   Commerce.    Vienna.     Beton  u. 

Eisen.  Apr.,  1907.  P*  85. 
Foundation    of    Buildings    in    Mountaneous 

Regions.     Beton    u    Eisen,    Mai,     1907, 

p.  113. 
Foundations   of   Singer   Building   Extension, 

New  York     Eng.  Rec,  Feb..  1907.  p.  "6- 
Concrete  Foundation  Mat  for  a  Power  Station. 

Con.  Eng:,  Feb.,   1907,  P-  77- 
Caisson  Foundations  for  The  Trust  Company 

of  America  Building.     Eng.  Rec,  Oct., 

1906,  p.  470. 
Footings  for  Transmis-sion  Poles.     Eng.  News, 

Jime,  1906,  p.  648. 
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HoUow  Concrete  Foundation  Piers,  U.  S. 
Post  Office  at  Cleveland.  O.iio.  Kng. 
Rec.,  May,  1906,  p.  607. 

Machinery  Foundation  in  Ouicksand.  Knick- 
erbocker Building,  New  York.  Eng. 
Kec.,  March,  1906,  p.  947. 

Unusual  Foundation  at  the  Hoboken  Termi- 
uaU     Eng.  Rec.,  Nov.,  1905.  p.  $46. 


Foundations  for  the  Yonkers  Power  House 
of  the  N.  Y.  C.  A  H.  R.  R.  R.     Enr  Rec. 
Dec,  1904.  p.  676. 
Concrete  Pilins^at  Washington  Barracks,  D. 

C,     Eng.  Rec.  Oct..  1904.  p.  463. 
Concrete  Pile  Foundation  of  the  IT.  S.  Ex- 
press Co.  Bldg..  New  York  City.     Eng. 
Vews,  Oct.,  1904,  p.  548> 


pre 
Ne 


W.    P.    Concrete   Piles.    Eng.    Rec, 

Oct.,  igo4,  p.  404. 
Holmes,  J.  Albert.    Reinforced  Concrete  Piles  with 

enlarged  Footings.    Eng.  News,  June,  1904, 

P-  567. 
Concrete  Piles.    Eng.  Rec,  Msy,  1904,  p.  596. 
Concrete  I^les.     Cement,  Nov.,  1905,  p.  331. 
KlmbaO,  Oeo.  A.    Foundations  for  the  Elevated 

Structure  of  the   Boston   Elevsted   Railway. 

Jour.  Assn.  Eng.  Socs.,  June,  190 j,  p.  35'* 
*Frarcis.  Oso  B.    Foundations.   Jour.  Assn.  Eng. 

Socs.,  June,  1903,  p.  336. 
•Worcester,  Joseph  R.    Boston  Foundations  (with 


A  Concrete-sted   Pile  Foundation  in  Germany. 

Eng.  News,  Feb.,  1903,  p.  173. 
Concrete  Pile  Foundations  at  Aurora,  Rl.    Eng. 

News,  Dec,  1902.  P.  495' 
MsMcli.  L.     Rdniorced  Piks  and  Sheet  PiKng. 

Jour.  Assn.  Eng.  Socs.,  Sept.,  190a.  p.  108. 
Concrete-steel  Column  Footing  with  Corrugated 

Bars.     En^.  News,  A^l.  1902.  p.  273. 
Franklin  Building  Foundations,  New  York.    Eng. 

Rec,  May.  1898.  p.  566. 
♦Brsuchii^.  J.  The  Underpinning  of  Heavy  BuiM- 


discussion).    Jour.  Assn.  Eng.  Socs.,  June,        Hunt. 


1903.  P-  285. 
Making  Concrete   Piles  in   Place.    Eng.   News, 

March.  1903,  p.  275. 
Concrete-steel    Piles.    Cement,  March,   1903,  p. 

16. 


ings.    Trans.    Am.    Soc    Civ.   Engs.,    VoL 
XJCXVII,  p.  31. 

' "      The  Design  of  Foundatk>ns  for 


Tan  Buildings.   Jour.  Assn.  Eog.  Socs.,  July. 
1896.  p.  T. 
^ftkurphy,  Martin.    Bridge  Substructure  and  Foun- 
datk>ns  in   Nova   Scotia.    Trans.   Am.   Soc 
Civ.  Engl.,  VoL  XXIX,  p.  6m. 


Marine  Oonstniction 


Sub-structure  and  Concrete  Pier,  White  Shoal 

I^igat,  Lake  Michigan.     Kng.  Rec,  June, 

1000,  p.  735. 
£ca  \vall,  tort  .vf organ.  Ala.     Eng.  Rec,  Apr. 

1909,  p.  S45. 
Welcker,    Rudolph.     D«    Muralt    System    of 

Shore    Protection.     Eng.     News,    Dec, 

1908.  p.  674. 
Judson,  W.  V.     Reinforced  Concrete  Caissons 

for  Breakwater  at  Algoma,  Wis.     Emg. 

News,  Oct.,  1008,  p.  42 »•  _ 

Improvement   of  Milwaukee   Harbor.     Eng. 

Rec,  Oct..  1908,  p.  45a. 
Cameron,  H.  F.    Sea  Wall,  Cebu,  Philippine 

Isls.     Eng.  Rec.  Apr.,  1908,  p.  544* 
Quay  Walls  for  Dry  Dock.  Charleston,  S.  C, 

Navy    Yard.     Eng.    Kec.     Feb.,    1908, 

p.    120. 

Failure  and  Reconstruction  of  a  Sea  Wall.  Clar- 
ence T.  Femald,  Jour.  Assn.  Eng.  Socs. 
June.  1903,  p   343- 

Hennebique  System  applied  to  Hydraulic  Works. 
A.  von  Horn,  Oest.  Wochenschr.  f.  d.  Oeff. 
Baudienst,  June  27,  1903* 

•South  Pier,  Duluth.  Minn  Clarence  Coleman. 
Cement,  Sept  ,  1900,  p.  I4>' 

Bruges  Ship  Canal.  Belgium.  3,000  ton  bkxrks. 
Eng.  News.  Nov.,  1899.  P-.  3<»-  ^,   „      ^ 

Dock  Wall,  Clinton  Ave.,  Brooklyn,  N.  Y.  Eng. 
Rec.  Jan.,  1807.  p.  114.  ,      _ 

Monolithic  Dock  Foundations,  Newcastle,  Eng 
Eng.  News,  April,  1895,  p.  222. 


Harbor    Work,    Huron,    Ohio.     Eng.    Rec, 

Oct.,  X907,  p.  450. 
Low.  BmUe.    Breakwater  at  Harbor  Beach, 

Mich.    Eng.  News,  March,  X907*  P*  339- 
The  Racine  Reef  Lighthouse  and  Fog  Signal 

in    Lake    Michigan.     Eng.    Rec,    Mar., 

1907.  p.  384- 
Docks,  Port  Chalmette,  La.     Eng.  Rec,  July, 

X906,  p.  88. 
Pier,  Atlantic  City,  N.  J.     Cement,  July.  X906. 

p.  119. 
Coanor,   B.  H.     Wharf,  Tampioo,   Mexioow 

Eng.  News,  June,  X9o5,  p.  603. 
Pier,  and  Btilkhead  Constructioo,  New  York 

Harbor.     Eng.  News,  May,  X90S,  p.  5o> 

•Breakwater  Constmctkm,  Buffak>,  N,  Y.  Emile 
Low,  Trans.  Am.  Soc.  Civ.  Engs..  Vol.  UL 
p.  73. 

•Concrete  Breakwaters  at  various  places.  Re- 
port Chief  of  Engs.,  U.  S.  A.,  1900  an 
1901. 

^lurf  at  Portslade,  Sussex,  Eng.  Joseph  Cadi, 
Pro.  Inst.  Civ.  Engs..  Vol.  CXVllI.  p.  ^ , 

Breakwater,    near    Middlesborough,    Eng.    Eng. 

•Colombo  HaSour  Works.    John  Kyle,  Pro.  Inst. 

Civ.  Eng.,  Vol.  LXXXVII,  p.  76. 
•Wicklow  Harbour  Improvements.    W  G.  Strypc. 

Pro.  Inst.  Qv.  Engs.,  Vol.  LXXXVU,  p.  1x4- 


Permeability  and  Porosity 


Davis,  J.  L.     Tests  on  Water-retaining  Ability 

of  Stone  and  Concrete.     Eng.  News,  July, 

1908,  p.  130. 
Fuller  and  Thompson.     Tests  of  Permeability. 

Trans.  Am.  Soc  Civ.  Engra.,  VoL  LIX, 

1907,  p.  73- 
Feret,    K.     Tests    of    Permeability.     Trans. 

A  11.  Soc.  i.iv.  Engrs.     Vol.  LIX,  1907.  P« 

x57. 


Thompson.  Sanfomi  E.    Tests  of  Penneability. 

Pro.  Am.  Soc  Test  Mat.     VoL  VI,  p.  377- 
Method  of  Determining  Porosity  of  Cement. 

Cement,  May,  1905,  p.  67. 
Tbompson,   Sanford   E.     Permeability  Testa 

of  Concrete  with  the  Addition  of  Hydra  ted 

Lime.     Am.    Soc    Testing    Mat-,    VoL 

Mil,  1908.  p.  Soo. 
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*Mantoa,  A.  Porosltv  of  Sand-lime  and  Sand- 
cement  Brick  and  Concrete  Building  Blocks. 
Eng.  News,  April,  1004.  p.  387. 
Mnpton,  Sanford  E.  Results  of  French  Experi- 
ments. Trans.  Am.  Soc.  Civ.  Engs.,  Vol.  LI, 
p.  131. 

*Am.  Soc.  Chr.  Engs.  Discussion  on  Impervious 
Concrete.  Trans.  Am.  Soc.  Qv.  Engs.,  Vol. 
LI,  p.  114. 

^Thompson,  Sanford  E.  Recommendations  for 
Testing.    Pro.  Am.  Soc.  Civ.  Engs.,  Aug., 


ation  Testing  Machine  for  Cement.  Cement, 
May,  1903,  p.  88. 
Mclntyra  A  True    Permeability  under  High  Pres- 
sures.   Eng.  News,  June,  1903,  p.  517. 


Lang.  Permeability  to  Air.  Ann.  des  Trav.  Pub. 
de  Belgique,  April,  1000. 

HasM,  AJlMi.  Voids  m  Ordinary  Concrete. 
Trans.  Am.  Soc.  Civ.  Eng..  Vol.  XLII,  p.  ia8. 

T«CniaJ«r.  Tests.  Tetmajer^s  Communications, 
Vol.  VI. 

Roas,  H.  H.,  BroMniaian,  A.  E.  Tests  of  Porosity 
of  Neat  Cement  and  Mortar.  Jour.  W.  Soc. 
Engs.,  Vol.  II,  p.  449. 

FfMich  Conmission.  Standard  Methods  of  Tests 
and  Results  of  Tests.  Commission  des  M^ 
thodes  d'Essai  des  Mat^aux  de  Construc- 
tion, 1803,  Vol.  I. 

♦Fa«t,  R.  TesU  and  Conclusions.  Ann.desPonts 
et  Chauss.,  1893,  II,  p.  77. 


Protection  of  Metal 


Schaub,  J.  W.    Silicate  of  Iron  Formation,  which 

is  floluUe  in  Water.    Trans.  Am.  Soc.  Civ. 

Engs.,  Vol.  LI,  p.  134. 
•American   SociaCy  CIvU  Eogioaara.    Di8cii?«ion: 

The  Preservation  of  Materiab  of  Construction. 

Trans.  Am.  Soc.  Civ.  Engs.,  Vol.,  L,  p.  393. 
Toch,  MaxImlHaii.    The  Permanent  Protection  of 

Iron  and  Steel.    Jour.  Am.  Chem.  Soc.,  1903. 
Pabst  Hotel  Steel  Frame,  New  York.    Eng.  News, 

Jan.,  1903,  p.  113. 

Reservoirs  and  Tanks 


•Norton,  C.  L.  Tests  to  determine  the  Protection 
afforded  to  Steel  by  Portland  Cement.  In.s. 
Eng.  Experiment  Station,  Reports  No.  IV 
and  IX.    Tech.  Or.,  Dec.,  1903. 

•Newberry,  S.  B.  The  Chemistry  of  Concrete-Steel 
Construction.  Eng.  News,  April,  1903,  p. 
335. 

Action  of  Cinder  Concrete  on  Steel.  Eng.  News, 
1897.  P>  186. 


Reaenroir,  Rotia,  Mo.     Eng.  Reo.,  Mar.,  1909, 

p.  333. 
Tofti,    R.    B.     Water  Tower,   Atlanta,   Ga. 

Eng.  Rec,  Jan.,  1900,  p.  9.      .  .       „ 
Water  Tower,   Grand   Rapids,   Mich.     Eng. 

Rec,  Dec.,  1908,  p.  663. 
Torrance,     Wm.     AL     Reinforced    Concrete 

Freezing  Tanks.    Eng.  News,  Dec,  1908, 

Torresdate*  Preliminary  Filters,  Philadelphia. 
Eng.  Rec,  Nov.,  1908,  p.  577. 


Carver,  Qeorie  P.    Coal  Pocket,  Chariestown, 

Mass.     Eng.  News,  Aug.,  1908,  p.  339. 
Looomottve  Coaling  Station,*  Concord,    Va. 


Eng.  News,  June,  1908,  p.  690. 

Hndson.  WHbar  G.  Locomotive  Coalmg  and 
Ash-Handling  Plant,  Elisabethport,  N.  J. 
Eng.  News,  Apr.,  1008.  p.  414;, 

Elevated  Water  Tanks  m  Cuba.  Eng.  News, 
Apr.,   1908,  p.  471- 

Brewer.  B.  Storage  Well,  Waltham,  Mass. 
Eng.  Rec,  Mar.,  1908,  p.  373. 

Septic  Tank,  Ithaca.  New  York.  Eng.  Rec, 
Feb.,    ioo8,_p.    136.  -     «         . 

Stewart,  C.  B.  'riinks  and  Tubes  for  Experi- 
mental Pufpoeee  at  Univeiwty  of  Wis- 
consin.    Eng.  News,  Jan.,   1908.  Pv,^®- 

Power  Plant  Reservoir,  Cos  Cob,  Conn.  Eng. 
Rec,  Sept.,  Z907>  P*  3X3. 


Circ^  l^ks,  Lancaster  Filtration  Plant. 

Eng^  Rec,  Sept..  1907,  p.  398. 
Water   Tower,    Anaheim,    Cal.     Eng.    Rec, 

Aug.,  1007,  p.  aoj. 
EUis.  A.   W.     Sand  Bins  and  Drjsr.     Con. 

Eng.,  Aug.,  1907,  p.  47. 
Coal  Pockets,   Greensburg,  Pa.      Eng.  Rec, 

May,  1007,  p.  554. 
Collapse  of  Reservoir  in  Madrid,  Spain.     Beton 

u.  Eisen,  Apr.,  1907,  p.  xo6. 
Stand   Pipe.   Attleboro,   Mass.     Eng.    News. 

Feb.,  1907.  p.  313. 
Reservoir,  Waltham,  Mass.     Eng.  Rec,  Jan., 

Gas   Hjder  Tank.   New   York  City.     Eng. 

Rec,  Mar.,  X906.  p.  363. 
Water  Tower,  Bordentown,  N.  J.     Eng.  Rec, 

Jan.,  1906,  p.  39. 
Qodfrey,  Edward.     A  75,000  Gallon  Cistern, 

Allegheny.  Pa.     Eng.  News,  Sept.,  1905, 

p.  330. 
Filtration  Plant,  Marietta,  Ohio.     Eng.  Rec, 

Apr.,  1905,  p.  453. 
Doten,  Leonard  S.     Water  Tower  and  Stand- 
pipe,  Fort  Revere,  Hull.  Mass.     Cement 

Age,  Feb.,  1905^.  353. 
Mechanical  Filters,  Hackensack,  N.  J.     Eng. 

Rec.  Nov.,  1904,  p.  590. 
Hot  Well,  New  York  Subway  Power  House. 

Lhg.  Rec,  Nov.,  1904,  p.  611. 


Bins  for  Grain  Elevator.    Eng.  News,  June,  1904, 

p.  ^97. 
^Canadian  Pacific   Grain    Elevator,    Eng.  Rec, 

Tanks  for  Cornell  l^Sversit^  Filter  PUmt,  Ithaca, 

N.  Y.    Enff.  Rec,  Apnl,  1904,  p.  444. 
Tanks  for  Add  Liquor  under  Pressure.    A.  C. 

Aread,  Eng.  News,  April.  ij>o4.  p.  384. 
Reservoir,  East  Orange,  N.  J.    Eng.  Rec,  March 

1904,  p.  386. 
*8o-ft.  Sundpipe.  at  Milford,  Ohio.     Eng.  News, 

Feb.,  1904.  p.  184. 
*The  Groined  Arch  Roof.     Leonard  Metcalf,  Eng. 

News,  Dec,  1903,  p.  564. 


Cement  Storage  Tanks,  Ulinob  Steel  Company. 

En^.  News,  Aug.,  1903,  p.  148. 
Swimming  Tank  for  New  York  Apartment  House. 

Eng.  News,  ^uly,  1903.  p.  17. 
Frankley  Reservoir.  Birmingham.  Eng.    Cement, 

March,  ij)03,  p.  5. 
Reservoir  Umng  and  Dome,  Nyack,  N.  Y.    J.  H. 

Fuertes,  Trans.  Am.  Soc.  Civ.  Eng.,  Vol.  XLV, 

p.  493. 
Tanks  of  Singer  Manufacturing  Co.,  Cairo,  lU. 

Cement,  May,  1901,  p.  88. 
Reservoir  with   upanded   Metal  at  Waalheiro, 

Belgium.    Rev.  Tech.,  Oct.  10,  1900. 
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♦Rescn-oirs  in  the  United  Stales.  Leonard  Metcalf, 

En^.  News,  Sept.,  iQoj,  p.  938. 
*FiItmtion  Works  of  the  Ea^t  Jersey  Water  Co.  at 

Little  Fall*.   \.  J.     Geo.  W.  Fuller,  Trans. 
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Aberthaw  Construction  Co.  Tests  of  Columns 
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Johnson.  J.  B.  Calculation  of  Ultimate  Strength 
of  Concrete- Steel  Beams.  Eng.  News,  Oct., 
1897,  p.  261. 
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CLAY  AND  LOA.H 
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Tbompson,  Sanford  E.  Impurities  in  Sand 
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S.  A.. 


1896,  p.  3854* 
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Hatt.  W.  K.    Strength  Affected  by  Soda,  Alum 
Soap,  etc.    Trans.  Am.  Soc.  Civ.  Engs^  Vol 
LI,  p.  138. 
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CVII,  p.  71. 

TALLOW 
darka.  E.  C    Experiments  with  Briquettes  of  Ce- 
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Strength  of  Concrete  and  Mortar  Affected  by  Frost  and  Heat 
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Cement.    Trans.  Am.  Soc.  Gv.  Engs.,  VoL 
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p.  440. 

Buffalo  Water  Works  Tunnel.  Eng.  Rec, 
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New  York  Subway.     Eng.  News.  1902  and  1903. 
East  Boston  Tunnel.    H.  A.  Caraon,  Jour.  Assn. 

Eng.  S«cs.,  Dec.,  1909,  p.  205. 
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Required.  Eng.  News,  Dec^  1901,  p.  422, 
and  June,  1002,  p.  482. 

Parkhurat,  H.  W.  Materials  in  Wet  versus  Dry 
Concrete  Specimens.  Jour.  W.  Soc  Engs., 
April,  1902. 

•Savtile.  C  M.  Materials  used  at  Forbes  Hill  Reser- 
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1902,  p.  220. 

Shermsn,  L.  K.  Experiments  for  Chicago  Drain- 
age Canil.     En?.  News,  Jan.,  1932,  p.  31. 

Railway  Superintendents.  Materials  for  one  cubic 
yard  of  Concrete.  Pro.  Assn.  Ry.  Supts., 
1900,  pp.  170-1. 

Coleman,  aareoce.  Materiab  used  at  Duluth 
Harbor,  Minn.    En<(.  News,  July,  1900,  p.  s6. 

Baker,  Ira  O.  Tables  of  .Materials  for  one  cubic 
yard  of  Mortar  and  Concrete.  Masonry  Con- 
struction, p.  88. 

^Rafter,  George  W.  Volume  of  Mortar  from  differ- 
ent proportions.  Trans.  Am.  Soc.  Civ.  Engs., 
Vol.  XLII,  p.  154.  and  XLVIII,  p.  96. 

*Haxen,  AHen.  Method  of  Computing^Quantities 
by  Weight.  Trans.  Am.  Soc.  Civ.  Engs., 
Vol.  XUI,  p.  129. 


Fowler,  C  E.  Table  of  Materials  for  one  cubk 
^ird  of  Concrete.  Trans.  Am.  Soc.  Civ. 
Engs.,  Vol.  XUl,  p.  117. 

•SaMo,  L.  C.  Table  of  Materials  for  one  cubic 
yard  of  Mortar.  Munic  Engng.,  Feb.,  1899, 
p.  69. 

Jamsson,  Chas.  D-  Gmcrete  made  with  different 
proportions  of  Materials.  Portland  Cement, 
1898,  p.  139. 

Watertown  Arsenal.  Weights  and  Volumes  of 
Materials  in  Specimens  of  Mortar  and  Con- 
crete.   Tests  qI  Metals,  U.  S.  A.,  1898.  p.  655; 

^WheSv,  E.  S.  Materials  for  Beams  at  St.  Mary's 
Falls  Canal,  Mich.  Rept.  Chief  of  Engs. 
U.  S.  A.,  1895.  p.  2924. 

Feret,  R.  Production  and  Density  of  Mortars. 
Omimission  des  M^thodes  d'Essai  des  M*. 
t^riaux  de  Construction,  1895.  Vol.  IV,  p.  243. 

Cement  per  Cubic  Meter  with  different  propor- 
tions.   Zeit.  f.  Bau.,  1894,  p.  542. 

Mortar  from  different  propcrtions.  Portland  Ze- 
ment,  Berlin,  p.  127. 

Qrin,  F.  Tests  of  Mortar  and  Stone  for  one  cubic 
yard  of  Concrete.    Technograph,  Vol.  XIII. 

.       Tests  of  Cement  and  Sand  per  cubic 
of  Mortar.    Pro.  Inst.  Civ.  EoigSn  VoL 
.II,  p.  102. 


Qrant,  John. 
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Taylor  and  Thompsoo.    Quantity  of  Water  to  Use 

in  Gaging  Mortars.     Cement  &  Eng.  News, 

Nov.,  1903,  p.  112. 
♦Lamed.  E.  S.     Effect  of  Water  on  the  Setting  and 

Strength  of  Cement.     Pro.  Am.  Soc.  Test 

Mat.,  1903,  p.  40. 
Doyle  &  Jiwtlce.    The  Strength  of  Concrete  as 

affected  by  different   percentages  of  Water. 

Eng.  News,  July,  1903,  p.  97- 


,  James  W.    The  Relative  Strength  of  Wet 

and  Dry  Concrete.    Eng.  News,  July,  1903, 

P  67. 
♦Parknnrit,  H.  W.  Wet,  Dry,  or  Medium  Concrete. 

Jour.  W.  Soc.  Engs.,  1902. 
*Hltx.  Irving.     Experiment  with  Wet   and   Dry 

Concrete.    Jour.  W.  Soc.  Engs.,  Dec,  1900^ 

P.48& 
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*Henby.  W.  H.  Cinder  Concrete  Wet  and  Dry. 
Jour.  Assn.     Eng.  Socs.,  Sept.,  iqoo,  p.  157. 

Hasen.  Allen.  Quantity  in  Actual  Work.  Trans. 
Am   Soc.  Civ.  Engs..  Vol.  XLII,  p.  128. 

Rafter.  0.  W.  Tests  of  Concrete  of  different  con- 
sistency. (Discussion.)  Tests  of  Metals. 
U.  S.  A.,  1898.  p.  553. 


Cmndlot,  E.  Influence  of  the  Decree  of  Humid- 
ity of  the  Sand  on  the  Setting  and  Hard- 
ening of  Mortars.  Ciments  et  Chaux 
Hydrauliques,  1898,  p.  349. 
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tars. Ann.deHPontset  Chauss.,  II,  1892, 
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*An  asterisk  precedes  the  references  which  are  especially  noteworthy. 


APPENDIX  t  ?45 


APPENDIX  I 

METHOD  SUGGESTED  FOR  THE  ANALYSIS  OF  LIMESTONES, 
RAW  MIXTURES,  AND  PORTLAND  CEMENTS  BT  THE  COM- 
MITTEE ON  UNIFORMITY  IN  TECHNICAL  ANALYSIS  OF  THE 
AMERICAN  CHEMICAL  SOCIETY,  WITH  THE  ADVICE  OF 
W.  F.  HILLEBRAND. 

Solution:  One-half  gram  of  the  finely  powdered  substance  is  to  be 
weighed  out  and,  if  a  limestone  or  unbumed  mixture,  strongly  ignited  in 
a  covered  platinum  crucible  over  a  strong  blast  for  15  minutes,  or  longer 
if  the  blast  is  not  powerful  enough  to  effect  complete  conversion  to  a  cement 
in  this  time.  It  is  then  transferred  to  an  evaporating  dish,  preferably  of 
platinum  for  the  sake  of  celerity  in  evaporation,  moistened  with  enough 
water  to  prevent  lumping,  and  5  to  10  c.  c.  of  strong  HCl  added  and  digested, 
with  the  aid  of  gentle  heat  and  agitation,  until  solution  is  completed. 
Solution  may  be  aided  by  light  pressure  with  the  flattened  end  of  a  glass 
rod.*  The  solution  is  then  evaporated  to  dryness,  as  far  as  this  may  be 
possible  on  the  steam  bath. 

Silica:  The  residue,  without  further  heating,  is  treated  at  first  with  5  to 
10  c.  c.  of  strong  HCl  which  is  then  diluted  to  half  strength  or  less,  or  upon 
the  residue  may  be  poured  at  once  a  larger  volume  of  acid  of  half  strength. 
The  dish  is  then  covered  and  digestion  allowed  to  go  on  for  10  minutes 
on  the  bath,  after  which  the  solution  is  filtered  and  the  separated  silica 
washed  thoroughly  with  water.  The  filtrate  is  again  evap>orated  to  dry- 
ness, the  residue,  without  further  heating,  taken  up  with  acid  and  water 
and  the  small  amount  of  silica  it  contains  separated  on  another  filter 
paper.  The  papers  containing  the  residue  are  transferred  wet  to  a 
weighed  platinum  crucible,  dried,  ignited,  first  over  a  Bunsen  burner 
until  the  carbon  of  the  filter  is  completely  consumed,  and  finally  over 
the  blast  for  i  minute  and  checked  by  a  further  blasting  for  10  minutes 
or  to  constant  weight.  The  silica,  if  great  accuracy  is  desired,  is  treated 
in  the  crucible  with  about  10  c.  c.  of  HFl  and  four  drops  of  H2SO4  and 
evaporated  over  a  low  flame  to  complete  dryness.  The  small  residue  is 
finally  blasted,  for  a  minute  or  two,  cooled  and  weighed.    The  difference 

*If  anything  remains  undecom posed  it  should  be  separated,  fused  with  a  little  Na2COa,  dissolved 
and  added  to  the  original  solution.  Of  course  a  small  amount  of  separated  non-gelatinous  silica 
it  not  to  be  mistaken  for  undecom  posed  matter. 
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between  this  weiglit  and  the  weight  previously  obtained  gives  the  amount 
of  silica.* 

AljOj  and  FejO,:  The  filtrate,  about  250  c.c,  from  the  second  evapo- 
ration for  SiOj,  is  made  alkaline  with  NH^OH  after  adding  HCl,  if  need 
be,  to  insure  a  total  of  10  to  15  c.c.  strong  acid,  and  boiled  to  expel  excess 
of  NH5,  or  until  there  is  but  a  faint  odor  of  it,  and  the  precipitated  iron  and 
aluminum  hydrates,  after  settling,  are  washed  once  by  decantation  and 
slightly  on  the  filter.  Setting  aside  the  filtrate,  the  precipitate  is  dissolved 
in  hot  dilute  HCl,  the  solution  passing  into  the  beaker  in  which  the  precipi- 
tation was  made.  The  aluminum  and  iron  are  then  re^precipitated  by 
NH^OH  boiled,  and  the  second  precipitate  collected  and  washed  on  the 
same  filter  used  in  the  first  instance.  The  filter  paper,  with  the  precipitate, 
is  then  placed  in  a  weighed  platinum  crucible,  the  paper  burned  off  and 
the  precipitate  ignited  and  finally  blasted  5  minutes,  with  care  to  prevent 
reduction,  cooled  and  weighed  as  AljO,  -j-  FejOj.f 

FejOg:  The  combined  iron  and  aluminum  oxides  are  fused  in  a  platinum 
crucible  at  a  very  low  temperature  with  about  3  to  4  grams  of  KHSO4,  or, 
better,  NaHSO^,  the  melt  taken  up  with  so  much  dilute  H2SO4  that  there 
shall  be  no  less  than  5  grams  absolute  acid  and  enough  w^ater  to  effect 
solution  on  heating.  .The  solution  is  then  evaporated  and  eventually 
heated  till  acid  fumes  come  off  copiously.  After  cooling  and  redissolving 
in  water  the  small  amount  of  silica  is  filtered  out,  weighed,  and  corrected 
by  HFl  and  HjSO^.J  The  filtrate  is  deduced  by  zinc,  or  preferably  by 
hydrogen  sulphide,  boiling  out  the  excess  of  the  latter  afterwards  while 
passing  COj  through  the  flask,  and  titrated  with  permanganate. §  The 
strength  of  the  permanganate  solution  should  not  be  greater  than  .0040  gr. 
FejOg  per  c.c. 

CaO:  To  the  combined  fiUrate  from  the  AljOg  +  FejOj  precipitate  a  few 
drops  of  NH4OH  are  added,  and  the  solution  brought  to  boiling.  To  the 
boiling  solution  20  c.c.  of  a  saturated  solution  of  ammonium  oxalate  is 
added,  and  the  boih'ng  continued  until  the  precipitated  CaC204  assumes 
a  well-defined  granular  form.    It  is  then  allowed  to  stand  for  20  minutes, 


♦For  ordinary  control  work  in  the  plant  laboratory  this  correction  may,  perha{>s,  be  neglected, 
the  double  evaporation  never. 

■j-This  precipitate  contains  TiOj,  P2O5,  Mn304. 

JThis  correction  of  AI2O3  Fe203  for  silica  should  not  be  made  when  the  HFl  correction  of  the 
main  silica  has  been  omitted,  unless  that  silica  was  obtained  by  only  one  evaporation  and  61tra- 
don.  After  two  evaporations  and  filtrations  i  to  2  mg.  of  SiOj  are  still  to  be  found  with  the  AI2O3 
FezOs. 

§In  this  way  only  is  the  influence  of  titanium  to  be  avoided  and  a  correct  result  obtained  for 


APPENDIX   I  747 

or  until  the  precipitate  has  settled,  and  then  filtered  and  washed.  The 
precipitate  and  filter  are  placed  wet  in  a  platinum  crucible,  and  the  paper 
burned  off  over  a  small  flame  of  a  Bunsen  burner.  It  is  then  ignited, 
redissolved  in  HCl,  and  the  solution  made  up  to  loo  c.c.  with  water. 
Ammonia  is  added  in  slight  excess,  and  the  liquid  is  boiled.  If  a  small 
amount  of  AI3O3  separates,  this  is  filtered  out,  weighed,  and  the  amount 
added  to  that  found  in  the  first  determination,  when  greater  accuracy  is 
desired.  The  lime  is  then  re-precipitated  by  ammonium  oxalate,  allowed 
to  stand  until  settled,  filtered,  and  washed,*  weighed  as  oxide  by  ignition 
and  blasting  in  a  covered  crucible  to  constant  weight,  or  determined  with 
dilute  standard  permanganate.f 

MgO :  The  combined  filtrates  from  the  calcium  precipitates  are  acidified 
with  HCl,  and  concentrated  on  the  steam  bath  to  about  150  c.c,  10  c.c. 
of  saturated  solution  of  Na  (NHJHPO4  are  added,  and  the  solution  boiled 
for  several  minutes.  It  is  then  removed  from  the  flame  and  cooled  by 
placing  the  beaker  in  ice  water.  After  cooling,  NH4OH  is  added  drop  by 
drop  with  constant  stirring  until  the  crystalline  ammonium-magnesium 
ortho-phosphate  begins  to  form,  and  then  in  moderate  excess,  the  stirring 
being  continued  for  several  minutes.  It  is  then  set  aside  for  several  hours 
in  a  cool  atmosphere  and  filtered.  The  precipitate  is  redissolved  in  hot 
dilute  HCl,  the  solution  made  up  to  about  100  c.c,  i  c.c.  of  a  saturated 
solution  of  Na(NH4)HP04  added,  and  ammonia  drop  by  drop,  with  con- 
stant stirring  until  the  precipitate  is  again  formed  as  described  and  the 
ammonia  is  in  moderate  excess.  It  is  then  allowed  to  stand  for  about 
2  hours  when  it  is  filtered  on  a  paper  or  a  Gooch  crucible,  ignited,  cooW 
and  weighed  as  MgjPjO;. 

KjO  and  NajO:  For  the  determination  of  the  alkalies,  the  well-known 
method  of  Prof.  J.  Lawrence  Smith  is  to  be  followed,  either  with  or  without 
the  addition  of  CaCO,  with  NH.Cl. 

SO3:  One  gram  of  the  substance  is  dissolved  in  15  c.c.  of  HCl,  filtered 
and  residue  washed  thoroughly.! 

The  solution  is  made  up  to  250  c.c  in  a  beaker  and  boiled.  To  the 
boiling  solution  10  c.c  of  a  saturated  solution  of  BaClj  is  added  slowly 
drop  by  drop  from  a  pipette  and  the  boiling  continued  until  the  precipitate 
is  well  formed,  or  digestion  on  the  steam  bath  may  be  substituted  for  the 

♦The  volume  of  wash  water  should  not  be  too  large.     Vide  Hillebrand. 

fThe  accuracy  of  this  method  admits  of  criticism,  but  its  convenience  and  rapidity  demand  its 
insertion. 

{Evaporation  to  dryness  is  unnecessary,  unless  gelatinous  silica  should  have  separated  and 
should  never  be  performed  on  a  bath  heated  by  gas.     Vide  Hillebrand. 
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boiling.  It  is  then  set  aside  over  night,  or  for  a  few  hours,  filtered,  ignited, 
and  weighed  as  BaS04. 

Total  Sulphur:  One  gram  of  the  material  is  weighed  out  in  a  large 
platinum  crucible  and  fused  with  NajCO,  and  a  little  KNO,,  being  careful 
to  avoid  contamination  from  sulphur  in  the  gases  from  source  of  heat. 
This  may  be  done  by  fitting  the  crucible  in  a  hole  in  an  asbestos  board. 
The  melt  is  treated  in  the  crucible  with  boiling  water  and  the  liquid  poured 
into  a  tall,  narrow  beaker  and  more  hot  water  added  until  the  mass  is 
disintegrated.  The  solution  is  then  filtered.  The  filtrate  contained  in  a 
No.  4  beaker  is  to  be  acidulated  with  HCl  and  made  up  to  250  c.c.  with 
distilled  water,  boiled,  the  sulphur  precipitated  as  BaSO^  and  allowed  to 
stand  over  night  or  for  a  few  hours. 

L088  on  Ignition:  Half  a  gram  of  cement  is  to  be  weighed  out  in  a  plati- 
num crucible,  placed  in  a  hole  in  an  asbestos  board  so  that  about  |  of  the 
crucible  projects  below,  and  blasted  15  minutes,  preferably  with  an  inclined 
flame.  The  loss  by  weight,  which  is  checked  by  a  second  blasting  of 
5  minutes,  is  the  loss  on  ignition. 

May,  1903: 

Recent  investigations  have  shown  that  large  errors  in  results  are  often 
due  to  the  use  of  impure  distilled  water  and  reagents.  The  analyst  should, 
therefore,  test  his  distilled  water  by  evaporation  and  his  reagents  by  ap- 
appropriate  tests  before  proceeding  with  his  work. 
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APPENDIX  II 
F0RBIT7LAS  FOB  REIKFOROED  CONCRETE  BEAMS* 

Direct  working  formulas  suited  to  all  ordinary  cases  of  reinforced  concrete 
design  are  presented  in  Chapter  XXI.  The  analytical  methods  of  deduc- 
tion, however,  are  omitted  there  in  order  to  make  the  book  handier  for 
every  day  use  and  are  presented  in  this  Appendix. 

These  formulas  cover  all  the  usual  conditions  occurring  in  practice 
and  in  theoretical  treatment  of  beam  design,  as  follows: 

(i)  Rectangular  beams  with  steel  in  bottom,  assuming  that  concrete 
bears  no  tensile  stress.    (See  page  751.) 

(2)  T-shaped  section  of  the  beam,  for  use  in  combined  beam  and 
slab  construction.     (See  p.  754.) 

(3)  Beam  with  steel  in  both  top  and  bottom,  for  use  in  connection  with 
the  design  of  a  continuous  beam  at  the  supports  and  other  special  cases. 
(See  p.  757.) 

(4)  Beam  with  steel  in  bottom  and  concrete  assumed  to  bear  tensile 
stress,  for  theoretical  use  in  determining  accurate  stresses  at  early  stages 
of  loading.    (See  p.  760.) 

(5)  Beam  with  compressive  stress  varying  as  a  parabola,  to  illustrate 
a  method  of  computation  occasionally  used.    (See  p.  762) 

The  first  three  of  these  analyses  are  for  common  use  and  follow  the 
recommendations  of  the  Joint  Committee  on  Concrete  and  Reinforced 
Concrete.  This  fact  has  necessitated  no  changes  in  the  analyses  in  the 
first  edition  of  this  treatise  except  in  the  adoption  of  the  new  standard  of 
notation. 

As  stated  in  Chapter  XXI,  the  straight  line  theory, — that  is,  the  theory 
in  which  the  modulus  of  elasticity  of  concrete  in  compression  is  assumed 
to  be  constant  within  usual  working  limits, — is  adopted  as  the  standard 
and  the  concrete  is  assumed  to  bear  no  tension. 

The  various  other  rational  formulasf  which  have  been  advanced  by 

■^The  autbors  are  indebted  to  Prof.  Fk'ank  P.  McKibben  for  the  formulas  in  this  Appendix 
which  have  been  especially  prepared  by  him  for  this  Treatise. 
fSee  Christophers  B^ton  Arm^  and  Morel's  Ciments  Arm^,  1902. 
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different  mathematicians  are  based  upon  the  same  analytical  methods  of 
treatment,  but  on  different  assumptions  of  stress.  Many  have  complicated 
their  equations  by  taking  moments  about  the  neutral  axis  instead  of  about 
the  centers  of  tension  or  compression,  but  the  general  principles  of  the 
deduction  are  the  same  and  in  accordance  with  the  analyses  given  below. 
It  is  possible  to  evolve  by  calculus  a  general  formula  which  satisfies  all 
of  the  various  hypotheses,*  but  the  treatment  is  omitted  here  and  only 
the  more  practical  demonstrations  are  given 

NOTATION 

The  same  notation  is  adopted  in  this  Appendix  as  in  Chapter  XIV. 
h      =  height  of  beam. 

/       =  thickness  of  slab,  i.  e.,  thickness  of  T-flange. 
b      =  breadth  of  rectangular  beam  or  breadth  of  flange  of  T-beam. 
y     =  breadth  of  web  of  T-beam. 
p     =  ratio  of  cross-section  of  steel  in  tension  to  cross-section  of  beam 

above  this  steel. 
p^     =«  ratio  of  cross-section  of  steel  in  compression  to  cross-section  of  beam 

above  the  steel  in  tension. 
/^      —  unit  compressive  stress  in  outside  fiber  of  concrete. 
//    —  unit  tensile  stress,  or  pull,  in  outside  fiber  of  concrete. 
fg      —  unit  tensile  stress,  or  pull,  in  steel. 
//    —  unit  compressive  stress  in  steel. 
Ec    -  modulus  of  elasticity  of  concrete  in  compression. 
E/  =-  modulas  of  elasticity  of  concrete  in  tension. 
Eg    "-  modulus  of  elasticity  of  steel. 

d  -  distance  from  outside  compressive  fiber  to  center  of  gravity  of  steel. 

k  =•  ratio  of  depth  of  neutral  axis  to  depth  of  steel  in  tension. 

kd  =  distance  from  outside  compressive  surface  to  neutral  axis  in  beam 

in  which  the  depth  to  steel  in  tension  is  d. 

z  «»  depth  of  resultant  compression  below  top. 

;  —  ratio  of  lever  arm  of  resisting  couple  to  depth  d. 

jd  ^  d-z  ^  arm  of  resisting  couple. 

e  =-  extra  thickness  of  concrete  below  steel  in  tension. 

d'  =  depth  to  center  of  compressive  steel. 

M  -  moment  of  resistance  or  bending  moment  in  general. 

*See  Burr's  Materials  of  Engineering,  1903,  p.  633. 
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ANALYSIS  OF  REOTANOULAB  BEAM 

We  may  represent  the  stresses  in  the  beam  by  the  diagram  shown  in  Fig. 
238,  page  751.  At  any  vertical  section  thiough  the  beam  the  concrete  in 
the  upper  portion  resists  the  forces  which  tend  to  comj)ress  it,  and  the 
steel  in  the  lower  part  of  the  beam  resists  the  forces  which  tend  to  stretch 
and  break  it  in  tension.  The  compressive  resistance  acts  in  one  direction 
and  the  tensile  resistance  in  another  direction,  as  designated  by  the  large 
arrows  in  the  diagram.  The  center  of  tension  in  the  steel  is  at  the  center 
of  the  bar,  or,  if  there  is  more  than  one  tier  of  bars,  at  the  center  of 
gravity  of  the  set  of  bars.  The  center  of  pressure  of  the  concrete  passes 
through  the  center  of  gravity  of  the  triangle  which  represents  the  com- 
pressive stresses. 


STEEL 


Fig.  238. — Resisting  Forces  in  a  Reinforced  Concrete  Beam.     {See  p.  751.) 


The  internal  resisting  forces  may  be  replaced  by  two  forces:  the  total 
compression  acting  in  the  center  of  gravity  of  the  triangle,  having  for  its 
base  /c  and  its  height  kdy  and  the  total  pull  acting  in  the  center  of  gravity 
of  steel.  For  equilibrium  the  sum  of  all  forces  must  equal  zero  or  the 
total  compression  must  equal  the  total  pull,  so  that  the  forces  form  a  couple. 
If  either  tension  or  compression  exceeds  its  maximum  strength,  the  beam 
fails.  These  conditions  are  assumed  to  be  true  only  after  the  point  of 
loading  is  reached  at  which  the  tension  is  transferred  to  the  steel,  as  other- 
wise the  tension  would  be  made  up  of  two  forces,  the  tension  in  the  steel 
and  the  tension  in  the  concrete,  as  discussed  on  page  760  in  this  Appendix. 

The  moment  of  resistance  of  the  couple  must  be  equal  to  or  greater 
than  the  bending  moment  produced  by  the  live  and  dead  loads. 
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Since  it  is  assumed  that  a  plane  section  before  bending  remains  a  plane 
section  after  bending,  we  have  the  proportion 

deformation  in  steel  d{i-k) 

deformation  in  outside  compressive  concrete  fibers         kd 

.    J    .        J  ^  .  stress  per  square  inch 

And  smce  deformation  — ^^^ ; we  have 

modulus  of  elasticity 

/. 

^'       '  (-*)   or  4  »   -*  •    (X) 


From  whiclj 


*  = 


Solving  formula  (i)  for/^ 


Now,  as  stated  above,  for  equilibrium  the  total  tension  in  the  steel  must 
be  equal  and  opposite  to  the  total  compression  in  the  concrete.  The  total 
tension  in  the  steel  is  its  unit  tension,/^,  multiplied  by  the  area  of  the  steel, 
pdb,  and  the  total  compression  in  the  concrete  is  represented  by  the  area 
of  the  pressure  triangle,  hfjcd  times  the  breadth  of  the  beam,  6.  Equat- 
ing these  two  stresses  and  cancelling  out  the  db  which  occurs  in  both, 

If  the  value  of  k  in  formula  (?)  be  substituted  for  the  k  in  formula  (4), 
we  have 

-  T 

P- 


For  any  given  percentage  of  steel  the  values  ofj^  andf^  cannot  be  assumed 
independently f  as  they  bear  a  constant  ratio  to  each  other. 

Substituting  the  value  of/,  in  formula  (3)  for/^  in  formula  (4),  we  have 

k        k 
^  ''~2{i-k)n 
Solving  this  quadratic  equation  and  adopting  the  positive  sign  before  the 
square  root, 

k  ^  -np-\-  V2npV(npy  (6) 
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We  thus  have  k  in  terms  of  n  and  ^,  and  from  formula  (6)  the  location 
of  the  neutral  axis  may  be  calculated  with  any  percentage  of  steel  for  con- 
crete and  steel  having  known  moduli  of  elasticity. 

The  moment  of  resistance  is  obtained  from  the  couple  by  taking  moments 
about  the  center  of  compression  in  the  concrete,  using  for  the  force  the 
total  tension  in  the  steel,  which,  as  above,  is  pfjxi  limes  the  arm  (see 
Fig.  238,  p.  751),  jd 

M 


or 


M  =  pfjbd:^    and  /,  ^ 


pjbd? 


(7) 


The  moment  of  resistance  may  also  be  expressed  in  terms  of  compression 
in  the  concrete  by  combining  equations  (4)  and  (7),  or,  more  directly,  by 
taking  moments  about  the  center  of  the  tension  in  the  steel,  thus 


M  = and  A,  =    , .,  „ 

2  •^'^        kjbd:^ 


(8) 


Values  for  k  with  various  percentages  of  steel  and  moduli  of  elasticity 
are  given  in  table  12  on  page  521. 

The  value  of  the  moment  of  resistance,  A/,  may  also  be  expressed  without 
using  k  by  substituting  in  formulas  (7)  and  (8)  the  value  of  p  from  formula 
(5)  and  the  value  of  k  from  (2),  thus  giving 


or 


M  ^b(P 


M  -  W=^ 


(9) 


fio) 


Formula  (10)  is  apparently  more  complex  than  (7)  and  (8),  but  as  the 
latter  require  the  determination  of  k,  formula  (lo)  is  more  readily  solved 
unless  the  table  on  page  521  is  employed. 

In  the  use  of  formula  (10),/,  and  /^  must  be  corresponding  values  and 
cannot  be  assumed  independently  of  each  other,  since  for  any  given  per- 
centage of  steel  the  ratio  of/,  to/^  is  a  constant.    (See  formula  (5),  p.  752). 

For  a  given  quality  of  concrete  and  steel  the  values  of/,,  and  /^  and  n 


1 
are  constant,  so  that  the  term  in  brackets  may  be  replaced  by  a  constant-^ 
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We  may  thus  write  ia  place  of  formulas  (9)  and  (10)  the  formula 


M  = 


(II) 


where  C  is  a  constant  for  any  given  concrete  and  steel.    Values  of  C  under 
different  conditions  are  tabulated  on  i)p.  519  and  520. 
Following  directly  from  formula  (11) 


-cr. 


(12) 


In  the  above  formula  M  represents  the  bending  moment  which  must 
be  equal  to  or  smaller  than  the  moment  of  resistance.  Also,  since  in  fig. 
238,  p.  751,  (f  —  A  —  e,  the  formula  may  be  written 


h^  C 


4h 


(13) 


from  which  the  required  height  of  the  rectangular  beam  or  slab  may  be 
directly  obtained. 


T-SHAPED  SECTION  OF  BEAM 

When  a  reinforced  concrete  floor  slab  and  beam  are  built  as  one  piece 
the  slab  adds  to  the  strength  of  the  beam  by  increasing  the  area  which  is  in 
compression. 

The  working  formulas  for  this  shape  of  beam  termed  a  T-beam  are  given 
in  Chapter  XXI,  page  423,  in  sufficient  detail  for  the  ordinary  design  where 


Fig.  239. — Resisting  Forces  jn  T-shaped  Section  of  Beam.     (See  p.  755.) 

the  beam  and  the  slab  are  assumed  to  act  as  a  unit.    The  method  of  analysb 
and  the  formulas  deduced  are  presented  below. 

These  are  based  upon  the  assumption  that  the  intensity  of  the  compres- 
sion in  the  concrete  does  not  diminish  from  the  web  outward  towards  the 
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edges  of  the  flange.  For  a  section  having  a  narrow  flange,  this  is  practi- 
cally correct,  but  with  a  wide  flange,  it  is  probable  that  the  intensity  of 
the  compression  in  the  flange  diminishes  from  the  web  outward  so  that 
the  breadth  of  slab  should  be  limited,  as  indicated  on  page  424.  If  this 
pressure  is  assumed  to  decrease  either  uniformly  or  otherwise,  the  formulas 
may  be  modified  accordingly. 

Assuming  the  compression  to  be  distributed  as  shown  in  the  diagram, 
and  the  steel  to  take  all  the  tension,  the  formulas  given  below  may  be 
deduced  as  in  the  preceding  cases. 

Case  I.  Neutral  Axis  Below  Flange^  kd  >  /. 

Neglect  the  slight  amount  of  compression  in  the  web  below  the  intersec- 
tion of  the  web  and  flange. 

As  in  the  previous  case  using  notation  on  page  750  and  referring  to 
Fig.  239. 

I 

*= — T 

nfe 
By  equating  the  forces  acting  on  the  section 

2kd  -  t 

Solving  the  two  above  equations  for  kd  and  eliminating /^  and/, 

2ndA^-\-    h(^ 

kd ^-7 r-  fi4) 

2n  i4,+  2  0  t 

The  position  of  the  resultant  compression  lies  in  the  center  of  gravity  of 

kd-i 
the  trapezoid,  the  parallel  sides  of  which  are  equal  to /.  and /^  -,  ,-  and 

the  height  to  /. 
The  distance  of  this  center  of  compression  from  upper  surface  of  beam  is 

Zkd  -  2/  / 

The  arm  of  resisting  couple 

jd  ^  d—z 
hence 

2kd-t 
M  ^  A,  jdf,  (16)  and     M  -    ^^  htjdf,  (17) 
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M  Mkd 

h  -  ^j/m  and  fc-  i,nkd-li^jd  (»9) 

From  the  figure,  taking  similar  triangles,  the  relation  between  /,  and  /^  is 
found  to  be 

yc  -  -  — A  (»o) 

The  approximate  moment  arm  of  resisting  couple  may  be  taken  as 

/ 
jd^d--  (21) 

which  changes  formula  (19)  to 

M 
/,  =  -      (approximate)  (22) 


y:) 


This  formula  gives  for  ordmary  cases  correct  and  safe  results,  but  should 
not  Ije  used  when  the  flange  is  small  as  compared  with  the  stem. 

In  the  above  formulas  the  compression  in  the  stem  is  neglected.  In 
large  beams,  where  the  stem  forms  the  larger  part  of  the  compressive  area 
the  following  formulas  derived  by  the  same  principles  used  in  derivation 
of  formulas  in  the  previous  analysb  should  be  used, 


kd^yj         6'         +V       b^       >  ' y~~       ^'^^ 

{kdp  -  m  b-\-    {kd  -  t)^yt  -{.  Kkd  ~t))\b' 
~'    t{2kd  -  t)  b  f  {kd  -  ly  b' 

Arm  of  resisting  couple 

jd  -^  d-z  (25) 

Moment  of  resistance 

M^AJdf,  (26)   1/=  J^[(2kd  -  Obt  +  (kd-0'b']jd         (27) 

Fiber  stresses 

M  2Mkd 

^-  =  AJd (^^^  ^'^^•^^^  [(2M  -  t)bt  +  {kd  -~/)'6^]/i         <^9) 

Case  II.     Neutral  Axis  in  Flange  or  at  Underside  of  Flange,  kd '^  i 

In  this  case  use  the  rectangular  beam  formula,  considering  the  T-beam 
as  a  rectangular  beam  of  the  same  depth,  the  breadth  of  which  is  the 
breadth  of  the  flange.    The  percentage  is  then  based  on  the  total  area  W- 


APPENDIX  II 


757 


STEEL  IN  TOP  AND  BOTTOM  OF  BEAM,  NO  TENSION  IN 

CONCRETE 

Although  the  use  of  steel  in  the  compressive  portion  of  the  beam  is  gen- 
ei;^lly  uneconomical,  its  introduction  there  is  sometimes  a  necessity  for 
practical  reasons.  In  the  ends  of  a  continuous  beam  the  steel  in  the  bottom 
is  usually  carried  through  into  the  supports,  and  if  the  length  is  enough  to 
provide  bond  its  value  in  compression  may  be  taken  as  assisting  to  resist 
the  negative  bending  moment. 

It  is  possible  to  reduce  the  working  formulas  to  extremely  simple  form 
by  introducing  constants  which  vary  with  different  conditions,  as  outlined 
on  page  427,  the  values  for  the  constants  being  given  in  table  8,  page  516. 

The  treatment  of  a  beam  subjected  to  bending  and  direct  stress  with 
the  steel  in  compression  is  presented  in  connection  with  the  design  of  arches 
on  page  563,  and  these  formulas  may  also  be  used  in  other  cases  of  eccentric 
thrusts. 


Fig.  240. — Resisting  Forces  with  Steel  in  Top  and  Bottom  of  Beam. 

{Seep.TST.) 

The  analytical  treatment  of  the  design  of  an  ordinary  beam  adopting  as 
usual  the  assumption  of  a  constant  modulus  of  elasticity  and  no  tension 
in  the  ccmcrete,  but  assuming  that  the  compressive  stresses  are  partially 
borne  by  the  steel  in  the  compression  portion  of  the  beam,  is  as  follows: 

FORMULAS. 

Deformations,  as  usual,  are  assumed  to  vary  directly  as  distance  from 
neutral  axis,  hence  from  Fig.  240,  using  notation  on  page  750. 

A 

E^^d{i-k)      i-k  I 


E 


dk 


Whence  yfe= 


I  + 


(30) 


7S8 
Also, 
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kd  "  d'  kd-  d' 

1-  k    ^  f^      k 

fs-n/,~^   (33)   ^ndf,^^^^~ 


(3^) 


(34) 


Equating  the  horizontal  forces  acting  on  the  cross-section  of  the  beam 
we  have: 


bd 


{^^+  P7/)-bdp/. 


Whence  p 


-zi 


^^-/.■)-ia:^" 


Hence  p  = 

Solving  equation  (35)  for  k, 


kd-d' 
k  +  ^'^'d-kd 
d' 
'—d 


;) 


2 » (i  -*)■•"  ^'  I  -  A 


A  =   ^j2n[p  +  p'^  j+n*{p  +  p'Y  -n{p  +  p') 


Taking  moments  about  the  center  of  pull  in  the  steel,  wc  have 


M^l>^Y^{.-'^^fJp{r-'^] 
or  by  eliminating//  by  means  of  equation  (32), 

'•^'(*-J)C~f) 


M  =  /.6<? 


(-*) 


(35) 


(36) 


(37) 


Taking  moments  about  the  center  of  compresssive  stress  in  the  steel,  we 
have 
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or  by  eliminating/^ 

Then  taking  moments  about  center  of  compression  in  concrete: 
or  by  eliminating/,, 


759 


(38) 


M  =f'bd? 


i-k/         k\  (k      d'\ 


k  --- 
d 


(39) 


The  values  in  the  square  brackets  in  formulas  (37),  {^S)  and  (39)  are 

d' 
constant  for  any  combination  of  n,  p,  f  and  -7. 


Substituting 


k(     k\    '•^'(*-7)(^-r) 

/         d'\  P        (k       d'\ 

i-k(         k\  Ik      d'\ 


(40) 

(40 
(42) 

(44) 
(46) 

(48) 

d- 
Values  of  C„  C„  and  C/  for  different  combbations  of  »,  />,  p'  and     , 

are  given  in  table  8,  page  516. 


and 


and 


k  - 


M^bdr-f,C,  (43)    and/.= 


M  =  hd^f,  C,  (45)    and  /. 


M=  bd'/,'C,'  (47)   and  //  = 


M 

M 
bd'C, 

M 
bd'C'' 


760 


A  TREATISE  ON  CONCRETE 


STEEL  IN  BOTTOM  OF  BEAM,  CONCRETE  BEARING  TENSION 

In  the  earlier  stages  of  loading  of  reinforced  concrete  beams,  the  defor- 
mation curves  (see  fig.  130,  p.  409)  indicate  that  the  concrete  actually 
bears  a  portion  of  the  pull.  Although  it  is  not  good  practice  to  consider 
this  pull  in  the  design  of  beams,  but,  instead,  it  is  customary  to  take  the 
working  strength  as  a  factor  of  the  ultimate,  or  nearly  the  ultimate  strength 
of  the  beam,  the  following  formulas  are  useful  for  determinmg  the  actual 
stresses  and  for  calculating  deflectioiis  at  the  earliest  stages  of  loading. 

Formulas.     Since  elongation  of  steel  and  concrete  at  the  same  point 


STECL 


Fio.  241. — Resisting  Forces  with  Concrete  Bearing  Tension.      (See  p.  760.) 


must  be  equal,  and  since  cross-sectional  i)lanes  are  assumed  to  remain  plane 
during  bending,  we  have  from  Fig.  241,  the  following  equations 

E,       d  -  kd  E,        d  -  kd 

//-■^h-kd^'"'"'-^'^    E/-^'h-kd 

£,  kd 

J  C    ~ 


E 


/  J  c 


h  -  kd 


f.  =    fVc 


I  -  k 
k 


(so 


F' 


also//=   £A-^,/ 


kd 


Equating  horizontal  forces  on  the  section  we  have 

¥ckd  ^^^      JJb(h-kd) 

The  elimination  of/,  and//  from  (53)  gives 


kd  E, 


I  -  k        E,'  (h-  W)' 
'  k     '   ^    E,         2kd 


(49) 


(50) 
(5*) 

(53) 

(54) 
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From  wQich 


^       2  (I  -  *)  L  £.  *        E,\      d      )    \ 
Solving  equation  (55)  for  k, 

E'lr         r  E'TTi 


(55) 


2P  + 


k  = 


E,(P 


E, 


+ 


E.       E, 


P  + 


E\h 
E^'d 


(56)- 


Taking  moiiients  about  the  center  of  the  pull  in  the  concrete,  the  center 
of  compression  in  the  concrete  and  the  center  of  pull  in  the  steel  respec- 
tively, we  have  the  three  following  equations  for  the  moment  of  resistance: 


fjkd2h 
2      3 


or 


/         kd      ah\ 
M^f,pM[d-^-J^ 

r     /        kd      2h\      E^       hk'      1 

-^•''['^(■-i)i;irr"-^+5('-">]       «" 


or 


M  = 


fcbkd/ 


id-   -T-  ^"'^^^''"^  Id-^^  -  '-) 


^'^\y^i         M      E',{h-kdr/         kd      2/Al 

If  now  E/  «  E^j  that  is,  if  the  modulus  of  elasticity  of  concrete  is  the 
same  in  tension  as  in  compression,  the  line  MN  becomes  straight. 

Equation  (55)  then  becomes,  letting        =  n 


h     2kd-  h 


(60) 
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From  which 


k  =    >^'+^P"<^  (6x) 

2dli  -h  2pnd^ 


Equation  (57)  is  not  changed 

Equation  (58)  simply  has  E^  instead  of  £/ 

Equation  (59)  becomes 

(k  -  kdy  ^ 
kd 


or 


-^ri-(.-:)-"';r(-"-?)] 

Lhh\  h  2h''^ 


(6a) 


OOMPRE88IVE    STRESS  AS  A  PARABOLA,  STEEL  IN    BOTTOM 
OF  BEAM,  NO  TENSION  IN  CONCRETE. 

Many  experiments  upon  the  compression  of  concrete  show  a  gradually 
decreasing  modulus  of  elasticity  as  the  load  increases.  From  the  form  of 
the  stress  deformation  curve  of  these  specimens,  the  stress  on  the  com- 
pression side  of  a  beam  is  sometimes  assumed  to  vary  as  a  parabola  instead 
of  as  a  straight  line.  This  method  was  first  suggested  in  the  United  States 
by  Prof.  W.  Kcndrick  Hatt.*  The  formulas  which  follow  present  this 
method  of  analysis,  and  permit  the  comparisonf  of  results  by  this  assump- 


NEUTRAL  AXIS' 


8TECL 


242. — Resisting  Forces  with  Pressure  Varying  as  a  Parabola.  {See  />.  762.) 

tion,  with  results  of  the  straight  line  theory  adopted  by  the  authors  in  chap- 
ter XXI. 


♦  Proceeding*  American  Society  for  Testing  Materials,  1901. 
f  See  p.  407  for  comparative  values  by  the  two  theories. 
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Fonnnias. 

As 

in 

preceding  cases,  from 

Fig. 

242, 

we  have 

/. 

E,        d(i-  k) 

Jc      ~           kd 

I 

-h 

k 

hence 

F-c 

from  which 

•'''       ni-k 

(63) 


(64) 

Equating  horizontal  forces  on  the  section  of  the  beam  we  have 

pbdf,  =        ^       ,  or  more  simply,  pf^  =       -  (65) 

'J  o 

Substitute  the  value  of  k  from  (63)  and  we  have: 


::(-4) 


which  gives  the  ratio  of  steel  required  for  any  consistent  values  of/g,/., 
£,,  E^.  The  position  of  the  neutral  axis  is  dependent  upon  the  per  cent 
of  steel  and  the  moduli  of  elasticity  of  steel  and  concrete,  and  the  value  of 
k  may  be  found  by  substituting  in  (65)  the  value  of  ./,  from  equation  (64) . 
Thus 

2f^k  i-k  V 

^      -Pfcn-^       or,    #=}  ^^__^^^ 

Solving  this  quadratic  equation  and  using  the  positive  sign  after  taking 
the  square  root, 


k  =  V%np  -f  Cinpf  -  inp 
or  in  another  form. 
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The  moment  of  resistance  may  be  found  by  taking  moments  about  the 
center  of  compression  in  the  concrete,  thus, 

M=f.pb(P(i-ik)  (68) 

or  by  taking  moments  about  the  center  of  pull  in  the  steel, 

M  ^  if,kb<P(i  -ik)  (69) 

Eliminating  k  from  these  equations  by  substituting  its  value  from  equa- 
tion (63),  and  also  substituting  the  value  of  p  from  equation  (66),  we  have 


or 


\         nJc/ 


I  +    f 
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APPENDIX  ni 

FORMULAS     FOR     REINFOROED     CONCRETE     CHIMNEY    AND 
HOLLOW  CIRCULAR   BEAM  DESIGN 

The  analysis  which  follows  is  based  upon  the  several  fundamental 
assumptions  adopted  in  reinforced  concrete  beam  design  with  the  additional 
assumption  that,  since  the  concrete  is  usually  thin  as  compared  to  the 
diameter  of  the  chimney,  no  appreciable  error  is  involved  in  assuming  all 
material  as  concentrated  on  the  mean  circumference  of  the  shell.  An 
analysis  for  shear  is  also  given  together  with  an  example  of  chimney  design 
and  review. 

The  principles  involved  in  the  demonstration  of  the  thickness  of  steel  and 
concrete  are  taken  by  permission  from  the  analysis  by  Messrs.  C.  Percy 
Taylor,  Charles  Glenday,  and  Oscar  Faber.* 

The  principal  formulas  given  below  are  quoted  in  the  text,  where 
the  general  subject  of  concrete  chimneys  is  discussed,  and  tables  are 
presented  there  with  the  values  of  constants  for  use  in  design. 

NOTATION 

W   =  weight  in  pounds  of  the  chimney  above  the  section  under  considera-  * 

tion. 
M   =  moment  in  inch  pounds  of  the  wind  about  that  section. 
P    =  total  compression  in  concrete. 
T    =  total  tension  in  steel. 

n     =    *  =  ratio  of  modulus  of  elasticity  of  steel  to  that  of  concrete 

/g  =  maximum  compression  in  concrete  in  pounds  per  square  inch  (meas- 
ured at  the  mean  circumference). 

f^  =  maximum  tension  in  the  steel  in  pounds  per  square  inch. 

D  =  mean  diameter  of  shell  in  inches. 

r  =  mean  radius  of  shell  in  inches. 

t  =  total  thickness  of  shell  in  inches. 

i^  =  thickness  in  inches  of  concrete  only. 

*£ngmeeriog  (London),  Mar.  13,  1903. 
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tg  =  thickness  in  inches  of  an  imaginary  steel  shell  of  mean  radius  r. 
and  having  a  cross-sectional  area  equivalent  to  the  total  area  of  rein- 
forcing bars. 

Ag  =  total  cross-sectional  area,  in  square  inches,  of  reinforcing  bars  in  the 
section  under  consideration. 

k  =  ratio  of  distance  of  neutral  axis,  from  mean  circumference  on  com- 
pression side,  to  diameter  D. 

jjZ,  Cp  and  Cy  =  constants  for  any  given  value  of  k.  (Tables  i  and  2, 
pp.  635  and  636.) 

jD  =  distance  between  center  of  compression  and  centre  of  tension. 

zD  =*  distance  from  center  of  compression  to  center  of  force  due  to  weight 

Referring  to  Fig.  243,  if /^  is  the  maximum  intensity  of  stress  in  the  con- 
crete at  the  mean  circumference  on  the 
compression  side,  then  the  intensity 
of  compression  in  the  steel  at  that 
point  is  nfc-  Since/,  is  the  maxim  um 
intensity  of  stress  in  the  steel  at  the 
mean  circumference  on  the  tension 
side,  then  the  variation  of  the  stress 
in  the  steel,  across  the  section  cd,  is 
represented  by  the  straight  line  ab 
which  cuts  the  ]inecd  at  e,  thus  locat- 
ing the  neutral  axis  or  the  line  of 
zero  stress.  Having  assumed  a  con- 
stant value  for  the  modulus  of  elas- 
ticity of  the  concrete  in  compresaon, 
it  therefore  follows  that,  at  any  point 
of  a  given  section,  the  stress  in  either  the  concrete  or  the  steel  is  directly 
proportional  to  the  distance  of  that  point  from  the  neutral  axis. 

Calling  kD  the  distance  of  the  neutral  axis  from  the  mean  circumference 
on  compression  side  as  shown  in  Fig.  243,  we  have   by  similar  triangles 


Fig.  243. — Resisting  Forces  in  a  Re- 
inforced Chimney.     {See  p.  766.) 


kD 
D 


whence 


k  = , 


1   + 


(1) 
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By  this  formula  the  position  of  the  neutral  axis  may  be  determined  for^any 
combinations  of  /.,  /,,  and  n. 

If  now,  as  shown  in  Fig.  244,  a  represents  half  the  angle  subtended  at  the 
center  by  the  portion  in  compression,  we  have 

cos  ix  =  (1  — 2  ^) 


from  which,  for  any  given  value  of  z,  cos  a  becomes  known  as  well  as  a 
and  sin  a.     Thus  having  located 


the  neutral  axis  for  any  given  com- 
binations of /j,  /^  and  n  and  bear- 
ing in  mind  that  the  stress  at  any 
point  of  the  shell  is  proportional 
to  the  distance  of  that  point  from 
the  neutral  axis,  it  is  now  possible 
to  determine  the  total  force  on  the 
compression  side,  the  total  force 
on  the  tension  side,  and  also  the 
liKation  of  the  center  of  compres- 
sion and  the  center  of  tension. 

Considering  a  small  radial  ele- 
ment subtending  an  angle  dOy  as 
shown  in  Fig.  244,  we  have  in  this 
element,  since  the  length  of  an  arc  is  its  radius  times  the  angle. 


CENT RE  OF 
TENaiOH 


CONCRETE 

m  COM- 
PRESSION 


COMPRESSICSH 


STEEL  IN 
TENSIO(4 


Fig.  244. — Distribution  of  Stresses  in  the 
Steel  of  a  Reinforced  Chimney.  {See 
P-  767.) 


area  of  concrete  =  i/dO 
area  of  steel  =  t/dd 

The  distance  of  the  element  from  the  neutral  axis  is  r(cos  d  ~  cos  a), 
while  the  distance  from  the  neutral  axis  to  the  point  of  extreme  stress  /.  is 
ryi  —  cos  a).     Therefore  the  intensity  of  stress  on  this  elemental  area  is 


/. 


r  (cos  0  —  cos  a)   . 


and 


r  (i  —  cos  a) 


in  the  concrete 


/*« 


r  (cos  0  -  cos  a) 
r  (1  —  cos  a) 


in  the  steel. 
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Assuming  these  intensities  at  the  mean  circumference  to  represent  the 
average  for  the  entire  element,  we  have  the  total  force  on  the  elemental  area 
(concrete  and  steel) 

L  r  (cos  ^  —  cos  a) 
^  '  r  (i  —  cos  a) 

The  total  force  P  on  the  compression  side  of  the  section  is  therefore 

(cos  0  —  cos  a) 


,u.rv^ 


(i  —  cos  a) 
Integrating  this  expression,  gives 

2 

P^fcr{ic-^nt,)  ^^  __  ^^^  ^^  (sin  a  -  a  cos  a) 

Since  any  given  position  of  the  neutral  axis  determines  a,  as  shown  above, 
this  equation  may  take  the  form 

P  --Cpf.rit^^nt,)  (2) 

in  which  Cp  is  a  constant  for  a  given  position  of  the  neutral  axis.  (See 
Table  i,  page  635.) 

Having  determined  the  magnitude  of  P,  its  location,  with  respect  to  the 
neutral  axis,  may  best  be  found  by  taking  its  moment  about  that  axis  and 
dividing  by  P,  thus  giving  the  distance  from  the  neutral  axis  to  the  center 
of  compression  /i,  as  shown  in  Fig.  244. 

As  before,  the  compressive  force  on  an  elemental  area  is 

/-  r  (cos  ^  —  cos  a) 
•  r  (i  —  cos  a) 

The  distance  of  this  force  from  the  neutral  axis  being  r (cos  0  —  cos  a),  we 
have  as  its  moment  about  that  axis 

Lr*  (cosO  —  cos  a)* 
*       ^  ^  •  r  (i  —  cos  a) 

while  the  moment  of  the  total  compressive  force  P  is 

J^     fr^  (cos  0  —  cos  a)* 
r''    ^  -.      -dO 

0  (i  —  cos  a) 


APPENDIX  III  769 

-(''■^'•'•)    (7-cos«)    II    '"^''^^ 

ra  f"       1 

—  2  COS  a    j     cos(?rftf  +  cos*a    ]       dO  \ 

Integrating,  we  have 

2 
^c  -  (^c  +  »0/c^'    (ri~co^  t^"*  ^^'  "^^  ~  ^  ^^'  u-  COS  a  +  i  a)] 

Dividing  M^  by  P  we  have 

if  g         (a  cos'  a  —  f  sin  nr  cos  a   +  i  a) 
*  "    P    "  (sin  a  -  a  cos   a)  ^  ^^' 

Following  a  similar  method  of  procedure  it  is  possible  to  determine  the- 
total  tension  and  the  location  of  the  center  of  tension. 

In  accordance  with  our  assumption  that  the  concrete  is  to  take  no  tensile 
stress  it  is  evident  that  in  considering  the  forces  on  the  tension  side  of  the 
section  we  are  concerned  merely  with  the  steel.  On  the  tension  side  a  small 
element  therefore  has  an  area  ^  t^r  d  0 

The  intensity  of  stress  on  this  element,  being  proportional  to  its  distance 
from  the  neutral  axis,  is 

r  (cos  d  +  cos  a) 
r  (i  +  cos  a) 
while  the  total  tension  on  the  small  element  is 

(cos  d  +  cos  a) 

dT  ^t.rdej,  V-T T 

•  •      (i  +  cos  a) 

The  total  force  T  on  the  tension  side  of  the  section  is  therefore 

Jin-a)  (cos^  +  cos  a) 
0'      '     (i  +  cos  a) 
Integrating,  we  have 

2 

T  '^LrL  Y "    (sin  a  +  (;r  -  a)  cos  a) 

■'*     •  (1  +  cos  a) 

Since,  as  before,  any  given  position  of  the  neutral  axis  determines  a,  this 
equation  may  take  the  form 

T^Ct/.tI,  (4) 

in  which  Cyis  a  constant  for  a  given  position  of  the  neutral  axis  (see  Table 
I,  page  635).     By  a  method  similar  to  that  used  in  considering  the  force  on 
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the  compression  side  we  may  write  the  moment,  about  the  neutral  axis,  of 
the  force  on  a  small  element  on  the  tension  side  as 

r  (cos  6  +  cos  a)' 
'         *  •         (i  -f  cos  a) 

while  the  moment  of  the  total  tensile  force  T  about  this  axis  is 

J(f «)  r  (cos^  +  cos  a)' 
/    -^^  (i  +  cos  a) 

Integrating,  wc  have 

2 

l/*r  «  /.  r'/-  ;      -  .  [(;r  —  ix)  cos'  a  +  |  sin  a  cos  a  +  i  (it  —  or)] 

•     ^*  (i  -f  cos  a)  "• 

.    Dividing  Mj>  by.  T  we  have  as  the  distance  of  the  center  of  tension  from 
the  neutral  axis 


/, 


(  (r  —  rt)  cos'  a  +  f  sin  t:  cos  a  +  i  (;r  —  a)  ) 


(sin  a  •\-  {z  —  a)  cos  a) 


(5) 


+ 


^ 


2D 


m± 


From  formulas  (3)  and  (5)  it  is  evident  that  the  distance  between  the  totcl 

force  in  compression  and  the  total  force 
in  tension  (i.  e.,  /i  +  h)  may,  for  any 
given  position  of  the  neutral  axis,  be 
expressed  as  a  constant  times  the 
diameter  D,  Thus  /i  +  /i  =  jD  as 
shown  in  Fig.  245.  Likewise,  as  shown 
in  Fig.  245,  zD  may  represent  the  dis- 
tance of  the  center  of  compression 
from  the  center  of  the  chimney,  2  also 
being  a  constant  for  any  given  position 
of  the  neutral  axis. 

In  a  chimney  the  tensile  and  compres- 
sive stresses  which  we  have  been  con- 
sidering are  produced  by  a  combina- 
tion of  wind  pressure  and  the  weight  of  the  chimney.  Thus,  on  any 
horizontal  section  cd^  as  shown  in  Fig.  245,  the  forces  external  to  that  sec- 
tion are:  the  horizontal  pressure  of  the  wind,  causing  a  moment  M  about 
the  section,  and  a  central  vertical  load  W  representing  the  weight  of  that 
portion  of  the  chimney  above  the  section  under  consideration.  These 
forces  are  resisted,  and  held  in  equilibrium,  by  the  forces  P  and  T  which 
represent  the  compressive  and  tensile  stresses  in  the  concrete  and  steel. 


Fig.  245. — External  and  Internal 
Forces  Acting  upon  a  Chimney. 
{See  p.  770.) 
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The  system  of  forces  as  shown  in  Fig.  245  must  be  in  equilibrium.     Hence, 
taking  moments  about  the  force  P,  we  may  write 

TjD  =  M  -  WzD 
But 

T  =  Crf/t, 
Therefore 

CrUtjD  =  M  -WzD 
Whence 

_^  M  -  WzD 
'^'  "  ~~C~f~JD' 
The  total  area  of  steel  A^  =*  2zrtg 
Therefore 

2n(M-WzD) 
^•=     -^^^-  ^'> 

From  Table  I,  page  635,  it  may  be  seen  that  the  constant  /  changes  but 

slightly  for  a  considerable  variation  in   the   position  of  the   neutral   axis. 

27r 
Taking  -  ^-  =  8  for  all  cases,  equation  (6)  may  be 

S(M  -  WzD)  . 

While  this  formula  is  not  exact,  the  error  involved  is  inappreciable  for  almost 
any  case  so  that  formula  (7)  may  always  be  used  instead  of  formula  (6). 

Applying  now  the  condition  that  the  summation  of  all  vertical  forces  must 
be  zero,  we  have 

p  ^  T  =  W 

Substituting  values  of  P  and  T  as  previously  found,  the  equation  becomes 

Cpf/  (/c  +  nt,)  -  CtUI,  =  W 

Transposing  and*  solving  for  t^  we  obtain 

^  W  -h  (Cy/,  -  Cpf^)ri, 

CpU 
The  total  thickness  of  the  shell  is 

/  =  /,  +  /, 


whence 
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For  convenience  in  use,  after  having  determined  A^hy  the  formula  given 

D  A, 

above,  by  substituting  r  =  —  and  /,  =  — -,  this  formula  for  t  may  best 

be  written 

2W  +  (cv/.  -  CpM  ^     ^ 

In  view  of  the  fact  that  formulas  (6),  (7)  and  (8)  contain  the  constants  «,/, 
Cy  and  Cp,  which,  as  has  been  shown,  are  dependent  for  their  value  solely 
upon  the  location  of  the  neutral  axis,  it  is  evident  that,  for  any  specific 
values  of  /.,  f^,  and  n,  which  in  turn  will  determine  the  position  of  the 
neutral  axis,  the  expressions  for  ^4^  and  /  will  admit  of  a  further  simplification. 
For  given  values  of  /.,/,  and  «,  the  necessary  thickness  of  shell  and  area  of 
reinforcement  may  be  expressed  merely  in  terms  of  the  moment  of  the  wind 
My  the  weight  W,  and  the  mean  diameter  D.  The  expressions,  as  given, 
however,  seem  best  adapted  to  general  use,  and  when  supplemented  by 
the  tables  ^ven  on  pages  635,  636,  are  rendered  quite  simple  of  solution 
for  specific  values. 

In  Table  2,  page  636,  is  given  values  of  k,  the  location  of  the  neutral  axis, 
for  various  combinations  of /^  /,  and  «;  while  Table  i,  page  635,  gives  the 
corresponding  values  of  the  constants  Cp,  Cy,  z  and  ;  for  various  positions 
of  the  neutral  axis. 

Shear  or  Diagonal  Tendon.  Having  determined  the  necessary  thickness 
of  shell  and  vertical  reinforcement,  the  size  and  spacing  of  the  circular  steel 
hoops  must  be  considered.  The  external  forces  produce  shear  and  diagonal 
tension  which  may  be  analyzed  similarly  to  like  stresses  in  rectangular  beams, 
and  the  reinforcement  necessary  to  resist  the  diagonal  tension,  which  is  a 
function  of  the  vertical  tension,  may  be  determined.  Usually  this  reinforce- 
ment is  not  so  great  as  that  which  it  is  advisable  to  insert  for  the  proper  dis- 
tribution of  temperature  stresses,  but  nevertheless  it  should  be  determined 
to  be  sure  that  it  is  sufficient  in  quantity. 

The  concrete  should  never  be  relied  upon  to  carry  any  tension  or  vertical 
shear  because  the  expansion  from  the  heat  may  cause  vertical  cracks  in  the 
concrete.  These  need  not  be  considered  dangerous  if  sufficient  horizontal 
reinforcement  is  provided  any  more  than  the  vertical  cracks  in  a  brick  or 
tile  chimney.  Considering  the  stresses  due  to  vertical  shear,  it  may  be 
easily  shown  that  at  any  horizontal  section  of  a  chimney  the  vertical  shear 
per  inch  of  height  is  the  total  horizontal  shear  on  that  section  divided  by  the 
distance  between  centers  of  tension  and  compression,  jD.     With  this  as  a 
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basis  there  may  be  developed  a  formula  for  practical  use  in  determining  the 
necessary  area  and  spacing  of  horizontal  steel  hoops  at  any  given  section. 

Thus  let 
hi  =  height,  in  feet,  of  chimney  above  section  under  consideration. 
F  =  effective  wind  pressure  against  chimney  in  pounds  per  square  foot. 
/^  =  allowable  tensile  stress  in  pounds  per  square  inch  in  steel  hoops. 
D  =  mean  diameter  of  shell  in  inches. 
Pq  =  ratio  of  area  of  steel  hoop  to  area  of  concrete. 

At  any  horizontal  section  of  a  chimney  the  total  shear  on  that  section  is 
equal  to 

^  //,F 

12 

while  the  maximum  shear  i>er  inch  of  height  is  therefore 

D  Itf 
12     jD 

Having  seen  that  for  all  positions  of  the  neutral  axis  /  remains  practically 
constant,  and  giving  /  an  average  value  of,  say,  o.  783,  the  expression  for 
the  maximum  vertical  shear  per  inch  of  height  becomes 

0.106  hF 

while  the  shear  or  diagonal  tension  in  one  foot  of  height  is  12  X  o.  106  //^F. 

The  area  of  steel  in  one  foot  of  height  of  chimney  will  be  1 2  bp^  and  the 
stress  the  hoops  in  this  height  are  capable  of  sustaining  on  their  two  sec- 
tions is 

2  X  12  tp  J, 

Equating  these  we  have 

12  X  .106  hiF  =  2  X  i2tpj^ 
whence 

hiF 

This  ratio  of  steel  is  for  shear  or  diagonal  tension  only.  To  provide  for 
temperature  stresses  or  rather  to  distribute  the  strains  so  as  to  prevent  the 
localization  of  cracks  an  additional  amount  of  horizontal  steel  is  needed. 
This  may  be  provided  for  arbitrarily  by  assuming  0.25%  steel  or  rather 
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0.0025  for  temperature  stress  in  addition  to  the  steel  for  shear.  Express- 
ing this  as  a  formula  for  ratio  of  steel  gives 

h  F 

Small  rods  spaced  6  to  10  inches  apart  except  in  the  upper  part  of  the  stack 
where  the  spacing  may  be  greater  are  advised. 

The  spacing  of  hoops  in  many  of  the  chimneys  already  built  has  been  18 
inches  to  36  inches,  but  as  such  chimneys  have  frequently  cracked  quite 
seriously,  more  recent  designs  have  called  for  8  or  9  inch  spacing  through 
the  entire  stack. 

Design  of  Hollow  CircalAr  Beams.  The  analysis  of  a  hollow  circular 
reinforced  concrete  beam  whose  thickness,  compared  relatively  with  its 
diameter,  is  small,  is  similar  in  principle  to  that  of  a  chinmey.  In  this  case 
the  weight  of  the  member  acts  in  the  same  direction  as  the  external  forces, 
so  that  in  formulas  (7)  and  (8)  W  the  weight  in  the  axial  direction,  is  zero. 
The  forces  of  compression,  P,  and  tension,  T,  are  equal.  The  area  of  steel 
and  the  thickness  of  shell  are  therefore  obtained  from  formulas  (7)  and  (8), 
pages  771  and  772,  by  making  W  =  O. 


APPENDIX  IV 


775 


APPENDIX  IV 
BIETHOD  OF  OOMBINIHG  BIEOHANIOAL  ANALTSI8  CURVES 

In  Chapter  XI  the  method  of  forming  mechanical  analysis  curves  is  dis- 
cussed, and  approximate  rules  are  given  for  combining  individual  curves 
to  form  the  curve  of  the  mixture.  More  exact  methods,  which  also  illus- 
trate the  principles,  are  given  in  the  following  pages,  taking  up  first  simple 
cases  and  then  the  more  complicated  ones. 

Case  I.  Curves  which  meety  but  do  not  overlap.  In  Fig.  246  are  shown 
three  curves,  No.  i,  No.  2,  and  No.  3,  representing  ideal  grades  of  sand  and 
stone,  which  may  be  combined  in  such  proportions  that  the  curve  of  the  mix- 
ture will  be  of  the  ideal  form  required.  The  problem  requires  the  deter- 
mination of  the  percentages  of  each  of  the  three  materials  which  when  com- 
bined will  form  a  mixture  whose  curve  is  nearly  the  ideal.  In  order  to 
prove  that  the  percentages  found  will  produce  the  resultant  curve,  and  also 
to  illustrate  the  theory  of  the  mixture,  the  resultant  curve  will  be  first  plotted 
and  described  in  a  very  elementary  manner,  and  afterwards  by  the  method 
of  ratios  which  would  be  employed  in  practice. 

Curve  No.  3  represents  a  material  all  of  whose  particles  will  pass  through 
a  sieve  having  holes  2.00  inches  diameter  and  all  of  whose  particles  will  be 
retained  on  a  sieve  having  holes  0.75  inch  diameter.  Stone  represented 
by  curve  No.  2  lies  between  diameters  0.75  and  0.25  inch,  while  the 
material  of  curve  No.  i  is  all  finer  than  0.25  inch,  that  is,  is  all  under  J 
inch.     Curves  No.  31  and  No.  32  are  referred  to  later. 

The  curve  OebA  is  first  plotted*  as  a  parabola.  Although  the  latest  tests 
indicate  that  the  best  curve  is  a  combination  of  an  ellipse  and  a  straight  line,t 
the  parabola  will  illustrate  the  principle  of  combination  as  well  as  any  other, 
and  so  for  this  problem^we  may  assume  now  that  the  required  theoretical 
mix  of  materials  lies  in  this  parabolic  curve.  This  is  equivalent  to  saying 
that  the  desired  theoretical  mixture  of  materials  is  such,  that  at  any  ordinate 

♦  Construction  or  the  Parabola. 

D  =  largest  diameter  of  stone 

d   "»  any  given  diameter 

P  —  per  cent,  of  mixture  smaller  than  any  given  diameter 
The  equation  of  the  parabola  is 

d  -      — — 

lOOOO 

The  parabola  can  be  constructed  in  any  of  the  numerous  ways  given  in  text-books,  the  writer 
finding  it  easiest  to  use  a  slide  rule.  Set  D  on  the  B  scale  of  the  rule  opposite  loo  on  D  scale, 
read  any  value  of  d  on  the  B  scale  opposite  any  corresponding  value  of  P  on  the  D  scale. 

f"Laws  of  Proportioning  Concrete,"  by  William  B.  Fuller  and  Sanford  E.  Thompson,  Trans- 
actions American  Society  of  Civil  Engineers. 


776 


nn 


2         8         3         S  S         S 

**  MNCENTAOEt  PASSING  SIEVES 


UU-iUUi. 


APPENDIX    IV  777 


or  vertical  line  cutting  the  parabola,  the  proportion  or  percentage  of  the 
ordinate  below  the  intersection  represents  the  percentage  by  weight  of  the 
mixed  materials  which  passes  a  sieve  the  diameter  of  whose  openings  cor- 
responds to  the  given  ordinate,  and  the  percentage  above  the  curve  represents 
that  percentage  which  is  too  large  to  pass  through  this  sieve.  The  parabola 
shows,  for  example,  that  87%  of  the  mixture  of  materials  should  pass  a 
1.50-inch  sieve,  71%  should  pass  a  i-inch  sieve,  ^()%  a  ^-inch  sieve,  and  so 
on. 

We  may  now  take  up  the  stone  cun^es  in  succession  to  determine  what 
percentage  by  weight  of  each  should  be  used,  so  that  when  they  are  com- 
bined, the  mixture  will  be  as  nearly  as  possible  like  that  called  for  in  the 
parabola. 

The  chief  difficulty  in  the  method  of  determining  the  percentages  of  each 
material  lies  in  combining  the  individual  curves  so  as  to  form  a  single  curve 
which  represents  the  mixture.  This  involves  drawing  on  the  same  piece 
of  paper  two  different  lines,  each  of  which  exactly  represents  the  composi- 
tion of  the  same  lot  of  stone,  that  is,  the  exact  per  cent,  of  each  size  of 
stone  in  the  lot.  For  example,  as  is  explained  below,  on  Fig.  246,  lines 
BKA  and  hkA ,  each  accurately  represents  the  percentage  composition  of 
the  same  batch  of  stone,  namely.  No.  3,  and  the  full  meaning  and  value  of 
these  diagrams  cannot  be  understood  until  it  is  clear  how  the  same  values 
can  be  accurately  represented  on  the  same  diagram  by  two  such  totally 
different  curves. 

In  the  first  place  it  is  seen  that  the  ordinates,  that  is,  the  vertical  lines  in 
the  diagram,  are  divided  into  100  parts  representing  percentages.  It  is 
clear,  therefore,  as  the  divisions  are  relative,  that  the  diagram  would  accom- 
plish the  same  results  and  curves  could  be  drawn  accurately  representing 
the  percentages  pas.sed  and  retained  by  the  different  sieves,  whether  the 
distance  from  o  to  100  on  the  ordinates  were,  say,  three  times  as  large  as 
it  is,  or  whether  it  were  only  J  or  J  of  the  present  length.  All  that  is  needed 
is  to  divide  these  vertical  lines,  whether  they  are  long  or  short,  into  100  parts 
and  let  each  division  represent  1%. 

Referring  now  to  Fig.  246,  the  percentage  composition  of  the  No.  3  lot  of 
stone  is  represented  by  line  BKA.  This  lot  of  stone  contains  no  stone 
smaller  in  diameter  than  0.75  inch  and  none  larger  than  2.00  inches. 
Running  vertically  upward  from  B  on  the  0.75-inch  line  to  h  where  it 
crosses  the  parabola,  we  see  that  the  parabola  from  6  to  ^  also  represents 
a  lot  of  stone  none  of  which  is  smaller  than  0.75  inch  and  none  larger 
than  2.00  inches,  and  we  can  look  upon  this  lot  of  stone  for  the  moment  as 
entirely  separated  from  the  rest  of  the  mixture  which  the  whole  parabola 
represents.    If  we  wish  to  find  the  exact  percentages  of  the  various  sizes 
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of  stone  which  are  in  the  portion  or  lot  represented  by  the  portion  of  the 
parabola  from  6  to  ^ ,  all  that  is  necessary  is  to  draw  the  horizontal  line  rq 
through  the  point  h,  then  divide  the  vertical  distance  from  A  to  rq  into  loo 
parts,  so  as  to  obtain  a  new  set  of  horizontal  lines  or  abscissas  representing 
percentages.  Now  if  we  start  at  the  base  line  rq  and  follow  up  any  one  of 
the  vertical  lines  or  ordinates  until  it  meets  the  parabola,  and  then  follow 
horizontally  to  the  right  along  the  line  which  intersects  the  parabola  at  the 
same  vertical  Une  or  ordinate  point,  the  reading  on  the  new  smaller  p)ercen- 
tage  scale  will  give  us  the  per  cent,  of  stone  in  the  lot  bA  which  is  larger 
than  the  diameter  represented  by  this  ordinate,  etc.  For  example,  taking 
intersection  of  i  .00  ordinate  with  the  parabola  and  running  across  we  find 
that  75%  of  the  lot  is  coarser  than  i  inch  diameter. 

It  is  desirable  to  see  how  nearly  the  stone  in  lot  No.  3  agrees  with  the 
theoretical  lot  of  stone  called  for  by  section  hA  of  the  parabola.  In  prac- 
tice, the  comparison  may  be  made  most  readily  by  ratios  with  the  aid  of  the 
slide  rule,  as  is  described  more  fully  below,  but  the  reasoning  will  be  more 
clearly  understood  if  the  i)lan  described  in  the  last  paragraph  is  followed. 

Taking  first  curve  No.  3  we  may  redraw  it  on  the  same  smaller  scale  as 
the  portion  of  the  parabola  hA  is  drawn,  that  is,  it  may  be  constructed  on 
rbq  as  a  base  line  instead  of  on  the  zero  coordinate  BF.  Since  the  vertical 
per  cent,  line  between  q  and  A  has  been  divided  into  100  parts,  this  section 
of  the  diagram  may  be  used  instead  of  the  original  per  cent,  divisions  ex- 
tending from  A  io  F.  A  piece  of  paper  the  length  of  .4^  may  be  divided 
into  100  parts  and  placed  with  its  upper  or  o  end  in  line  with  the  upper 
Hne  CA  of  the  diagram.  The  vertical  distance  from  the  line  CA  to  the 
various  points  G,  i/,  /,  K,  etc.,  may  be  read  by  the  eye  and  replotted,  — 
with  the  assistance  of  the  small  scale, —  as  g,  A,  /,  jfe,  etc. 

It  is  evident  then  that  the  broken  line  bghjk  A  represents  (referring 
to  the  small  percentage  scale  Aq)  lot  No.  3  of  stone  as  accurately  as 
line  BGHJK  A  represents  the  same  lot  of  stone  referring  to  the  larger 
percentage  scale  A  F. 

Stone  curve  No.  3,  however,  would  never,  in  actual  practice,  be  an 
absolutely  straight  line  from  A  to  B,  It  would  be  in  all  practical  cases 
an  irregularly  curved  hne,  similar,  for  instance,  to  some  of  the  actual  stone 
curves  shown  in  Fig.  71,  p.  199,  or  it  might  be  either  convex  like  the  curve 
No.  32,  Fig.  246,  or  concave  like  No.  3,.  These  curves  may  be  redrawn  in 
exactly  the  same  way  as  curve  No.  3,  and  if  the  lower  end  of  each  is 
assumed  to  start  at  point  b  where  the  new  base  line  or  bq  crosses  the 
parabola,  we  should  have  for  No.  32  the  new  cun'e  bp^h^j^,  etc.,  and  for 
No.  3j  the  curve  whose  beginning  is  shown  by  bh^jf,  etc.    Thus  again 


APPENDIX   IV  779 

it  is  seen  that  the  stone  curves  No.  32  and  No.  34  on  the  original 
full-size  diagram  are  accurately  represented  also  by  the  curves  bgjij^t  etc., 
bhjiy  etc.,  drawn  to  the  smaller  scale  on  the  same  piece  of  paper. 

Thus  far  only  the  principles  involved  in  understanding  the  curves  and 
replotting  them  have  been  considered.  The  result  at  which  we  are  aiming 
is  the  determination  of  the  percentage  of  each  material  which  will  be 
required  in  the  final  mixture  of  the  aggregates.  Let  us  first  take  for  this 
curve  No.  3.  The  curve  of  stone  No.  3  ends  at  B,  which  indicates  that  all 
of  this  stone  is  larger  in  diameter  than  0.75  inches  (although  about  4%  of 
it,  for  instance,  is  smaller  than  0.80  inches  in  diameter).  Now  following 
up  from  B  on  the  vertical  line  which  represents  0.75  inches  in  diameter 
until  we  come  to  the  parabola  at  point  6,  we  see  that  the  parabola  demands 

that  —  or or  61%  of  all  the  stone  and  sand  in  the  entire  mixture  of 

CB       100 

stone  and  sand  shall  be  smaller  than  0.75  inches  in  diameter,  and  conversely 

that  —  or    —  or  39%  of  the  mixture  shall  be  larger  than  0.75  in  diameter. 
CB       100 

No.  3  stone  is  the  only  one  of  the  three  lots  of  stone  which  is  larger  in 

diameter  than  0.75  inches,  and  therefore  39%  of  this  grade  of  stone  should 

be  used  in  making  up  the  mixture. 

These  ratios  give  us  a  clue  to  the  method  of  plotting  the  curves  to  the 

smaller  scale  with  the  aid  of  the  slide  rule,  instead  of  employing  the  longer 

method  of  actually  dividing  the  spaces  into  100  equal  parts.    The  principle 

in  each  case  is  exactly  the  same.     By  the  method  of  ratios  the  curve  bkA 

Cb        Tg        Sh 
would  be  plotted  from  the  knowledge  that  7;^  =  zzz^  =  ^rpz  = ,  etc.     The 

distances  Tg^  Sh^  etc.,  may  be  read  directly  from  the  slide  rule  or  from  the 

TGxCb 
equation  which  follows   from  the  preceding,  viz.,  that  Tg  =  — -^ — = 

- — —  =  37%»  and  so  on. 
100 

This  actual  plotting  of  the  curves  may  be   unnecessary,  in  fact,  it  is 

usually  unnecessary  for  an  experienced  calculator,  as  the  percentages  can 

be  obtained  and  the  general  direction  of  the  curve  estimated  by  inspection.* 

♦It  is  evident  that  neither  of  the  two  batches  or  lots  of  materials  shown  by  curves  No.  3^ 
and  No.  3,  arc  so  well  adapted  to  form  a  parabola  as  curve  No.  3  Curve  No.  ^  would  more 
nearly  fit  the  parabola  than  it  now  does  if  its  new  curve  were  plotted  slightly  lower  so  that  it  would 
cross  the  parabola  at  a  different  point  and  a  larger  percentage  of  it  would  be  required  for  the 
mixture.  If  it  crossed  the  parabola  at  F,  the  percentage  of  it  to  use  could  be  found  by  plot- 
ting it  in  this  new  location  and  taking  for  the  percentage  the  vertical  distance  from  C  to  tfal 

end  of  the  curve,  or  what,  is  the  same  thing,  taking  the  percentage  as —  4^  •=»  5'%* 
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The  next  curve  in  order  is  No.  2.  We  note  that  this  lot  of  stone  is  the 
only  one  of  the  three  whose  particles  lie  between  0.25  inches  diameter 
and  0.75  inches,  and  that  therefore  all  of  the  stone  called  for  by  the  para- 
bola between  these  two  sizes  must  be  supplied  from  No.  2  lot.  Following 
down  from  the  upper  end,  C,  of  No.  2  to  the  parabola  at  b  and  up  from  the 
lower  end  E  to  the  parabola  at  e  and  drawing  horizontal  line  eXj  we  see 
that  the  proportion  of  No.  2  stone  which  is  called  for  by  the  parabola  is 
represented  by  the  distance  between  the  lines  rq  and  ex  or  by  line  re, 

re         26 
and  we  have  the  ratio  -i—  =  —  =  26%,  as  the  percentage  of  the  weight  of 
UJ^       100 

the  No.  2  material  to  the  total  weight  of  the  mixture. 

Plotting  curve  No.  2  in  its  new  location  as  a  part  of  the  mixture  we  have 
the  dotted  line  eb  as  representing  the  No.  2  material  after  it  becomes  a 
part,  that  is,  26%,  of  the  mixture.  The  upper  end  must  join  the  line  bA 
because  we  are  now  plotting  a  curve  which  represents  a  mixture  of  the 
two  materials.  No.  3  and  No.  2,  and  the  mixture  must  be  represented  by 
one  single,  continuous  curve.  We  may  consider  rb  and  ex  as  two  base 
lines,  divide  the  vertical  distance  between  them  into  100  parts,  and  then 
plot  the  percentages  downward  from  rbj  equivalent  on  the  small  scale  to 
the  percentages  downward  from  DC  to  the  original  No.  2  curve  C£,  as 
described  on  page  198,  or  we  may  take  ratios,  as  described  on  page  200, 
and  using  the  shde  rule  set  DE  (100)  on  De  (65)  and  on  any  vertical  dis- 
tance from  DC  to  the  line  C£,  we  may  read  the  distance  from  rb  to  the 
resultant  curve  eb.  In  practice,  the  line  rb  need  not  be  plotted,  but  each 
ratio  as  it  is  obtained  may  be  added  to  the  per  cent,  already  found  for  the 
No.  3  material  to  obtain  the  distance  down  on  the  ordinate  for  the  final 
curve  of  the  mixture,  as  shown  on  page  787. 

The  required  percentage  of  material  No.  i  may  be  obtained  by  deducting 
the  sum  of  the  percentages  of  No.  2  plus  No.  3  from  100,  or  by  ins[)ection 
of  the  parabola  and  the  cur\T  of  the  portion  of  the  final  mixture  already 
plotted,  ebkA,  From  the  location  of  the  point  e  it  is  evident  that  35^4  ^^ 
the  total  mixture  of  the  material  must  pass  a  0.25-inch  sieve.  Since  No.  i 
is  the  only  material  whose  particles  are  finer  than  this,  it  is  evident  that 
this  percentage  of  the  total  mixture  must  be  entirely  formed  by  No.  i. 
In  other  words,  the  percentage  of  No.  i  to  the  total  mixture  of  100  parts 
IS  35%-  To  plot  the  curve  OD  as  a  part  of  the  mixture,  we  may  divide 
the  distance  eE  into  100  parts,  and  plot  the  percentages,  or  we  may  take 
the  slide  rule  and  set  Ee  on  DE,  that  is,  35  on  100,  and  read  the  correspond- 
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ing  ratios  for  the  other  ordinates.  Thus,  at  ordinate  o.io, /?£:e£» 
ZW^:  zW^y  or  loo:  35=  71:  zW^p  hence  zWi  =  25. 

The  final  curve  of  the  mixture  of  materials  No.  3,  Np.  2,  and  No.  i  in 
proportions  represented  by  the  percentages  obtained  is  represented  by  the 
dotted  line  AkbezO. 

To  illustrate  how  simply  such  a  diagram  as  Fig.  246  is  solved  in  practice 
without  really  going  through  the  processes  described,  we  may  determine 
the  percentage  by  weight  of  each  material  to  the  weight  of  the  final  mixture 
as  follows: 


Cb         39 
For  material  No.  3,  ^^  -  ^^^  -  39% 

re       De  —  39        26 
For  material  No.  2,  _.  .^  or      ^,,       —          — 
'  DE          DE            100 

26% 

Ee        35 
For  matenal  No.  ^  ££>  ==  i^^  =  35% 

We  have  thus  the  percentages  of  each  aggregate  material  which  must  be 
contained  in  the  total  mixture  of  aggregate.  The  actual  proportions  of 
the  concrete  expressed  in  parts  are  obtained  in  the  same  mamier  as  is 
described  for  example  2  on  page  788. 

Case  II.  Curves  which  overlap.  Fig.  247  shows  a  more  complicated 
combination  of  materials  than  Case  I.  Curves  of  four  materials  are 
drawn. 

From  the  foregoing  it  is  clear  that  the  percentage  for  material  No.  4  is 

represented  by  Cb  or  14% .     Since  curves  No.  2  and  No.  3  overlap  each 

other,  their  values  are  less  easily  determined,  and  we  may  leave  them 

and  first  take  No.  i .     Curve  No.  i  is  determined  and  may  be  plotted  in 

the  same  way  as  curve  No.  i  in  diagram,  Fig.  246,  p.  776,  giving  the 

gF       33 
curve  Osgf  and  the  percentage  —  =  —  =  33%  the  percentage  by  weight 

GF       100 

of  No.  I  in  the  final  mixture. 

Having  found  the  per  cent,  of  No.  i  sand  to  use  and  also  of  No.  4  stone, 
namely,  33%  for  No.  i  and  14%  for  No.  4,  we  have  left  53%  of  the  total 
mixture  which  must  be  made  up  from  No.  2  and  No.  3  lots. 

On  curve  FE  the  portion  from  £  to  /  is  overlapped  by  that  part  of  the 
DC  curve  extending  from  D  to  K,  We  note  first  that  about  20%  of  the 
material  in  the  parabola  (that  portion  extending  from  g  to  L)  must  be 
supplied  with  scone  from  the  No.  2  lot,  while  about  10%  of  the  material 
of  the  parabola  (the  portion  extending  from  b  to  M)  must  come  from  the 
No.  3,  or  DC  curve.    There  is  left  then  53%  — (2(3%  +  10%)  =  about 
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23%  of  the  parabola  which  must  be  supplied  from  the  overlapping 
portions  of  the  two  oirves.  Judging  from  the  general  appearance  of  the 
two  curves  it  would  appear  that  No.  2  curve  contained  stone  more  nearly 
corresponding  to  the  needs  of  the  parabola  than  DC. 

For  a  trial,  therefore,  we  will  give  a  larger  proportion  to  No.  2  than  to 
No.  3  stone,  say,  14%  of  the  remaining  23%  to  No.  2  and  9%  to  No.  3. 
No.  2  stone  must  then  furnish  20+14  =  34%  of  the  final  mixture  and 
No.  3  must  furnish  10  +  9  =  19%  of  the  final  mixture.  Through  g  draw 
a  base  line  gN  on  which  to  construct  the  new  curve  for  FE.  34%  higher 
up  draw  line  PQ  which  forms  the  upper  limit  for  new  curve  to  represent 
FE  and  the  lower  limit  for  new  curve  to  represent  DC,  Then  19%  higher 
up  draw  line  bT,  which  forms  the  upper  base  line  for  new  curve  to  repre- 
sent DC, 

Now,  by  dividing  the  vertical  distance  between  the  lines  ^iV  and  PQ 
into  100  equal  parts,  —  or  else  by  ratios,  taking  the  slide  rule  and  setting 
Pg  on  GF  and  reading  from  the  ordinates  of  FE,  the  distances  from  the 
base  line  gN  to  the  points  which  locate  the  curve  ge^  —  we  can  readily 
transfer  curve  FE  into  the  new  curve  indicated  by  the  dotted  line  ge  which 
is  assumed  to  supply  34%  of  the  stone  still  needed  by  the  parabola,  and 
in  the  same  way  by  dividing  the  vertical  distance  between  the  lines  PQ 
and  Tb  into  100  equal  parts,  —  or  else  by  taking  ratios,  —  the  new  db 
curve  can  be  laid  down. 

The  curve  from  g  to  /  and  from  b  to  k  remains  as  it  is. 

With  a  pair  of  dividers  transfer  the  distance  at  each  ordinate  from  base 
line  PQ  up  to  curve  db  down  to  curve  ge^  and  add  it  to  the  curve.  These 
new  points  will  give  the  dotted  curve  jk  as  the  exact  location  of  the  two 
batches  of  stone  No.  2  and  No.  3  combined,  34%  of  the  one  being  used 
and  19%  of  the  other. 

The  resultant  curve,  jk^  may  be  found  in  another  manner  after  selecting 
the  percentages  of  the  different  materials  by  adding  on  any  ordinate  the 
percentages  of  each  material  in  the  final  mixture.  For  example,  on  i.oo 
diameter,  26%  of  No.  3  stone  passes  a  i-inch  sieve,  but  since  No.  3  actually 
occupies  only  19%  of  the  mixture,  the  percentage  of  No.  3  stone  passing 
the  I -inch  sieve  in  terms  of  the  weight  of  the  total  mixture  (which  is  100%) 
would  be  19%  of  26%  =  5%.  Similarly,  the  percentage  of  the  portion  of 
the  No.  2  stone  in  the  final  mixture  which  passes  a  i-inch  sieve  is  34%  of 
88%  or  30%.  All  of  the  No.  i  material  (33%)  passes  the  i-inch  sieve, 
so  this  too  must  be  added  to  the  others,  and  we  have  $%  +  30%  -f  33%  = 
68%  as  the  percentage  of  the  final  mixture  which  will  pass  a  i-inch  sieve. 

An  inspection  of  this  dotted  line  jk  resulting  from  combining  these 
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curves  leads  us  to  the  conclusion  that  we  should  have  done  rather  better  to 
have  taken  more  of  No.  2  stone,  say,  38%  instead  of  34%,  and  15%  of 
No.  3  instead  of  19%,  in  which  case  the  combined  curve  would  have  more 
nearly  corresponded  with  the  parabola.  We  would  have,  therefore,  as  a 
result  of  our  study  the  required  percentages  of  material  as  14%  of  No.  4, 
15%  of  No.  3,  38%  of  No.  2,  and  33%  of  No.  i. 

Practical  Examples  of  Proportioning.  Having  taken  up  in  a  very 
elementary  fashion  the  principles  by  which  curves  are  drawn  and  com- 
bined, we  may  take  two  examples  of  other  combinations  of  materials 
liable  to  be  met  with  in  practise. 

Example  I,  —  Curves  oj  two  materials.     Suppose  we  have  for  concrete 
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DIAMETERS  OF  PARTICLES  IN  INCHES 


Fig    248.—  Method  of  Proportioning  Two  Aggregates.     {See  p.  784.) 


the  fine  sand  of  Fig.  200,  p.  198,  to  use  with  the  crushed  stone  of  Fig. 
70,  p.  192,  what  proportions  of  each  should  be  employed  and  how  could 
the  mixture  be  improved? 

Solution. — The  cur\Ts  of  the  two  materials  are  plotted  to  the  same  scale 
in  Fig.  248  as  OF  and  DBLA,  and  then  the  theoretical  curvx  OCA  drawn 
for  convenience  as  a  parabola  by  the  method  previously  described. 

The  curve  indicates  that  for  a  theoretical  mix  of  sizes  of  aggregate  up 
to  1 1  inches,  93%  of  the  mixture  should  pass  a  i^-inch  sieve,  76%  should 
pass  a  I -inch  sieve,  53%  a  ^-imh  sieve  and  so  on. 

Where,  as  in  this  case,  the  materials  to  be  mixed  are  represented  by  only 
two  curves,  no  combination  of  which  will  make  a  curve  as  close  to  the  theo- 
retical as  is  desirable,  there  is  another  limiting  condition  which  was  brought 
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out  by  the  experiments,  viz.,  that  for  the  best  results  the  combined  curve 
shall  intersect  the  theoretical  on  the  40%  line,  at  C,  and  that  the  finer  mate- 
rial shall  be  assumed  to  include  the  cement. 

In  this  case,  therefore,  where  the  stone  and  sand  curves  do  not  overlap 
each  other,  to  determine  the  best  proportions  of  stone  and  sand,  we  have 
merely  to  take  such  proportions  of  each  that  the  resultant  curve  will  pass 
through  the  ideal  curve  at  the  point  C  where  it  crosses  the  40%  abscissa. 

EC       60 
This  percentage  is  obtained  by  taking  the  ratio  -^rh  =  ""T  =61%.      The 

percentage  by  weight  of  sand  plus  cement  to  total  aggregate  will  be  100% 
—  61%  =  39%-  The  curve  of  the  mixture  may  now  be  drawn  by  re- 
plotting  the  curve  DBLA  in  its  new  location  JCGA  and  the  curve  OF  in 
its  new  location  O/,  thus  making  the  combined  curve  OJCGA. 

Now  decide  upon  the  amount  of  cement  to  use  in  the  mix  to  give  the 
required  strength  of  concrete,  say,  one  cement  to  eight  aggregate  (the  pro- 
portion of  aggregate  being  based  on  measurement  before  mixing  together 
the  sand  and  stone),  which  will  make  the  cement  one-ninth  or  11%  of  the 
total  materials.  Deducting  this  from  the  sand  plus  cement,  we  have 
39%  —  11%  =  28%  sand,  and  our  best  proportions  for  a  1:8  mixture 
will  be  II  parts  cement:  28  parts  sand:  61  parts  stone,  which  is  equivalent 
to  1 :  2.5:  5.5.  If  the  proportions  are  required  by  volume  and  the  relative 
weights  of  the  sand  and  stone  differ  from  the  relative  volumes,  the  pro- 
portions should  be  corrected  accordingly. 

Plotting  the  analysis  curves  of  the  two  materials,  as  described  above, 

shows  immediately  how  to  improve  the  mix.     If,  for  instance,  the  crushed 

stone  had  been  better  proportioned  so  as  to  contain  more  particles  of  0.5 

and  i.o  inch  diameter,  —  see  curve  DHA,  —  a  curve  much   nearer  the 

parabola  could  have  been  constructed.     In  this  case  the  ratio  would  have 

EC       60 
been  -^r-  =  —  =  66%  of  stone,  and  the  proportions  of  cement,  sand, 
IlK        91 

and  stone  for  a  i:  8  mixture,  11:  23:  66  or  i:  2:6,  a  stronger  and  a  more 

impermeable  mix.     A  still  better  mixture  would  have  resulted  with  the 

use  of  coarser  sand  having  a  curve  similar  to  the  broken  line  OMN,  which 

with  the  first  material,  DBLA,  would  have  brought  the  continuous  line 

MC 
of  the  mixture  very  much  nearer  the  ideal  curve,  by  using  the  ratio      -  =-= 

M3 
45 

■^  ^  54%  o^  curve  DBLA  and  46%  of  curve  OMN.     This  method  thus 
03 

shows  not  only  the  best  proportions  for  given  materials,  but  also  the  de- 
fects in  the  materials  and  how  to  remedv  them. 
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A    TREATISE   ON    CONCRETE 


The  most  valuable  use  of  the  method  of  proportioning  by  mechanical 
analysis  is  in  cases  where  the  character  of  the  work  warrants  employing 
several  grades,  that  is,  several  sizes,  of  stone  and  sand.  Such  mixtures 
are  being  increasingly  employed  as  engineers  and  contractors  more  fully 
appreciate  the  necessity  of  so  economically  proportioning  the  materials  as 
to  produce  a  mixed  aggregate  of  the  greatest  possible  density,  —  that  is, 
with  the  fewest  possible  voids,  —  thereby  reducing  the  quantity  of  cement 
and  at  the  same  time  improving  the  quality  of  the  concrete,  in  other  words, 
making  both  a  better  and  a  cheaper  concrete. 

The  process  of  determining  the  percentages  of  each  material  is  more 
complicated  than  where  only  two  aggregates,  sand  and  stone,  are  used, 
but  it  is  not  very  difficult  in  practice,  especially  if  one  is  familiar  with  the 
slide  rule,  and,  as  illustrated  in  Example  2,  the  method  is  more  exact  than 


F  D    U.S5  UJM  Orfi  1-00  1.23  LW  1J}  IM  £J9 

DUMETEM  OF  PARTICLM  IN  INCHES 

Fig.  249.  —  Method  of  Proportioning  a  Graded  Mixture.    {See  p.  786.) 


with  two  materials,  for  the  rea.son  that  the  resulting  curve  can  be  made  to 
more  nearly  approach  the  parabola. 

Example  2.  —  Graded  Materials,  Given  the.  medium  sand,  represented 
by  curve  in  Fig.  72,  page  200  and  the  three  sizes  of  crushed  stone  repre- 
sented by  the  curves  in  Fig.  71,  page  198,  find  what  percentage  of  each 
will  best  combine  to  make  the  strongest  and  densest  concrete. 

Solution,  —  Since  mechanical  analysis  of  each  material  has  already  been 
made,  we  will  immediately  replot  the  four  curves  on  the  same  scale  in  Fig. 
249  and  draw  parabola  passmg  through  point  O  and  the  point  at  which 
curve  No.  4  reaches  100%.     We  see  at  once  that  percentage  of  No.  4 

Kk       36 

stone  required  is  T^i,  =  —  =  36%-     (To  be  sure,  about  8%  of  No.  4  is 
A/>        100 

overlapped  by  No.  3,  but  this  is  so  slight  it  need  not  here  be  considered.) 
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Let  us  determine  sand  curve  No.  i  at  o.io  diameter  ordinate,  since  it 

can  be  seen  by  inspection  that  the  portion  oh  of  curve  No.  i  very  nearly 

fits  the  parabola  and  grains  smaller  than  o.io  diameter  must  be  suppbeu 

wholly  from  this  curve,  while  the  larger  grains  represented  by  portion  hG 

are  found  also  in  No.  2  curve.     Accordingly,  we  have  the  percentage 

Fj       20 
^  =  -^  =  23%. 

A  part  of  No.  3  curve,  that  portion  extending  from  D  to  /,  is  overlapped 
by  nearly  the  whole  of  No.  2  curve.  We  can  see,  however,  that  No.  3 
curve  alone  must  supply  14%  of  the  material  in  the  parabola  (that  jxrtion 
extending  from  e  to  k).  This  leaves  100  —  (36  +  23  +  14)  =  27%  of 
the  mixture  to  be  furnished  by  the  overlapping  portions  of  No.  3  and  No.  2 
in  such  ratio  as  best  fits  the  parabola. 

From  a  study  of  the  two  ciu^es,  we  find  by  inspection  and  trial  plottings 
that  most  of  the  material  required  would  be  better  supplied  by  No.  2  curve, 
since  it  contains  stone  corresp)onding  very  well  to  the  needs  of  that  part  of 
the  parabola  extending  from  /  to  e.  Let  us  consider  23%  as  the  proper 
amount  of  the  final  mixture  to  be  furnished  by  No.  2  curve,  which  would 
leave  14  +  4  =  18%  as  the  total  portion  which  must  be  supplied  by  No.  3 
curve. 

Now,  on  any  of  the  ordinates,  we  can  locate  jX)ints  through  which  a 
curve  may  be  drawn  which  represents  a  mixture  of  the  given  sand  and 
stone  in  the  proportions  just  found,  for  example: 

Ordinate.  %  Retained. 

1.75  40x36%^ =    14 

1-50  57x36% =  20 

1. 10  92x36% =  26 

l.OO  (100x36%)  +  (8x18%)  =  36+  I =  37 

0.80  36  +  (31  X  18%)  =  36+6 =  42 

0.60  36+  (66x18%)  =  36+12 =48 

0.40  36  4- (88  X  18%) -f  (21x23%)  =  36+ 164-5 ==  57 

0.30  36  +  (93 X  18%)  -f  (40X 23%)  -36+17  +  9 =  62 

0.15  36  +  18+ (92x23%)+ (6x23%)  =36+ 18  + 21  +  I  =  76 

0.05  36  +  18  +  23+ (30x23%)  =  36+ 18+23+7 =  84 

These  percentages  are  plotted  on  the  diagram  as  small  circles.  The 
same  points  would  have  been  obtained  if  we  had  begun  at  the  left  of  the 
diagram  and  calculated  the  percentages  passing  the  sieve. 

We  find  that  a  curve  drawn  through  these  points  satisfies  the  parabola 
sufficiently  well  to  assume  that  23%  of  sand,  23%  of  finest  stone,  No.  2, 
18%  of  medium  stone.  No.  3,  and  36%  of  the  largest  stone.  No.  4,  would 
make  the  best  concrete  mixture  out  of  the  given  materials, 
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If  1 :  7  concrete  is  wanted  there  wouW  be  * =  14,3  parts  cement,  and 

7 
the  proportions  would  be  14 :  23 :  23 :  18 :  36  or  i :  i  .6 :  i  .6 :  i  .3 :  2.5  by  weight. 

This  would  give  ver>'  nearly  an  ideal  mix,  and  the  resultant  concrete  would 

be  impermeable  and  ver}-  strong. 
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Abrasion  tests  of  mortar,  125 
Absolute  volumes  of  sand,  145 

in  mortar,  135,  146 
Abutments,  design  of,  583 
Accelerated    tests    of    cements,    106 

See  also  Soundness 
Acids,  effect  upon  concrete,  392 
Adath  Israel  Temple  dome,  626 
Adhesion  of  cement,  affected  by  regag- 
ing,  159 

mold  for  testing,  122 

tests  of  cement  and  mortar,  121 
Adhesion  of  concrete  to  steel,  456 

References,  728 
Adhesion  of  old  and  new  concrete. 284 
Aggregate,  definition,  20 
Aggregates.     See  also  Broken  stone 

See  also  Gravel 

See  also  Sand 

coarse.  34 

essentials,  2 

fine,  3^ 

laws  01  volumes  and  voids,  160 

properties  of,  5 

selection,  12 

specification,  33,  34 

voids  and  density,  168 
Akron  cement,  definition,  2c 
Alcohol,  effect  of.     References,   741 
Alum  and  lye,  waterproof  wash,  342 
Alum  and  soap,  waterproof  mixture, 

344 
Am  Soc  C.  E.,  standard  cement  tests. 

Analysis     chemical.     See     Chemical 
analysis 

mechanical.     See   Mechanical 
analysis 
Angle  of  internal  friction,  662 
Annealing,  test  for  first-class  steel,  40 
Apparatus  for  cement  testing,  80 
Aqueducts.     See  Conduits 
Arches,  533 

References,  728 

abutments,  design  of,  583 

bridges.     See  Bridges 

centering,  587 

classification,  536 

789 


Arches,  concrete  vs.  steel,  534 
constructon,  method  of,  586 
dead  loads,  544 
earth  pressure,  544 
erection,  586 
example  of  design,  574 
fixed  or  continuous,  548 
formulas,  general  549 
formulas,    moment,  thrust   and 

shear  at  crown,  553 
groined,  696,  698 
history  of  concrete  arches    536 
loading  to  use  in  design,  580 
Melan  system,  537 
moment  at  the  crown,  551 
Monier  system,  537 
notation,  545 

relation   outer  loads  and   reac- 
tions at  supports,  545 
rib  shortening,  558 
shape  of  ring,  540 
shear  at  the  crown,  551 
steel  reinforcements,  535 
strength.     References,  -739 
stress,  allowable  unit,  583 
temperature,  effect  of,  555 
thickness  of  ring  at  crown,  540 
three-hinged,  546 
thrust  at  the  crown,  551 
two-hinged,  547 
Wtlnsch  system,  537 
Ash  pits,  703 

Asphalt  for  waterproofing,  344,  346 
Automatic  concrete  elevator,  268 
Automatic  measurers  for  materials, 
264 

Bag  of  Natural  cement,  weight,  31 
Portland  cement,  weight,  29 

Bags  for  depositing  concrete,  306 

BaU  mill,  715 

Baltimore  fire,    332 

Banded  columns,  492 

Barrel  of  natural  cement,  weight,  31 
of  Portland  cement,  weight,  29 

Barrel,  volume  of,  3,  218 
weight  of,  2d 
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Barrow.     See  Wheelbarrow 
Bars,  concrete  splitting  at,  459 

deformed,  use,  2,  463,  500,  645, 
670 

depth   of    concrete    below,    460 

leneth  to  imbed  in  concrete,  464 

table  of  areas  and  weights,  507 

types  of,  505. 
Basement  walls,  619 
Batch  mixers,  256 
Beams,  plain.     References,  739 

Fuller's  tests,  376,  378 

strength,  378 

tests  of  cement,  120 
Beams  reinforced,  416.    See  also  T- 
beams 

References,  740 

analyses,  749 

bending  moments  to  use,  439 

circular,  774 

concrete  bearing  tension,  analy- 
sis, 760 

continuous  at  the  support,  428, 
471.  516 


cracks  and  corrosion,  x  ^6 
curves,  409 


deformation       and      deflection 


depths  for  different  bending 
moments,  419 

diagonal  tension,  443 

end  reinforcement,  428 

examples  of  design,  419,  469,  476 

expenments,  477 

formulas  for  concrete  bearing 
tension,  760 

formulas  for  parabola  distribu- 
tion, 762 

formulas   for   rectangular,    418, 

751 
formulas  for  review,  420 
formulas   for   steel   in   top   and 

bottom,  427,  757 
formulas  for  T-beams,  423,  754 
foundation,  649 

feneral  principles,  400 
latt's  method  of  stress  distribu- 
tion, 762 
haunch,  429 
horizontal  shear,  443 
loads  for  different  bending  mo- 
ments, 419 
modulus  of  elasticity,  406 
neutral  axis,  location  of,  416 
plane  section  before  and   after 

bending,  402 
rectangular,  416 
repetitive. loading  tests,  481 
shearing  forces,  441 


Beams,  reinforced,  slab  load,  distri- 
bution of  to  supporting  beams, 

431 
spacing  of  tension  bars,  459 
steel    in  top  and  bottom,  427. 

516,   757 
steel  in  top  and  bottom,  example, 

47o»  471 
straight  line  theory,  415 
tables  of  constants,  519,  520 
tables  of  constants,  beam  with 

steel  in  top  and  bottom,  516 
table  of  depth  of  neutral  axis, 

521 

tables  of  safe  loads,  509-5 1  • 

Talbot's  tests,  477 

T-beam    design.    See  T- Beams 

tensile  resistance,  412 

vertical  shear,  442 

weight  of,  612 

working  stress,  528 
Bellows  FaUs  Canal  Company  wash- 
ing plant,  250 
Belt  conveyor  for  concrete  machiner>' 

273 
Bending  moment.     See  Moment 
Bending  moment  diagrams,  436,  522, 

524 
Bending  moments  and  shears,  433 
Bending  tests  for  steel,  39,  415 
Bent  bars,  points  to  bend,  458 
Berry's   repetitive   loading  tests  of 

reinforced  beams,  481 
Bertini  system,  504 
Beton-coignet,  definition,  2c 
Beton,  definition,  2c 
Bin  gates  for  sand  and  stone,  247 
Bins,  for  stone  crushing  plant,  245 
Blackweirs  Is.  bridge,  mixing  plant. 

274 
Blocks,  concrete  building,  629 

in  sidewalks,  599 

molded,  307 
Boiler  settings,  703 
Boiling  tests,  106.     See  also  Sound- 
ness 
Bolts,  foundation,  650 
Bonna  system,  504 
Bond  of  concrete  and  steel,  456 

hooked  bars,  value  of,  466 

working  stress,  528 

to  resist  direct  pull,  461 
Bonding  old  and  new  concrete.  284 
Boonton,  N.  J.,  dam,  300,  676 
Bottle  kiln,  721 

Boulogne  method  of  testing  consist- 
ency of  cement,  70 
Brand  of  cement,  selection,  45 
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Breakwater,  building,  307 

Brick,  as  a  substitute  for  sand,  156 

Brick  vs.  concrete  columns,  ^73 

Brick  vs.  concrete  conduits,  080 

Bridge  piers.     See  Piers 

Bridges.     References,  728 

arch.     See  Arches. 

Granite  Branch  Bridge,  590 

Mystic  River  Bridge,  590 

Ross  Drive  Bridge,  590 

Walnut  Lane  Bridge,  532,  592 
Briquettes,  for  tensile  tests,  7  2 

effect  of  eccentricity  in  placing,  9  3 

German  standard,  92 
Broken  stone,  classification  of,  161 

characteristics.     References,  736 

compacting  of ,  179 

concrete  vs.  gravel  concrete,  385 

cost  of,  25 

cost  of  crushing,  246 

crushing,  241 

hauling,  249  • 

plant  for,  245 

quality  affecting  concrete,  390 

screened  vs.  unscreened,  188 

screenings  1/5.  sand,  153 

selection  of,  1 2 

size  affecting  strength,  389 

size  and  shape,  effect  upon  per- 
meability, 351,352 

specifications,  34 

tables  of  quantities  for  concrete. 
231 

typical  mechanical  analyses,  198 

umform  vs.  graded  sizes,  15 

voids  vs.  gravel  voids,  174 

weight,  249 
Buckets  for  depositing  concrete,  305 
Building  construction,  607 

References,  729 

advantages  of  concrete,  607 

cost,  607 

curtain  walls,  627 

Ingalls  building,  607,  611,  621 

mixing  concrete,  267 

Pacific  Coast  Borax  Co.,  621 

typical  illustration,  613 

walls,  621 
Burning  Portland  cement,  713 

over-burning  and  under-burning, 
62 

Calcining  Portland  cement  materials, 

Calcium  choride,  326 
Cambridge  bridge,  concrete  machin- 
ery, 271 
Candlot's  tests  of  concrete,  367 


Car  for  conveying  concrete,  279 
Castings,  concrete,  628 
Cast  piles,  concrete,  651 
Cellar  walls,  619 

forms,  620 
Cement.     See  also  Cement  testing 

affected  by  sea  water,  309 

affected  by  sulphate  water,  310 

approximate  quantity  formula, 
16 

barrel,  volume,  3   218 

barrel,  weight,  2d 

chemical  analyses,  47 

choice,  41 

classification,  47,  54 

cost,  24 

determination  of   proportion   in 
concrete,  186 . 

effect  of  freezing,  319 

effect  of  percentage  upon  strength 
of  mortar,  392 

essentials,  2a 

fatigue,  381 

fineness,  82 

flash  set,  2a 

manufacture,  705 

materials  for  manufacture,   55, 
708 

method  of  analyzing,  745 

mixture  with  Puzzolan  and  slag, 
317 

paint,  330 

percentages  in  concrete,  298 

per cu.  y<l of  concrete,  curves,  228 

per  cu.  yd.  of  concrete,  tables, 
230 

production,  706 

Proportion  in  concrete,  213 
uzzolan.     See  Puzzolan  ce- 
ment 
quantity  for  concrete  sidewalks, 

596 
selection  of,  1 2 
specifications,  28 
specific  gravity,  8i 
storage,  239 
to  resist  sea  water,  312 
water  for  chemical  combination, 

8s 
weight  of,  II 4,  219 
Cement  rock,  55,  709 

chemical  analysis,  710 
Cement  testing,  abrasion,  125 
accelerated  tests,  106 
adhesion,  121 
Am.  Soc.  C.  E.  standard  methods, 

63 
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Cement  testing,  American  vs.  Euro- 
pean  sieves,  84 
apparatus  for  laboratory,  80 
cautions,  2  a 
chimney  test,  112 
color,  113 

compression  machines,  no 
compression  tests,  116,  136 
consistency,  normal,  68 
effect  of  shape  of  specimen,  134 
elementary  directions  for  testing 

soundness,  79 
fineness,  67 

fineness  below  No.  200  sieve,  85 
for  small  purchasers,  3 
mixing,  73 

moist  closet,  75 

permeability,  128 

pKjrosity,  125 

purity  test,  4,  65 

rate  of  applying  strain,  94 

rateof  setting,  90 

relation  of  different   tests,    134 

setting,  70 

shearing,  125,  136 

soundness,  77,  loi 

specifications,  28 

specific  gravity,  65 

standard  sand.  71 

standard  tests,  63 

steaming  apparatus,  78 

tanks  for  briquettes,  76 

tensile  briquette,  72 

tensile  machines,  93 

tensile  strength,  76 

tensile  tests  of  cement  and  mor- 
tar, 97 

transverse  tests,  120,  136 

water  for  normal  consistency,  85 

weight,  114 

yield  tests,  129 
(  entigrade,  to  convert  to  Fahrenheit, 

10 
Centimeter,  English  equivalents,  10 
Centers,  arch,  587 

Chalmette  docks  at  New  Orleans, 

C  halk,  chemical  analysis,  710 
Charlestown  bridge  piers,  269  303 
Chaudy  and  Degon  system,  504 
Chemical  analysis,  cement  testing,  64 

clay,  710 

lime,  47 

method  for  cement,  745 

method  for  raw  matenals,   745 

Natural  cements,  47 

Portland  cements,  47 

Puzzolan  cement,  47,  724 


Chemicalanalysis,  raw  materials  for 
cement,  710 

sand  159b 

slag,  724 
Chemistry  of  hydraulic  cements.  54 
Chimney  expansion  test,  112 
Chimneys,   reinforced   concrete,   630 

analysis  of  stresses,  765 

construction,  630 

design,  632,  ^65 

Edison  Electnc  Illuminating  C^^., 

631 
example  of  design,  636 
formulas,  634,  765 
house,  704 

shear  and  diagonal  tension,  772 
tables,  635,  636 
Chutes  for  dexxjsiting  under  water, 

Cinder,  concrete,  rust  protection,  329 
slabs,  table,  515 
strength  and  elasticity,  394 
vs.   stone   concrete  in  fires,  ^id^ 
weig[ht,  3,  611 
Cinder  pits,  703 
Cinders,  selection,  615 

specific  gravity,  163 
Circular  beams,  774 

reservoir,  701 
Classification  of  broken  stone,    161 

of  cements,  47,  54 
Clay,  bearing  power,  640 
chemical  analyses,  710 
effect  upon  mortar,  154 
effect   upon   mortar.     Refer- 
ences, 741 
for  Portland   cement  manufac- 
ture, 56 
water-tightness,  effect  upon,  343 
I    Clinker,  microscopical  tests,  115 
I    Clip,  form  for  tensile  briquette,  77 
1    Coal  pockets,  703 
I    Coatings,  318 
I    Coatings  for  waterproofing,  342 

Coefficient  of  expansion,  287 
I    Coignet  system,  §04 
I    Cold.     See  Freezing 
Coloring  concrete,  595 
Color  ot  cement,  .113 
I   Columbian  system,  504 
I    Columns,  488,   623 
j  concrete  V5.  brick,  373 

'  deformation  of  plain  and  hooped , 

I  494  ^ 

eccentric  loading,  372,  558 
I  fiexure,  formulas,  558 

j  footings.     See     Footings,    rein- 

forced 
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Columns,  formulas  lor,  4^1 

hooped  columns,  formulas,  496 
hooped  or  banded,  492 
illustration  of  reinforcement,  613 
modulus  of  elastidtv,  406 
molds  at  Harvard  Stadium,  625 
plain  concrete,  strength  of,  371 
reinforced,  488,  527,  624 
rich  proportions  of  concrete,  489 
strength,  371.  488,  527 
structural    steel   reinforcement, 

497 

table  of  working  loads,  492 

vertical  bar  reinforcement,  489 

working  stress,  527 
Combined  footing,  647 
Compacting    of    broken    stone    and 

gravel.  179 
Composition,  of  cement  mortars,  132 

chemical.     See  Chemical  analy- 
sis 

Portland  cement,  58 

various  mortars,  136 
Compressive  strength.  References,  7  38 
Compressive    strength    of    concrete, 
355 

average  table,  360,  361 

brief  table  for  safe  strength,  27 

cinder   concrete,    safe   strength, 
394 

columns,  371, 

concentrated  loading,  367 

formula,  356 

growth,  374 

safe  strength,  27,  373,  527 

Rhort  prisms,  369 

tests,  362 

various  authorities,  363 

vs.  transverse  strength,  381 

working,  in  extreme  fiber,   528 
Compressive  strength  of  mortar,  1 36 

Feret's  formula,  140 

Feret's  tests,  136,  146 

form  of  specimens,  117 

prisms,  406 

various,  136 

vs.  tensile  strength,  119 
Compressive  strength  of  stone,  392 
Compressive    tests   of   cement,    116 
Concentrated  loading,  effect  of,  367 

diagram  for  moments  and  shears 
in  continuous  beams,  436 
Concentrated  vs.  distributed  loading, 

368 
Concrete  blocks,  629 
Concrete  tile,  629 

Concrete,  contract  and  specifications, 
32 


Concrete,  definition,  2c 

gravel  vs.  broken  stone,  385 

mixers,  256 

mixing.     See  Mixing  concrete 

plants,  266 

proportioning.     See  Proportion- 
ing 

rubble,  296 

rubble,  definition,  2c 

strength.     See  Strength 

stretch,  408 

tables  of  quantities  of  materials, 
230 

tables  of  volumes,  234 

theory  of  mixture,  186,  220 

uses,   II 

vs.  brick  columns,  373 

vs.  brick  conduits,  680 

vs.  terra-cotta,  ;i^s 

weight,  3 

working  stresses,  527 
Concreting,    elementary    outline    of 

process,   11 
Conductivity  of  concrete,  335 
Conduits,  679 

References,  737 

arch  top,  694 

brick  vs.  concrete,  680 

construction,  685 

design,  682 

earth  pressure  on,  693 

forms,   688 

formulas  for  rectangular,  694 

in  tunnel,  688 

Jersey  City  Water  Supply  Co., 
683,  689 

rectangular,  694 

thickness  of,  684 

water- tightness,  681 

Weston  aqueduct,  682 
Conglomerate  concrete,  weight,  3 
Conglomerate,  specific  gravity,    163 
Consistency,  Boulogne  method,  70 
Consistency  of  concrete,  279 

depositing  through  trough,  278 

effect  on  modulus  of  elasticity, 
406 

effect  on  strength,  383 

effect    on    water- tightness,    338 

specifications,  36 
Consistency  of  mortar,  effect   upon 

strength,  152 
Consistency   of   paste    and    mortar, 

normal,  68,  85 
Constancy  of  volume.     See  Sound- 
ness 
Continuous  beams,  bending  moments 
to  use,  439 
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Continuous  beams,  design,  428,  471      I 

diagrams     shear    and    bending  | 
moment,  435 

moment  of  inertia,  effect  upon 
bending    moment,    430 

shear  and  bending  moment  dia- 
grams, 435 

span,  431 

stirrups,  method  of  placing,  450 
(  ontinuous  mixers,  256 
Cx)ntract,  form  for  concrete,  32 
Contraction  joints,  285 
Contraction.     References,  732 
Conveyor    belt.     See  Belt  conveyor 
Copings,  674 
Core  walls,  678 

rubble  concrete,  678 

thickness,  678 
Corrosion  of  steel,  327 
Corrosion  of  steel  in  beams,  tests,  336 
Cost,  building  construction,  607,  624 

cautions,  2  b 

concrete,  24 

essentials  in  estimating,  2b 

facing  concrete,  289 

labor  laying  concrete,  25 

materials  for  concrete,  24 

Portland    vs.    Natural    cement 
mortar,  43 

ramming  concrete,   283 

rubble  concrete,  675 

screening  sand  and  gravel,  239 

^dewalk  construction,  604 

stone  crushing,   246 
Cottacin  system,  504 
Counterfort  retaining  walls,  67 1 
Cracks  in  reinforced  beams,  413 

corrosion  of  steel,  336 
Cross  reinforcement  of  slabs,  422 
Crushed   stone.     See    Broken    stone 
Crusher,  ^ratory,  244 
Crusher,  jaw,  242 

Cubes  vs.  cylinders  vs.  columns.  370 
Culvert,  Kalamazoo,  Mich.,  684 
Cummings  system,  504 
Cup  bar,  504 

Curbing,  concrete  sidewalk,  602 
Curves  of  cement  i>er  cubic  yard,  228 

Dams,  659,  674 

References,  731 

arched,  677 

Boonton,  N.  J.,  676 

building  of  rubble  concrete,  300 

Chaudiere  Falls,  P.  Q.,  264 

Chicopee  River,  building,  269 

S'avity  design,  675 
gden,  Utah,  678 


Dams,  reinforced  design,  677 

Schuylerville,  N.  y.,  677 
Dead  loads,  arches,  544 
Definitions,   2c 

See  material  in  question 
Deformation   and    deflection   curves 

of  a  reinforced  beam,  409 
Deformation   of   hooped    and    plain 

columns,  494 
Deformed  bars,  use,  2,  463,  500,  645, 

670 
Density,  definition,  2c 

method  of  determining,  135 
Density  of  concrete,  354 

curves  of  maximum,  200 

relation  to  strength,  204 

studies  of,  200 

table  of  tests,  376 
Density  of  mixed  aggregates,  1 68 
Density   of  mortar,    application   of 
laws,  149 

relation  to  strength,  134 

tests  of  mortar,  1 38 

tests  of  mortars   of  coarse   vs. 
fine  sand,  149 
De  Man  rods,  506 
Depositing  concrete,  276 

cautions,  2a 

specifications,  36 
Depositing  concrete  under  water,  301 
Depth,  concrete  below  rods,  460 
Depth  of  T-beam,  diagram,  525 

economical,  425 

example,  470,  471 

minimum,  424 
Derrick  for  laying  concrete,  305 
Design.     See  article  in  question 

cautions,    2b 
Destructive  agencies,  392 
Diagonal  tension.     See  Tension,  dia- 
gonal 
Diagrams,  for  arch  design,  569.   572 

bending  moments,  436,  522-524 

mechanical  analysis,  197 

T-beam  design,  525 
Diamond  bar  system,  506 
Dietzsch  kiln,  721 
Dikes.     See  also  Core  walls 

Metropolitan  Water  Works,  678 

Parsippany,  laying,  273 
Distribution  of  beam  and  slab  loads 

to  girders,  432 
Distribution  of  slab  load  to  support- 
ing beams,  431 
Distribution  of  stress,  diagrams,  569, 
572,  573 

plain  concrete,  562 

reinforced  concrete,  565 
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Domes,    626 

Temple  Adath  Israel,  626 

Yale  University,  626 
Dome  kiln,  721 

Donath  system  of  reinforcement,  506 
Driveways,  606 
Dry  concrete,  280 

rammers  for.  281 
Dry  concrete  under  water,  308 
Dry  dock,   building  of  rubble  con- 
crete, 301 
Duplex  paddle  mixer,  258 
Durability,  concrete  inverts,  681 

concrete  piers,  654 
Dwelling  houses,  704  i 

Earth,  bearing  power,  639 

weight  of,  662 
Earth  pressure,  663 

arches,  544 

conduits,  693 

formulas,  664,  666 

inclined  back  of  wall,  665,  666 

tables  for,  663,  665 

vertical  back  of  wall,  664 

wall  with  surcharge,  666 
East  Boston  Tunnel,  090 

mixing  plant,  271 
Eccentric  loading,  372 
Eccentric  loads,  diagrams,  569,  572 

distribution    of    stresses,    plain 
concrete,  560 

distribution    of    stresses,    rein- 
forced concrete,  563 
Economical  depth  of   T-beam,    425 

diagram  for,  525 

example  of,  470,  471 
Edison    Electric    Illuminating   Co., 

chimney    631 
Elastic  limit      See  also  Yield  point 
Elastic  limit  required  in  mild  steel,  34 
Elasticity.     See  Modulus 
Electrolytic  action,  effect  upon  con- 
crete, 393 
Elementary  volumes,  135 
Elevator,  automatic  concrete,  268 
Elevators,  ^ain,  703 
Elongation  m  concrete,  408 
Elongation     required     in   first-class 

steel,  38 
Elongation  required  in  mild  steel,  34 
Estimating,  essentials,  2b 
Erection  of  arches,  586 
Expanded  metal,  506 
Expansion  joints.     See  Contraction 

joints 
Expansion    of    cement.      See    also 
Soundness 


Expansion  of  cement,  measurement, 

III 
Expansion  of  concrete,  while  harden- 
ing, 287 
coefficient  for  temperature,  287 
Experiments  upon  reinforced  beams, 
477 

Face  cutter,  289 

Facing  concrete  walls,  288 

photographs  of  surfaces,  290 

specifications,  37a 
Factory  construction,  cost,  608 
Factory,  Pacific  Coast  Borax  Co.,  62 1 
Fahrenheit,  to  convert  to  centigrade, 

10 
Fatigue  of  cement,  381 
Felt,  waterproofing,  344 
Fences,   704 

Feret.  R.     Effect  of  Sea  Water.  309 
Feret's  formula  for   normal   consis- 
tency, 87 
Feret*s    formulas    for    strength    of 

mortar,  140 
Feret's  tests  of  strength  of  mortars, 

136 
Feret's  triangles,  144 
Ferroinclave  system,  506 
Fiber  stress  vs.  tensile  stress,  121,  1 34 
Fineness  of  cement,  advantages  of,  82 

brief  tests,  4 

below  No.  200  sieve,  85 

effect  on  weight,  114 

specifications  Natural  cement,  3 1 

specifications  Portland  cement, 

30 

standard  test,  67 

stren^h  affected  by,  82 
Fire,  Baltimore,  332 

Pacific  Coast  Borax  Co.,  331 
Fire  protection,  cinder  vs.  stone  con- 
crete, 333 

concrete,  331 

concrete  vs.  terra-cotta,  2:^7^ 

structural  steel,  337 

theory,  334 

thickness  concrete  required,  ^iti 
Fire  resistance.     References,  732 

Woolson's  tests,  335 
Fire-resisting   quaUties  of   concrete, 

327 

Flat  slabs,  483 

foundation,  649 

tables  of  constants,  518 

Flexure  and  direct  stress,  diagram, 

5.69.  572.  573 
plain  concrete,  formulas,  561 
reinforced  concrete,  formulas,  564 
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Float,  plasterers',  60 1 
Floors,  construction,  608,  615 

design,  468,  609 

forms,  616 

illustration  of  reinforcement,  613 

Ingalls  building,  611 

loads,  610 

materials  for,  612 

proportions  of  concrete,  615 

reservoirs,  696 

slabs.     See  Slabs. 

weight  of  concrete  in,  611 
Footings,  design,  641 

combined,  design  of,  647 

I-beam,  643 

reinforced  concrete,  644 

spread,  649 

square,  design  of,  644 
Forms.     References.  732 

brief  directions  for  constructing, 
19 

cautions,  2  a 

cellar  wall,  620 

clamp  for  beam,  617 

conduit,  688 

floors,  616 

greasing,  296 

noUow  walls,  623 

mass  concrete,  293 

removing,  296 

specifications,  37 

time  building,  9 

wall,  621 
Formulas.    See  article  in  question. 
Foundation  bolts,  650 
Foundations,  639 

References,  7^3 

See  also  Footings 

beams  and  slabs,  649 

bearing  power  of  soils  and  rock, 
639 

column,  643 

flat  slabs,  649 

safe  loads,  643 

spread,  reinforced,  649 

under  water,  656 

under  water,  laying,  303 
Freezing.     References,  742 

effect  of,  8,  ^19 

effect  of  calcium  chloride,  326 

effect  of  salt,  324 

effect  upon  sidewalks,  602 

experiments,  321 

protection  from,  323 
Freezing  weather,  construction  in,  323 

specifications  for  laying  in,  37 
Frencn  commission,  method  of  pro- 
portioning, 192 


French    commission,     permeability 
test,  128 

porosity  test,  126 

setting  tests  for  cement,  89 

sieves  for  cement,  84 

standard  sand,  92 

yield  tests,  129 
Friction,  internal  angle  of,  662 
Frost.     See  Freezing 
Fuller's  beam  tests,  376 
Fuller's  rule  for  quantities,  16 
Fuller,    William    B.     Proportioning 
Concrete,  183 

Gabriel  system,  506 

Gaging.     See  also  Consistency 

water  for  sand,  179 

with  sea  water,  159b 
Gang  for  mixing  concrete,  254 
Gates  for  sand  and  stone  bins,  247 
German  standard  briquette,  92 
Gillmore  vs.  Vicat  needles,  89 
Girders.     See  also  Beams,  reinforced 

typical  illustration  of,  453,  613 
Glycerine,  effect  of.     References.  741 
Grain  elevators,  703 
Gram,  English  equivalents,  10 
Granite  Branch  Bridge,  590 
Granite,  specific  gravity,  163 
Granolithic,  definition,  2c 
Granolithic    finish    for    water-tight 

work,  341 
Granulometric  composition  of  sand, 
142 

conversion  to  mechanical  analy- 
sis, 151 
Grappiers  cement,  50 

chemical  analysis,  47 

definition,  2c 
Gravel,  bearing  power,  640 

characteristics.     References,  7  36 

compacting  of,  1 79 

cost  of.  25 

cost  of  screening,  239 

screened  vs.  unscreened,  188 

selection  of,  12 

size   affecting  strength   of   con- 
crete, ^89 

specifications,  34 

specific  gravity,  163 

tables  of  quantities  for  concrete. 

2JI 

voids  vs.  broken  stone  voids,  174 

weight  of,  662 
Gravel  concrete,  vs.  broken  stone  con- 
crete. 385 

weight,  3 
Gravity  mixers,  263 
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Greasing  forms,  296 
Greenhouses,  704 
Griffin  mill,  716 
Grinding  cement,  712,  715 

See  also  Fineness 
Groined  arches,  696,  698 
Groover  for  sidewalks,  601 
Grout  for  water-tight  surfaces,    342 
Grouting;,  sand  cement  for,  42 
Growth  m  strength  of  cement  mortar, 

99 
Growth  in  strength  of  concrete,  374 
Gutter,  concrete,  603 
Gypsum,  effect  in  sea  water,  310 
effect  on  time  of  setting,  90 
Gyratory  crushers,  244 

Habrich  and  D^ing  system,  506 
Handling  concrete,  276 

data,  9 
Hand  mixing  of  concrete,  251 

vs.  machine,  251,  372 
Harvard  Stadium.     Frontispiece 

mixing  machinery,  269 

pouring  seat  slabs,  628 
Haunch,   design,   429 

length,  430,  472 
Heat,     oee  also  Temperature 

effect  upon  concrete,  335 

References,  742 
Heater  for  concrete .  materials,    324 
Heating  concrete  materials,  323 
Hennebique  system,  506 
Herringbone  frame,  506 
High  carbon  steel,  specifications  for, 

38 

vs.  mild,  413 
Highway  bridges,  liveloads,  541 
Hinges  for  arches,  539 
Historical  notes,  705 
Holzer  system,   506 
Hooked  bars,  value  in  bond,  466 
Hooped  columns,  492 
Hot  tests,  106 

See  also  Soundness 
Houses,  704 
House  chimneys,  704 
Hyatt  system,  506 
Hydrated  lime,  53 

added  for  water  tightness  342 

use  with  Portland  cement,  43 
Hydraulic  lime,  52 

chemical  analysis.  47 

definition,  2c 

where  used,  42 
Hydraulic  modulus,  57 


Impermeable  concrete, 
tight  concrete 


See  Water- 


Impermeability.     See     Water-tight- 
ness 
Impurities  of  sand,  character,  154b 
effect  upon  strength  of  mortar, 

154a 
vegetable  or  organic,  1 54b 
washing  tests  for  organic,   159a 
Inertia,  moment  of.     See  Moment  of 

inertia 
Iilgalls  building,  607,  611,  621 
Internal  friction,  angle  of,  662  . 
Inverts,  durability  of  concrete,  681 

James  River  cement,  definition,  2c 

Jaw  crushers,  242 

Jerome  park  reservoir,  275 

Jersey  (^ity  Water  Co.  conduit,  683, 
689 

Johnson  ring  Idln,  721 

Johnson  rods,  506 

Joints.     See  also  Contraction  joints 
construction  of,  284 
in  reinforced  concrete,  284 
old  and  new  concrete,  284 
specifications,  37 

Kahn  bars,  506 

Kent  mill,  717 

Kilns,  rotaiy.     See  Rotary  kilns 

Kilns,  stationary,  721 

Kilograms  per  .sq.  cm.,  ratio  to  lb.  per 
sq.  in.,  Q,  93 

Kilograms,  ratio  to  pounds,  10 

Kimball's  tests  of  concrete,  365 

Labor.     See  Time 

Laboratory,  cement  testing  appara- 
tus, 80 
Laitance,  chemical  analysis,  302 

definition,  2c 

effect  on  strength,  384 
Lai  tier  cement,  definition,  2d 
Lath,  metal,  plastered  walls,  627 
Laying    concrete,    elementary    out- 
line, II 

methods,  276 

.specifications,  36 

time,  9 
Laying  rubble  concrete,  300 
Laying  waterproofing  felt,  345 
I>eaks,  closing,  6qi 
Length  to  embed  bars,  464 
Lime  and  cement  mortar,  where  used, 

42 
Lime,  added  for  water-tightness,  342 

chemical  analysis,  47 

effect  of.     References,  741 

effect  upon  strength  of  mortar, 
i54d 

hydrated.     See   Hydrated   lime 
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Lime,  hydraulic.    See  Hydraulic  lime 
in  cement,  limited  in  sea  water, 

.    3" 

m  Portland  cement,  62 

manufacture,  52 

mortar,  where  used,  42 

of  Teil,  52 

of  Teil,  definition,  2d 

unslaked,  156 

weight  and  volume  of,  156  | 

Limestone,    chemical    analyses,    710  I 

for  cement  manufacture,  709 

method  of  analyzing,  745 

specific  gravity,  16^ 
Limestone  concrete,  weight,  3 
Line  of  pressure  in  arches,  555 
Liter,  English  equivalents,  10 
Literature,  references  to,  725 
Little  Falls,  N.  J.,  feed   tank,    700 
Live  loads  for  highway  bridges,  541 

railroad  bridges,  543 
Loads,  bridges,  541 

column,  623 

distribution  from  slab  to  beams, 

floor,  610  t 

foundation,  safe,  643  ' 

roof,  618  1 

Ivoam,  bearing  power,  640  I 

effect  upon  mortar,  154a 
weight  of,  662  j 

Lock- woven  steel  fabric,  506 
Ix)uisville  cement,  chemical  analysis, 

47 
definition,  2d 
Lubricating  forms,  296  | 

Lug  bars,  506 
Lye  and  alum,  waterproof  wash,  342 

Machine  mixing  vs.  hand,  251,  372 
Magnesia  in  cement  for  sea  water,  3 1  o 
Magnesia  in  Portland  cement,  tests, 

,.  5.6. 

limitm^  percentage,  5,  30 
Magnesian  lime,  53 

chemical  analysis,  4  7 
Manufacture  cement,  705 
Manufacture  lime,  52 
Manufacture  Natural  cement,  722 
Manufacture  Portland  cement,  707 

processes,  710 

raw  materials,  55,  708 
Manufacture  Puzzolan  cement,   723 
Manure,  effect  upon  concrete,  393 
Marine   construction.     See  also   Sea 
water 

References,  734 
Marl  for  cement   manufacture,    709 


Marl  for  cement  [manufacture,  chem- 
ical analysis,  710 
Mass  concrete,  forms.  293 
McKibben,  Arches,  533 

T-beam  tests,  480 
Measurers  for  materials,  automatic, 

264 
Measuring  box,  illustration,  18 
Measuring  materials  for  concrete,  252 
Measuring  water  for  concrete,  266 
Mechanical  analysis,  193 

broken  stone,  198 

conversion  to  granulometric  com- 
position, 151 

curves,  plotting  of,  196,  775 

proportioning,  206 

sieves,  194  ^ 

typical  sands,  194]  j , 
Melan  system,  506 
Melan  system  of  arches,  537I 
Metal  lath,  walls  plastered,  627 
Meter,  English  equivalents,  10 
Metric  system,  ratios  for  converting,  9 
Metric  units  of  strength,  converting 

to  English  units,  93 
Mica,  effect  on  strength  of  mortar, 

^54C 
Microscopical  examination  of  cement, 

115 
Mild  steel  vs.  high  carbo",  413 
Mill,  ball,  715 

Mill  construction,  cose,  608 
Mill,  tube.  716 
Millimeter,  ratio  to  inch,  10 
Minimum  depth  of  T- beams  424,  525 

example,  470,  471 
Mixers  for  concrete,  256 

batch, 256 

continuous,  256 

duplex  paddle,  258 

gravity,  263 

revolving  pan,    258 

rotary,  258 

rotary  cube,  258 
Mixing  concrete,  251 

belt  conveyors,  272 

Black  well's  Is.  bridge  piers,  274 

Cambridge  bridge  piers,  .271 

Cambridge  Electric   Light   Sta- 
tion, 269 

cautions,  2a 

central  plant,  268 

Chalmette  docks  at  New  Orleans, 
275 

Charlestown  bridge  pier,  269 

Chicopee  River  dam,  269 

detail  directions,  20 

East  Boston  tunnel,  271 


INDEX 


799 


Mixing  concrete,  gang,  254 

hand,  251 

hand  vs.  machine,  251,  .372 

Harvard  Stadium,  269 

Jerome  Park  reservoir,  275 

machine,  255 

Painesville  bridge,  275 

Parsippany  dike,  273 

platform  over  mixer,  266 

specifications,  36 

stationary  plant,  267 

time,  9 

Williamsburg   bridge    pier,    273 
Mixing  machinery,  portable,  264 
Modulus  of  elasticity  of  concrete,  403 

beams  vs.  columns,  406 

cinder  concrete,  394 

determining  of,  403 

effect  of  consistency,  407 

in  compression,  403,  405 

in  tension,  408 

Kimball's  tests,  405 

ratio  of  moduli,  403,   408,   529 

tests  with  different  proportons, 
404 
Modulus  of  elasticity  of  steel,  402 
Moist  closet,  illustration,  75 
Molded  blocks,  307 
Mold,  for  adhesion  test,  122 

for  briquettes  for  tension,  72 

for  concrete  cubes,  397 
Molds  for  concrete.     See  Form 
Molds,  pouring  concrete,  628 
Moment,  bending,  concfentrated  load, 
441 

crown,  arches,  551 

diagrams,  522,  524 

diagram,  continuous  beam,  435 

for  beam  design,  439 

formulas  for,  434 
Moments  of  inertia,  table  438 

effect  of  varying,  430 
Moments  of  resistance  of  beams,  753 
Money,  foreign,  U.  S.  equivalents,  10 
Monier  system,   506 

arches.  537 
Mortar,   affected   by  freezing,  tests. 
321 

affected  by  sea  water,  309 

composition  of  various,  136 

compressive  tests  of  prisms,  406 

definition,  2d 

density,  138 

elasticity  tests  of  prisms.  406 

effect  of  regaging.  157 

Feret's  tests  of  strength,  136,  146 

gaging  with  sea  water,  159b 

porosity,  127 


Mortar,  selection  of  sand,  149 

strength  and  composition  of,  132 
table  of  quantities  and  volumes. 

229 
tests.     See  Cement  testing 
tests  with  coarse  vs.  fine  sand. 

149 
tests  of  sand  for,  159 
weight,  3 
yield  tests,   129 

Mushroom  system,  506 

Mushy  concrete,  280 

Mushy  concrete,  rammers,  282 

Mystic  River  bridge,  590 

Natural  cement.     See  also   Oment 
Natural  cement,  affected  by  freezing. 
320 

chemical  analyses,  47 

classification,  49 

definition,  2d,  31 

growth  in  strength,  100 

manufacture,  722 

specifications,  31 

vs.     Portland    cement    mortar, 
cost,  43 

weight,  2d 

where  used,  41 
Natural  Portland  cement,  48 
Neutral  axis,  location  of,  416 

table,  521 

Talbot's  formula,  479 
Newburv,  Spencer  B.     Chemistry  of 

Cements,  54 
New  York  subway,  347,  693 
Notation,  standard,  529 

Office  building  construction,  cost,  607 
Office  buildings.     See  Ingalls  build- 
ing 
Ogden,  Utah,  dam,  678 
Oil,  effect  upon  concrete,  393 
Oil  for  greasing  forms,  296 
Organic  impurities  in  sand.  1 59a 
Ornamental  construction,  628 

Pacific  Coast  Borax  Co.,  factory,  621 

fire,  331 
Paddle  mixers,  258 
Paint,   cement  for  protecting  steel, 

330 

Painesville  bridge,  275 

Parabola,  construction  of,  775 

theory  of  stress,  formulas,   762 
vs.  straight  line  theory,  407 

Parker's  cement,  definition.  2a 

Parmley  system,  506 

Parsippany  dike,  mixing  plant,  273 
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Paste.     See  also  Mortar 

definition,    2d 

weight  and  volume,  3 
Pavement,  street,  606 
Peat,  effect  of.     References,  741 
Penstock,  Grenoble,  France,  684 
Percentage   of   cement   in   concrete, 

298 
Percolation.     See  Permeability 
Permeability.     See  also  Water-tight- 
ness 
Permeability.     References  734  i 

cement,  effect  of  percentage  of, 

351 

concrete,    338 

coarseness  of  sand,  effect  of,  353 

laws  of,  340 

method  of  testing,  347 

mortar,  128.  338 

pressure,  increase  with,  351 

results  of  tests,  351 

shape  of  stone,  effect  of,  35 1 

size  of  stone,  effect  of,  352 

si>ecimen  for  testing,  348,   349, 
350 

tables,  352,  353 

tests  of  cement  and  mortar,  128 
Philadelphia  subway,  347,  693 
Pick  for  facing  concrete,  289 
Picked  surface  of  concrete,  290 
Piers,  Blackwell's  Is.  bridge,  laying, 
274 

bridge,  654 

Cambridge   bridge,  271,  305 

Charlestown  bridge,  269,  303 

design,  655 

reservoir,  696 

standard,  N.  Y.  C.   R.   R.,  657 

Williamsburg  bridge,  laying.  273 
Piles  of  concrete,  650 

Boston  Woven  Hose  and  Rubber 
Co.,  654 

cast,  651 

cores  for,  652 

reinforced,  651,  654 

sheet,  653,  655 

with  enlarged  footing,  653 
Piles  of  timber,  640 

concrete  capping  for,  641 

formula,  640 

safe  loads.  640 

spacing,  641 
Pipes,  circular,  694 
Placing  concrete.     See  Depositing 
Plane  section  before  and  after  bend- 
ing, 402 
Plants  for  making  concrete,  266 
Plastering,  292 


Plastering,  for  water-tight  work,  341 
Plaster  of  Paris.     See  also  Gypsum. 

effect  of.     References,  742 

effect  on  time  of  setting,  90 
Plasters  and  coatings,  318 
Plastic  concrete,  308 
Poles,  telegraph,  702 
Poling  boards  of  concrete,  653 
Porosity.     References,  734 

concrete,   339 

different  mortars,  127 

tests  of  mortar,  125 
Portable  mixing  machinery,  264 
Portland  cement.     See  also  Cement 

affected  by  freezing,  319 

brief  specifications,  29 

chemical  analyses,  47,  710 

color,  11^ 

composition,  58 

definition,  2d,  29,  48 

full  specifications,  29 

growth  in  strength,  99 

manufacture,  707 

materials  for  manufacture.   55. 
708 

method  of  analyzing,  745 

structures  requiring,  4 1 

vs.  Natural  cement  mortar,  cost. 

43 
weight  packed  and  loose,  2d 
Pounds  per  sq.  in  ,  ratio  to  kg.  per 
sq.  cm.,  9.  93 
ratio  to  tons  per  square  foot.  10 
Probst's  tests  on  corrosion  ot  steel 

Pressure,  earth      See  Earth  pres<;ure 

Pressure,  line  of.  in  arches.  555 

Prisms,  strength  of,  369 

Production  of  cement,  706 

Proportioning  concrete,  183 

arbitrary  selection,   187  j 

cautions,  2a  ■ 

determination  of  cement,  186 
elementary  directions,  13 
French  method,  192 
Fuller's  method,  202 
importance  of  proper,  183 
inaccurate  methods,  190 
in  practice,  213 
laws  of,  204 

materials  by  weight,  265 
mechanical  analysis,  193 
mechanical    analysis    diagrams. 

206 
methods  of,  184 
practical,     during    progress    of 

work,  211 
principles,  185 
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Proportioning     concrete,      Rafter's  | 
method,  193  | 

sea- water  construction,  316 
trial  mixtures,  210 
typical  structures,  212 
units  for,  217 
void  determination,  189 
volumetric  synthesis,  210 

Proportioning  concrete,  volumes,  218 
water-tight  work,  339 

Proportions,  expressing,  217 
for  concrete  floors,  615 
for  concrete  sidewalks,  594 
for  various  structures,  14 
raw  material  for  Portland  cement, 

55'  7<>8 
sand  and  stone  affecting  strength, 

174 

specifications  for  concrete,  35 
Protection  of  metal,  327 

References,  735 
Puddling  concrete,  281 
Pue  mill,  720 

Pulverized  rock,  effect  upon  water- 
tightness,  343 
Purity  test  for  cement,  4 
Puzzolan  cement,  50 

added  for  water- tightness,   342 

chemical  analysis,  47,  724 

definition,  2d 

effect  of  addition.  References,  742 

manufacture,  723 

mixed    with    Portland,   in    sea 
water,  313,  317 

water- tightness,  effect  up>on,  342 

where  used,  42 

8uakin^  concrete,  280 
uantities  materials.     References, 

.        743 

•    for  concrete,  14,  231 

for  concrete  sidewalks,  596 

for  mortar,  229 

for  rubble  concrete,  298 

formulas,  16,  221 

8uartering,  method,  398 
uicklime.     See  Lime. 


Rabitz  system,   506 
Rafter's  method  of  proportioning,  192 
Railroad  bridges,  live  loads,  543 
Rammers,  for  dry  concrete,  281 

for  mushy  concrete,  282 
Ramming  concrete,  281 

labor,  9,  283 
Ransome  system,  506 
Reaction  at  supports,  formulas,  433 


Rectangular    beams.      See    Beams, 

reinforced 
References    to    concrete    literature, 

.725 
Regaging  mortar  and  concrete,   157 

effect  upon  adhesion,  159 

effect  upon  settin£[,  1 59 

retarded  set.     References,  742 
Reinforced  beams.     See  Beams,  rein- 
forced 
Reinforced  columns,  489. 

See  also  Columns 
Reinforced  concrete,  399 

brief  laws,  7 

stren^h.     References,  740 

working  stresses,   527 
Reinforced    concrete    footings.     See 

Footings 
Reinforced  floors,  609 
Reinforced  slabs.     See  Slabs 
Reinforcement.     See  also  Steel 

arch,  535 

beam,  types,  453 

caution,  2  a 

diagonal  tension,  example,  472. 
473.474 

placing,  specifications,  37 

stirrups,  types,  455 

typical  floor,  beams,   and    col- 
umns, 613 

vertical  and  inclined,  448 
Removing  forms,  296 
Repetitive  loadings,  tests  of  beams, 

481 
Reservoirs,  695 

References,  735 

Albany  Filtration  Plant,  696 

Astoria  Water  Works,  346 

circular,  design,  701 

covered,  695 

floors,  696 

open,  695 

piers,  696 

roofs,  698 

storage,  701 

walls,  696 

Waltham,  701 

waterproofing,  346 
Reset  concrete,  308 
Residences,  704 
Retarded  set.     See  Regaging 
Retaining  walls,  659 

angle  of  internal  friction,  662 

backing,  662 

copings,  674 

earth  pressure,  663 

foundations,  660 

gravity  section,  661 
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Retaining  walls,  reinforced  concrete, 
667 

table  for  gravity  sections,  66  r 

T-type,  design  of,  668 

witn  counterforts,  design  of,  67 1 
Revolving  pan  mixer,  258 
Revolving  screens,  240 
Rib  shortening,  effect  in  arches,  558 
Roadbeds,  703 
Rock,  bearing  power,  639 
Rockingham    Power   Company, 

washing  plant,  250 
Rods.     See  Bars 
Roebline  system,  506 
Roller,  dot,  for  sidewalks,  602 
Rollers  for  conveyor  belt,  272 
Roman  cement,  chemical  analysis,  47 

definition,  2d 
Roofs,  construction,  618 

loads,  618 

reservoirs,  698 
Rosendale  cement,  chemical  analysis, 

47 

definition,  2d 
Ross  Drive  bridge,  590 
Rotary  kilns,  for  dry  materials,  7 1 1 

for  wet  materials,  719 

vs.  stationary,  722 
Rotary  mixers,  258 

cube  mixer,  258 
Roundhouse,  703 
Rubble  concrete,   296 

Boon  ton  dam,  300 

core  walls,  678 

costs,  675 

definition,  2d 

labor,  300 

laying,  ^00 

proportion  of  rubble,  299 

quantities  of  materials,  298 

table  of  materials,  236 

table  of  volumes,  237 
Rusting  of  steel  in  concrete  beams, 

tests.  336 
Rust  prevention,  32^ 
Rusty  steel,  protection,  328 

Salt  in  mortar,  324 

References,  742 

percentage  to  use,  325 
Sampling  cement,  standard  method, 

64 
Sampling  iron,  illustration,  64 
Sand,  absolute  volumes,  145 

American    vs.    European  stand- 
ards, 90 

bearing  power,  640 

cautions,    i 


Sand,,  characteristics.        References, 

chemical  composition  of,  159b 
coarseness,  effect  on  permeabil- 

353 
compacting,   181 
comparative  tests,  151 
cost,  25 

cost  of  screening,  239 
defining  coarseness,  181 
effective  size,  182 
effect  of  shape  of  grain,  174 
effect  of  size,  147 
essentials,  i 

Feret's     3-screen     analysis,  142 
for  sea- water  construction.  316 
^anulometric  composition,    142 
impurities,  154a 
microscopical  examination,  r59b 
moisture  in,  176 
mortar  tests  with  various,  136 
photographs,  175 
properties,  5 
selection,  12,  149 
shaken  vs.  loose,  145 
sharpness,  i^4a 
specific  gravity,  163 
specifications,  33 
standard,  71 
table  of  quantities  for  mortar, 

229 
tables  of  quantities  for  concrete, 

231 
tests  for  mortar  and  concrete, 

typical  mechanical  analyses,  200 

uniformity  coefficient,  181 

vs.  screenings,  153 

washing,  250 

water  for  gaging,  179 

weight  of,  223,  662 
Sand  cement,  definition,  2d 

manufacture,  48 

use  of,  42 
Sandstone  concrete,  weight,  3 
Sandstone,  specific  g^vity,  163 
Sawdust,  effect  of.     References,  742 
Scales  for  cement,  illustration,  68 
Schoefer  kiln,  721 
Schulter  system,  506 
Scofield  system,  506 
Screened   vs.    unscreened   gravel   or 

stone,  188 
Screening  sand  and  gravel,  239 
Screenings,  effect  01  moisture,  176 

properties  of,  5 

specifications,  ^^ 

vs.  sand,  153 
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Screens,  inclined,  240 

rotating,  240,  246 
Sea  water.     References,  736 

action  of  sulphate  waters,   310 

concrete  in,  308 

effect  of,  8,  309 

experiments  with  cement  in,  312 

gaging  with,  159b 

laying  concrete  under  water,  301 

marine  construction.     Refer- 
ences.  734 

sign  of  injury  from,  310 
Set.  flash  of  ceTient,  2a 
Setting  of  cement,  arbitrary  periods, 
88 

brief  tests,  4 

chemical  process,  57 

European  tests,  89 

flash  set  in  concrete,  2a 

rate,  90 

regaled  mortar,  159 

rise  m  temperature.  130 

specifications.    Natural   cement. 

31 
specifications,  Portland  cement, 

30 

standard  tests,  70 
Setting  of  cement,  typical  cements, 

90 
Sewers.     See  also  Conduits 

References,  7,^ 

Chicago  Clearing  Yard,  683 

N.  Y.  Transit  Commission,  686 

Williamsport,  Pa.,  683 
Sharpness  of  sand,  154a 
Shear,  chimney,  772 

computation  in  beams,  446 

crown,  arches,  551 

diagonal  tension,  443 

honzontal,  in  a  reinforced  beam, 

443 
strength  of  concrete,  382 
vertical,  in   a  reinforced   beam, 

442 
vertical,  in  flange  of  a  T-beam, 

442 
working  stress,  528 
Shears  and  bending  moments,   433 

diagrams,  435 
Shearing  forces  in  beams  and  slabs. 

441 
Shearing  tests  of  concrete,  382 
Schuylerville,  N.  Y.,  dam,  677 
Sheet  piling,  concrete,  653,  655 
Shrinkage.     See  Contraction 

reinforcement,  499 
Sidewalks,  593 

affected  by  frost,  602 


Sidewalks,  color,  595 

cost  and  time  of  construction, 
604 

foundation,  598 

materials,    593 

method  of  laying,  598 

proportions  of  concrete  for,  594 

thickness,  598 

tools,  597 

vault  light  construction,  603 

wearing  surface,  600 
Sieves,   American  vs.   European,   84 

for   mechanical   analysis,    194 

for  sand  tests,  159a 

for  standard   cement   tests,    67 
Silica  cement.     See  Sand  cement 
Silos,  704 
Slabs,  reinforced,  421 

cross  reinforcement,  422 

design,  421 

example  of  design,  469 

flat,  483       . 

ratio  of  steel,  computing  of,  422 

shearing  forces,  44 1 

span  of  continuous,  431 

square  and  oblong,  422 

tables  for  cinder  concrete  slabs, 

515 

tables  for  flat  slabs,  5 1 8 

tables  of  safe  loads,  5 1 2-5 1 5 

weight  of,  61 2 
Slab  load,  distribution  to  the  sup- 
porting beams,  431 
Slag  cement.     See  Puzzolan 

definition,  2d 

mixture  with  cements,  317 
Slag,  chemical  analyses,  724 

for  Portland   cement  manufac- 
ture, 709 

for  Puzzolan  cement,  723 
Slate,  specific  gravity,  163 
Soap  and  alum  Waterproof  mixture, 

344 
Soap  for  greasing  forms,  296 
Soda,  effect  of.     References,  742 
Soil,  bearing  power,  639 
Soundness  of  cement,  loi 

apparatus  for  steaming,  78 

appearance  of  pats,  104.  108 

bnef  tests,  3 

elementary  directions  for  test- 
ing' 79 

si>ecifications.  Natural  cement, 

32 
specifications,  Portland  cement. 

30 
standard  test,  77 
Spacing  of  stirrups.     See  Stirrups 
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Spacing  of  tension  bars  in  a  beam, 

459 
Spandrels  for  arches,  538 

filled,  538 

open,  539 
Specific  gravity,  cements,  81 

cinders,  163 

device  for  dropping  material,  81 

Kavel,  16^ 
J  Chateher's  apparatus,  66 
sand,   163 
specifications,    Natural  cement, 

31 
specifications,  Portland  cement, 

30 

standard  cement  test,  65 

stone,  162,  163 

test  for  sand  and  stone.  164 
Specifications.     References,  737 

first-class  or  high-carbon  steel,  38 

mild  steel,  34 

Natural  cement,  31 

Portland  cement,  29 

Portland  cement  concrete,  32 

proportioning  concrete,  217 

reinforced  concrete,  32 

waterproofng,  344 
Specimens  for  testing  concrete,  395 
Specimens  for  testing  permeabihty. 

348 
Stadium,     Harvard.     See     Harvard 

Stadium 
Standard  notation,  529 
Stairs,  design,  617 
Stand-pipe,  Milford,  Ohio,  700 
Stationary  kilns,  721 

vs.  rotary,  722 
Steaming.     See  Soundness 
Steaming  apparatus,  illustration,  78 
Steel,  adhesion  to  concrete,  456 

adhesion.     References,  728 

areas  and  weights  of  roas,  507 

area  in  T-beams,  426 

area  in  T-beams,  diagrani,    525 

area  in  T-beams,  example,  470, 

471 
bars.    See  Bars 
bending  tests,  415 
bond  to  concrete,  456 
chemical  union  with  cement,  330 
high  carbon  vs.  mild,  413 
modulus  of  elasticity,  402 
protection  by  concrete,  327,  337 
protection.     References,  735 
quality  for  reinforcement,  413 
reinforcement  of  arches,  535 
rods.     See  Bars 
spacing  of  bars'in  beams,    459 


Steel,  specifications  for  first-class,  38 

specifications  for  mild,  34 

types  of  bars,  505 

working  stress,  529 

yield  point,  413 
Stirrups,  445 

beams,  rectangular  not  requir- 
ing,   455 

diameter,  453,  472 

illustration  of  action  of,  445 

in  continuous  beam,  450 

points,  where  not  needed,  45 1 

spacing,  450,  4^ 

spacing,    graphical   method   of, 
452.  473 

types,  452 
Stone,    broken.     See    Broken   stone 
Stone,  compressive  strength,  392 

specific  gravity,  162,  163 

washing  of,  250 
Stone  crushers,  242 
Stone  crushing,  241 

cost,  246 
Storage  of  cement,  239 
Storage  reservoir,  701 
Straight    line  theory  of    reinforced 

beams,  415 
Street  pavements,  606 
Strength,  compressive.  See  Compres- 
sive strength 

transverse.        See      Transverse 
strength 

shearing.     See  Shearing  strength 
Strength  o'  cement,  99 

affected  by  fineness,  83 
Strength  of  cinder  concrete,  394 
Strength  of  columns,  371 
Strength  of  concrete,  354 

References,  738 

consistency,  effect  of,  383 

cubes  vs.  cylinders  vs.  columns, 

density,  relation  to,  204 
eccentric  loading,  effect  of,  ^72 
effect  of  fine  material  in  filhng 

voids,  154c 
growth,  374 
heat,  effect  of,  335 
laitance,  effect  of,  384 
laws,  6,  390 

machine  vs.  hand  mixed,  372 
percentage  of  cement,  effect  of, 

392 
quality  of  stone,  effect  of,  390 
relative  proportions  of  sand  and 

stone,  affect  of,  173 
safe,  29,  373 
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Strength  of  concrete,  size  of  stone  or 
gravel,  effect  of,  389 

tables,  360,  376 
Strength  of  mortar,  ^9,  132 

affected  by  freezing,  323  '^ 

affected  by  impure  sand,  154a 

affected  by  lime,  i54d 

affected  by  mica,  154c 

aflfected  by  quantity  of  water, 
152 

affected  by  size  of  sand,  147 

Feret's  formulas,  140 

Feret's  tests,  136,  146 

gaging  with  sea  water,  effect  of, 
159b 

laws,  6,  133 

relation  to  density,  1 34 
Strength  of  reinforced  beams,  tables, 

509.  519 
Strength  of  reinforced  slabs,  tables, 

5ia»   515 
Stress-deformation  curve,  403 
Stresses,  working  unit,  in  arches,  583 

in  reinforced  concrete,  527 
Stretch  in  concrete.     See  Elongation 
Structural  steel,  protected  by  con- 
crete, 337 

reinforcement  of  columns,    497 
Structures,  miscellaneous,  702 
Subways,  692 

design,  692 

New  York,  347,  693 

Philadelphia,  347,  693 
Sugar,  effect  of.     References,  742 
Sulphate  of  lime  in  cement  material, 

56 
Sulphate  waters,  eflfect  on  concrete, 

310 
Sulphuric   acid,   effect  on   concrete, 

.  310 

limit  in  Portland  cement,  5,  30 
Sulphuric  anhydride.     See  Sulphuric 

acid 
Surfacing  walls,  288 

speafi cations,  37a 
Systems  of  reinforcement,  504 

Tables.     See  also  matter  in  question. 

areas,    weights    and    circumfer- 
ences of  bars,  507 

beams   with   steel   in    top   and 
bottom,  516 

chimney  design,  635,  636 

constant  C,  for  design  of  rein- 
forced beams,  519.  520 

depth  of  neutral  axis,  521 
^^  earth  pressure,  665 

flat  slabs,  518 


Tables,  retaining  walls,  661,  663 

safe    loadings    for    rectangular 

beams,  509,  510,  511 
safe  loadings  for  slabs  (for  design- 
ing), 512,  513 
safe  loadings  for  slabs   (cinder 

concrete),  514 
safe    loadings    for    slabs     (for 
review),  514 
Talbot's  reinforced  beam  tests,  410, 

.477 
Tallow,   effect  of.     References,    742 
Tanks,  698 

References,  735 

construction,  699 

lUinos  Steel  Co.,  700 

for  immersing  briquettes,  76 

Little  Falls,  N.  J.,  700 
Tar  for  waterproofing,  344 
T-beams     reinforced,     breadth      of 
flange,  424,  470 

desi^.  423 

details  of  design,  426 

diagram  for  design,  525 

economical  depth,  425 

economical  depth,  example,  470 

example  of  design,  469,  471 

McKibben's  tests,  479 

minimum  depth,  424 

minimum  depth,  example,  470 

shear,  vertical,  in  flange,  442 

steel,  area  of,  426 

steel  area,  example,  470,  471 

web  determined  by  shear,   424 

web  determined  by  shear,  exam- 
ple, 470,  471 
Teil,  lime  of,  definition,  2d 
Telegraph  poles,  702 
Temperature,  Boonton  dam,  285 

effect  on  strength,  322 

rise  in  concrete  while  setting,  131 

rise  in  mortar  while  setting,  130 
Tempera,ture  stresses,  499 

arches,  555 

reinforcement,  499 

table  of  percentage  of  reinforce- 
ment, 502 
Tensile  resistance  in  concrete,  412 
Tensile  strength.     References,  739 

cement  and  mortar,  99 

machines  for  testing,  9-3 

specifications,  Natural  cement,  31 

specifications,  Portland  cement, 
4,  30 

standard  cement  test,  75 

various  mortars,  1 36 

vs.  compressive,  119 

vs.  fiber  stress,  121,  134 
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Tension,  diagonal.  443 
chimney,  772 
computation,  446 
illustration,  445 
reinforcement  for,  example,  472, 

473.  474 

working  stress.  528 
Terracotta,  substitute  for  sand,  156 

vs.  concrete,  333 
Testing  cement.     See  Cement  testing 
Testing  concrete,  form  for  records. 
396 

specimens,  395 
Testing  machines,  compressive,   116 

tensile,  93 
Testing  permeability,  347 
Testing  sand  for  concrete,  159 

sieves  for,  159a 

washing   tests   for   organic   im- 
purities, 159a 
Testing  steel,  specifications,   39 
Tests.  See  material  in  question 

See  also  Cement  testing 
Thacher  rods,  506 

Theory,  of  a  concrete  mixture,   186, 
220 

reinforced  beams,  751 
Thermal    conductivity    of   concrete, 

335 
Three-hinged  arch,  546 
Thrust  arches,  effect  of,  555 
Thrust  at  crown,  arches,  551 
Ties,  railroad,  703 
Tile,  concrete,  629 
Time,  building  forms,  9 

facing  concrete,  289 

filling  barrows,  9 

mixing  and   laying  concrete,   9 

rammmg  concrete,  283 

screening  sand,  239 

sidewalk  construction.  604 
Tonne,  English  equivalents,  10 
Tons,  per  sq.  ft.,  ratio  to  \\^.  per  sq. 

in,  10 
Tools  for  concrete  work,  17 

for   sidewalk   construction,    597 
Transporting  concrete,  276 
Transverse  strength,  concrete,  378 

concrete,  table,  376 

various  mortars,  1 36 

vs.  compressive,  134,  381 
Transverse  stress,  formula,  379 
Transverse  tests  of  cement,  1 20 
Trap  concrete,  weight,  3 
Trap,  specific  gravity,  163 
Triangle  mesh,  506 
Triangles,  Feret's,  144 
Trowel,  edging.  602 


Trowel,  plasterer's,  601 

Troweling  surface  for  water-tightness. 

Trussit  system,   506 

T-shaped  beams.     See  T- beams 

Tube  mill,  716 

Tubes  for  depositing  under  water,  303 

Tunnels,  689 

References,  743 

closing  leaks,  69 1 

conduits,  688 

construction,  690 

design,  689 

East  Boston,  689 

Harlem  River,  689 

Pennsylvania  R.  R.,  680 

Pittsburgh,  Carnegie  &  Western 
R.  R.,  689 
Tumeaure's  reinforced  beam 

tests,  408 
Two-hinged  arch,  547 

Uniformity  coefficient  of  sand,    181 
Unsoundness.     See  Soundness 

Vassy  cement,  49 

chemical  analysis,  47 

definition,  2d 
Vault  light  construction,  603 
Vegetable  impurities,  154b 
Vicat  needle,  illustration  of,  69 

vs.  Gillmore  needle,  89 
Vissintini  system,  506 
Voids,  definition,  2d 

ii^  aggregates,  laws,  160 

in  concrete,  339 

in  gravel  vs.  broken  stone.  174 

in  mixed  aggregates,  168 

in  mortar,  127 

in  pile  of  spheres,  168 

in  sand  ana  stone,  determining, 
i6s 

in  sand  and  stone,  tables,  166 

in  sand,  effect  of  moisture,   176 

proportioning  concrete  by,  1 89 
Volume  of  concrete,  formulas,  221 

tables,   234 
Volume  of  loose  concrete,  277 
Volume  of  mortar,  tables,  229 
Volumetric  composition  of  mortar, 

135 
Volumetric  synthesis,  210 
Volumetric  tests,  concrete,  140 
mortar,  138b 

Walls,  619,  621 
cellar,  619 
cutter  for  facing,  289 
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Walls,  facing,  288 

forms,  621 

hollow,  623 

illustration  of  reinforcement,  613 

mortar,    plastered    upon    metal 
lath,  627 

photographs  of  surfaces,  290 

placing  concrete,  623 

reservoir,  696 

retaining.     See  Retaining  walls 
Walnut  Lane  bridge,  532,  592 
Waltham  reservoir,  701 
Washed  surface  of  concrete,  290 
Washing  plant.  Bellows  Falls  Canal 
Company,  250 

Rockingham    Power   Company, 
250 
Washing  sand  and  stone,  250 
Washing  test  for  organic  impurities, 

159a 
Water,  approximate  percentages  for 
testing  cement,  87 

depositing  concrete  under,  301 

effect  of  excess  in  concrete,  302 

effect  upon  strength  of  mortar, 

for  chemical  combination,  85 
for    mortar    of    normal  consist- 
ency, 88 
for  paste  and  mortar,  85 
in  concrete.     See  Consistency 
in  concrete.     References,  743 
measuring  for  concrete,  266 
required  K)r  gaging  sand,  179 

Waterproofing,  alum  and  lye,   342 
asphalt,  344.  346 
materials  and  methods,  344 
felt,   344 
specifications,  N.  Y.  Subway,  344 

Waterproofing,  treatment  of  surface, 

granolithic  finish,  341 

grout,  342 

plastering,  341 

troweling  surface,  341 
Water-tight   concrete,     construction 
without   waterproofing,    347 

laying,   338 

proportions  for,  339 

thickness  for,  340 

treatment  of  surface,  34 1 
Water-tight  joints,  286 
Water- tightness,  338 

alum  and  soap,  effect  of,  344 

brief  laws,  8 


I   Water-tightness,conduits,  681 
I  effect  of  consistency,  338 

I  effect    of    lime    and    Puzzolan 

cement,   342 

experiments,  347 

pulverized  rock,  effect  of,  343 
Wear,  ability  to  withstand,  654, 
Wearing  surface,  concrete  sidewalks, 

600 
Wearing  tests  of  mortar,  125 
Weighing  machine,  automatic,  713 
Weight,  bag  of  Natural  cement,  31 

bag  of  Portland  cement,  29 

barrel  of  Natural  cement,  31 

barrel  of  Portland  cement,  29 

broken  stone,  249 

cement,  affected  by  age,  1 1 5 

cement,  affected  by  fineness,  114 

cement,  loose  and  packed,  219 

cement,  test,  114 

concrete,  3 

concrete    of    different    propor- 
tions, 362 

concrete,  loose,  277 

concrete  in  slabs  and  beams,  61 1 

concrete,  table  of  tests,  376 

earth,  662 

gravel,  662 

hardpan,  662 

lime,  156 

loam,  662 

mortar,  3 

muck,  662 

proportioning  concrete  by,   265 

sand,  223,  662 
Welded  wire  fabric,  506 
Weston  aqueduct,  682 
Wet  concrete,  280 

depositing  through  trough,  278 

for  protection  of  steel,  328 
Wheelbarrow,  illustration,  18 

loads,  9 

time  filling,  9 
Williamsburg   bridge   mixing   plant, 

273 
Williamsport,  Pa.,  sewer,  683 
Woolson  tests,  fire  resistance,  335 

conductivity  of  concrete,   335 
Wiinsch  system  of  arches,  538 

Yale  University  dome,  626 
Yield  tests  of  cement  and  mortar,  1 29 
Yield    point,    effect    on    reinforced 
beams,  413 
required  in  first-class  steel,  39 
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Sanford  E.  Thompson 

M.  AM.  SOC  C.  £. 

Consulting  Engineer 
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Review  of  de^iiEns,  Advice  in  Design  and  Construction,  Kxam- 
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GEORGE   F.   SWAIX 
M.  Am.  Soc.  C.  E. 
Professor  of  Civil  EnKineerinfc.  Graduate 
Sch(M>l  of  Applied  Science,  Harvard  T'ni- 
vemity;  Consulting  Enuineer,  Ma.«H.  Rail- 
road Commission. 

CONSULTING  ENGINEER 
HARVARD  UNIVERSITk',  CAMBRIDGE 


FRANK  P.  McKIBBEN 

M.  Am.  .Sot-.  C.  E- 
Professor  of  Civil  Eogineering' 

I^ehigh  University 
South  Bethlehem,  Pa. 


EDGAR  B.  KAY 

Consulting  Engineer 

TUSCALOOSA.  ALA. 

In  charge  State  Testing  laboratory 
Hydraulic  and  Concrete  Constnictioos 

Railroads,  Water  Supply.  Sewerage 
Physical  Teats  of  all  kinds 
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Engineer 

Water  Works,  Water  Power  and  Sewerage 
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New  York  City  170  Broadway 

RUDOLPH  BERING  [Hydraulic 
Engineers 
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GEORGE  W.  FULLER.   Sanitary 
Experts 

Specialties:  Water  SuM)ly,  Water  Purifiration, 
Sewerage  and  Sewage  Disposal. 
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CONSULTING  ENGINEER 
Trust  Building 
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M.  Am.  Soc.  C.  E. 

CONSULTING  ENGINEER 

Norfolk,  Va. 
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Consulting  Civil  ENGiNEEai 
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Estimates.  Plans  and  Specifications  and  Super- 
intendence oi  Engineering  Construction 
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Washington,  D.  C. 


ROBERT   SPtRR    WESTON, 

.\88oc.  M.  Am.  Soc.  C.  E. 

14  Beacon  St.,      Bobton. 

Water  Purification,  Sewage 
Disposal,  Analyses  of  all  Kinds. 
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M.  Am.  Soc.  C.  E. 
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Concrete  Expert.  Calculationsj  Design,  and  Supervision 
of  Construction  of  Structures  of  Concrete  and  Reinforced 
Concrete.  Mechanical  analyses  of  materials.  Sieves 
rated.  Economical  Proportioning  of  Concrete.  Design 
of  Contractor's  Plant  for  economical  mixing  and  hand- 
ling of  concrete. 


CONCRETE  SKYSCRAPER,  SIXTEEN  STORY 
INGALLS  BUILDING,  TALLEST  STRUCTURE 
ENTIRELY     CONCRETE,     EVER     ERECTED 


DESIGNED    AND     ERECTED    BY-         ^^^ 

Ct)e  iFertO'Concrete  Con0ttuction  Companp 
Ctntlnnatt    -    <(^i^to 


WRITE     FOR     CIRCULARS,     ESTIMAIKS     OR 
BIDS  ON  ANY    KIND  OF  COXSTRUCTIOW   ffORK 


The  Emil  Greiner  Co. 

NEW  YORK  CITY 

Manufacturers  oC 
SCIENTIFIC 
APPARATUS 

and  I>ealer«  in 

LABORATORY 
SUPPLIES 

8p*elaltl*B  for 

WATER.  GAS, 

CEMENT.  MILK 

AND  SUGAR 

TESTING 


Apparatus  according 
t  o  Jaokiion  for  Sj  >pcific 
Gravity  of  Omen  t. 


HYDREX 

THE  WATERPROOFING  FELT 

Expoiience  has  shown  that  the  prime 
factor  in  all  waterproofing  work  is  rot 
**How  cheap",  but  'How  good"  is  the 
material  and  method. 

"Hydrex"  Waterproof  Felt  was  se- 
lected and  specified  for  waterproofing 
the  50-foot  high  concrete  retainmgwalk 
enclosing  the  vast  excavation  for  the 
Pennsylvania  R.  R.  Terminal,  New 
York,  and  the  tunnels  in  connection 
therewith,  after  excelling  in  official 
competitive  tests  every  other  water- 
proofing material  on  the  market,  in 
strength,  elasticity  and  intrinsic  qual- 
i  ty .  Is  not  this  fact  of  record  of  value 
to  you  in  selecting  a  waterproofing 
material? 

HYDREX  PELT  (l  ENQINEERINQ  CO.  • 

CHEMISTS   AND   MANUFACTURERS   OF 
WATEHPROOriNO    MATERIAIJ» 

120  Liberty  Street.  New  York 


VA81UN<JTO» 


TESTING  MACHINES 


FOR 


Cement,  Concrete,  Stone,  Road 
Materials,  Brick,  Macadam, 

Iron,  Steel,  etc. 
Complete  Laboraton'  Apparatus 

TINIUS  OLSEN  &  OOMPANY 

500  North   litb  Street,       Philadelphia,  Pa. 


EXPANDED   METAL 

An  approved  form  of  steel  reinforcement  for  all  kinds  of  concrete  construc- 
tion, such  as  sewers,  culverts,  bridges,  dams,  retaining   walls,   foundatiofit. 
water  tanks  and  reservoirs,  penstocks,  fireproof  floors,  walls,  etc. 
Msnufactured  and  sold  by  the 

EASTERN    EXPANDED    METAL  C  O. 
Sixth  Floor,  Paddock  Bldg.,  Boston,  Mass. 

Designs  and  information  furnished  upon  request.  See  Fig.  i5S,  p.  SoS. 


The  Roebling  System  of  Fireproof  Construction 
The  Boebling  Standard  Wire  Lath 
The  Roebling  Expanded  Metal  Lath 

Catalogues  and  Quotations  fomishcKl  upon  request 

The  Roebling  Construction  Company 

Fuller  Building,  New  York 


Boston, 


Philadelphia, 


BRANCHES 
Buffhlo. 


Chicago, 


San  Franciifco 


ALPHONS  CUSTODK  CHIMNEY  CONS.  CO. 

BENNETT  BLD'G,  NEW  YORK 

EXPERT  BUIUDERS  AND  DESIGNERS  OF 

Brick   Lined    Reinforced   Tapered 
Concrete    Chimneys 

PATENTED  METAU  fORMS  Writs  for  Book  mnd  Prisss 


Chlssgo — Msrqustts  Bidg. 
Phila.  -Arssds  BMg. 
Atlsnis— Emplrs  BWo. 
Clovslsnd— Cnixsns  BMg. 


Boston— 141  Milk  St. 
Dstrsit— Mofffst  Bidg. 
MontrosI— 22  St.  Johns  St. 
indlsnsoolls— Ststs  Ufa  BMg. 


HERRINGBONE    FRAME 


The  General  Fireproofing  Co. 

YOUNGSTOWN,  OHIO 


SQUARE   UUQ    BAR 


COUD  TWISTED  UUG  BAR 
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SYSTEM   IN 
CONTRACTING 


We  offer  to  put  our  organization  at  the  disposal  of  owners  con- 
templating any  building  operations.  The  owner  availing  himself  of 
our  services  becomes  for  the  time  possessed  of  a  highly  trained  and 
systematized  organization,  a  construction  department  just  as  compact 
and  smooth  running  as  is  any  other  department  of  his  business. 
The  expense  of  this  department  is  incurred  only  when  its  services 
are  required.  Under  this  plan  the  owner  and  contractor  stand  in 
the  position  of  employer  and  trusted  department  head.  Moreover, 
every  detail  of  the  work,  its  cost,  its  quality,  the  manner  in  which 
speed  is  being  made,  are  constantly  under  the  owner's  supervision. 
He  knows  at  all  times  how  much  of  and  for  what  his  money  has 
been  spent.  He  knows  how  much  remains  to  be  spent.  Every 
fortunate  circumstance  which  may  tend  to  reduce  costs  —  and  there 
are  such  chances  on  every  job  —  benefits  the  owner  and  not  the 
contractor.  These  are  a  few  of  the  many  benefits  of  the  cost-plus-a- 
fixed-sum  contract. 

We  accept  contracts  only  on  the  basis  of 

COST-PLUS-A-FIXED-SUM, 

because  we  believe  it  to  be  the  only  form  of  contract  equitable  and 
advantageous  to  both  owner  and  contractor. 


FRANK    B.   GILBRETH 

M.  AM.  SOC.   M.  E. 

General  Contractor 

BOSTON  NEW  YORK 


REINFORCED    CONCRETE 

A    record   of   successful    use  in  over   2500    important    structures 


KAHN  SYSTEM  PRODUCTS 

Kahn  Trussed  Bars  Cup  Bars 

Rib  Metal  Hy-Rib  Sheathing 

Column  Hooping  Rib  Lath  and  Rib  Studs 

TRUS-CON  Finishing  and  Waterproofing  Products 


Catalogue,  estimates  and  suggestions  sent  on  request 

Trussed    Concrete    Steel    Company 

Offlces  in  Principal  Cities  DETROIT,  MICH. 


GABRIEL    CONCRETE    REINFORCEHENT    CO., 

1206  Penobscot  Building,  DETROIT.  MICHIOAN. 


THE  PAULY  TILE 

It  is  hollow  concrete,  and  for  dwellings  makes 

WARM,  DURABLE,  WATERPROOF,  VERMIN-PROOF 
TET  INEXPENSIVE  EXTERIOR  WALLS 

The  tiles  are  made  so  true  and  even  that  they  can  be  plastered  both   sides, 

and  the  method  of   making  insures  a  surface  to 

which  plaster  will  adhere. 

For  imrtitions  in  houses  and  factories  and  office  building 

the  tiles  are  made  4  inches  thick  by  12  inches  square,  and  the 

uniformity  in  size  and  thickness  saves  one  coat  of  plaster. 

The    concrete   is    poured  wet,  and    the    excess    moisture    driven   out  by  the 

heated  molds,  so  that  it  is  as  dense  and  waterproof 

as  monolithic  concrete.       • 
Tiles  of  standard  shapes  and  sizes  constantly  in  stock. 

MacKinerx  for  MaRintf  Tile   I^eased  w^ltK 
Pates^t  RItfKts  for  Territory- 


The  Concrete  Stone  and  Sand  Company 

YOUNGSTOI^N,    OHIO. 

See  iMse  620  of  thli  book. 
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Corrugated  Bars 

are  roltcd  from  billet  stocky  medium  or  high 
carbon  steel.  Every  shipment  will  be  accom- 
panied by  lest  report  when  so    requested. 

Corrbar    Units 


the  perfect  reinforcement  for  beams  and  girders. 
More  economical  than  any  loose  bar  method. 
Our  bulletins  ori  "Designing  Methods"  'Fabri- 
cated Reinforcement"  will  be  furnished  on  request. 


CORRUGATED    BAR    CO 

1406  BANK  OF  COMMERCE  BLDC. 
ST.   LOUIS.  MO. 


MEDUSA  BRAND 


SANDUSKY 


PORTLAND  CEMENT 


Unexcelled  in  Strenffth* 

Fineness  and 

Uniformity 

5$ 

Guaranteed  Equal  to 

the  Best  Imported 

Brands 


Over  100,000  Barrels  Medusa  Portland  Cement 
used  on  U.  S.  Government  Breakwaters 
at  Cleveland,  Ohio,  and  Mar- 
quette,  Michigan. 

Offices:   SANDUSKY,    OHIO 

Works 
Bay  Bridffe,  Ohio    Syracuse,  Indiana 

Send  for  Circulars  and  Production  3000  Barrels 

Quotations per  Day 

^      Write  ut  for   pamphlet  on   MEDUSA   WATERPROOF    COMPOUKD. 
Cement  work  made  impervious  to  water. 


Xl 


